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LETTER OF TRANSMITTAL 



Tallaha.siM'e, Ftb. 20. 1935. 
Hon. Daviil Sholtz, 
Governor of Florida, 
Tallahassee, Florida. 

Dear Governor: 

In accordance with the requirements of the Statutes I herewith submit the 
Tenth Biennial Report of the State Road Dt'partment of Florida covering the 
])eriod IjeRinniiig January 1, 1933 aiui ending Det-ember 31, 1934. In making iiji 
this report special care has been taken 1o show by written statement and tabula- 
tion the detailed activitie.s of the Department during the two-year period. 

Had it not been for Fccieral funds allocated to Florida by rea.son of the 
Xational Recovery Profiram there would have been hut little new construction 
during 1933 and 1934. Funds available to the Department from State .sources 
have not been sufficient to properly maintain and improve existing roads on our 
State System, to feed, clothe, and woik State convicts and to care for other items 
incidental to the operation of the State Road Department to say nothinjt of any 
rLCW constrncion of maris with State funds. 

You will note by this report that the mileage of roads now being maintained 
by the Department is approximately 6,r>00, an increa.se of 500 over the mileage as 
reported in our Ninth Biennial Report. It is to be hoped that additional State 
funds will be made available to the Department so that the State's capital invest- 
ment can be adequately protected by proper maintenance and betterment. 

Very truly yours, 

C. B. TREADWAY, 
Chairman State Road Department. 
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ORGANIZATION 



The State Roa<J Department was ereuted by an Act of the Legislature anil 
organized in ai'pordam-e therewith in October 1915. The five niemhers of the 
Department are appointed bv the Governor, one from each Congressional Disi- 
trict and one from the State at lar^re. The first appointments were for one, two, 
three and four years, in order that the terms would not be concurrent, and so as 
to provide continuity in the Department, The Board meets quarterly to eon- 
duct the affairs of the Department, and at such other times, at the call of the 
Chairman as he may ileem necessary. At the first quarterly meeting of the year 
the B<»ird elects one of its members as f'hairman, and he is the Chief Executive 
Officer and is on duty at all times with official residence in Tallahassee. The 
Department elects a Secretary and is empowered to employ a Chief Engineer 
and such other a.ssistants as they deem necessary in carrjing on the work of the 
Department, The personnel list and organiMtiim chart herein will give the 
[general set up for the operation of the Department, 

For the purpose of carrying on the work of the Department the State is 
divided into five districts called divisions. Divisions numbers 1, 2, and 3 corre- 
spond to congressional districts 1. 2 and 3, respectfully, Congres-sional district 
number 4 i.s divided along the south boundaiy lines of Orange and Brevard Coun- 
ties to form divisions 4 — North and t^South, / 

The details of the Enftineering work arc outlined in the report of the State 
Highway Engineer contained herein. 

A detailed account of receipt.s, expenditures, etc, are given in the Auditor's 
statements also contained herein. 

There are aLso given herein rei>nrts fidm the Legal Division, Aviation Di- 
vision and Traffic Enforcement Division, the last two being newly formed 
divisions of the Department, 
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The State Road System of Florida 



Thcri* is iirfseiited heivviith i\ li^t of tUi' roads in tlif State Systeni as dejiifrnHtifl by the Ltjtislature 
(if FUiriiia, wliieli list shows revisions whioh were mude by the 19X1 Lpgislatiiro; that is tn say, the ailtli- 
tion of new roiwis, anil the ehnnsre of certain roads as to status. 

The designations given in the list as "first system," "seeond system" and "third system" indicate 
the status of the road or portion of road affected as to its place in the DepaitmentV procrani of construction 
as fixed by lesrislat ivc enactment. 

This list has been prepared to conform to the mandates given by the Le<rislalure in UW.t, and nnmer- 
ical designation, wliere required, has lieen supplied by the department. 



STATE ROAD SYSTEM 

Road No. 1 (First System): E.stcndinK from the Alabama state line at Nunez Ferry to Jacksonville, 
passing throiifrh Fensacolfl, Milton, Crcstview, DeFun iak Spiinp;, Boiiifay, ChJpley, Jlariiinna, Chatta- 
hoocbce, Quinc.v, by or near Havana, Tallahassee, Monticello, Greenville, Madison, Live Oak, Lake f'ity, 
Sanderson, Macclenny and Baldwin. {Ohap. 9311, Acts 192:1; t'bap. 10269, At-ts 1925.) 

Road No. 2 (First System, Georgria line to Fort Myers; third system, Coleman to Leesburg, Dade City 
to Lecsbiirg, Relleview to Rerdell. and Coleman to Lakeland) : (Extendinfr from the Georgia state line 
north of Jennings to Fort Myers via Jasjier, White S]irins!rs, Lake City, High Springs, Gainesville, Ocala, 
Leesburg, Lisbon, (irand Island, Eu.stis, Mount Dora, Plymouth, Apopka, Orlando, Kissimmce, Haines City, 
BaHow, Areadia and Olga Bridge; also from Leesburx to Lakeland via Mascotte, Groveland, Buck Hill, 
Polk City, Foxtown; also from Silver Lake Forks, Lake County, via Tavares to Mount Dora) ; also from 
Coleman lo Leesburg via Bamboo; also from Dade City to Leesburg running due east or noilheasterly to 
Clay Sink, tlience northeasterly ero.s.sing range line dividing ranges 22 and 23 east of Linden, Muble, Center 
Hill, Okahumpka; also extending from Belleview, Florida to Rerdell, Florida, via Summerfield, Florida; 
thence South to the C^ity of Oxford over the present system of hard roads; l hence continuing South along 
the present hard surface road to Wildwooci, Florida, and that, upon approaching the Northem limits of the 
City of Wildwood, Florida, along said hard surface highway to cross the said S. A. L. Railroad tracks 
with uii underpass at the jtrcsent location ol' the present hard surface highway; thence turning South or 
^outhvvcsferly, following the main street through the City of Wildwood in front of the City Hall to the 
Southern boundary and city limits of the City of Wildwood, and thence to the City of Coleman along 
range line dividing ranges 22 and 23 on the East side of the kS. A. L. railroad tracks to the intersection 
of State Road 2 running from Coleman, Florida to Leesburg, Florida, and thence, at such intersection, turn 
due West, running Westerly to the West side of the S, A. L. railroad track at the city of Coleman, Flor- 
ida; thence South on the West side of the S. A. L. railroad track to the City of Bushnell, along the surveyed 
and located route, which said route formerly had been adopted by (be State Road Department, following 
the main street of the City of Busliuell, also that i)artieular street running due Westerly from State Road 
2 in the City of Bn.sbnell, via and what is known as Moss (iin to Nairn bouse, also that street inter- 
secting the above deseril)ed street running due South an<l directly in front of the home of Bennie Harri- 
son, the Presbyterian Church, Mrs. Anna L. Bevil, J, R, I. Kelly; thence etossing State Road 2, contin- 
uing Southward in front of the Baptist Church to the end of its terminal, and thence from the City of 
Bushnell, along the main street. Smith Hotel, V . S. Post Office to Rerdell, Florida; also from Coleman to 
Lakeland, via, as near as practical range line dividing range 22 and 23, Bevil'.s Corner, Webster, Tarry- 
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town, and oonrieptinji with State road 17 at the Southeast quarter of Section 14, Township 28 South, 
Range 23 East. (Bushnell to Rerdell and Coleman to Lakeland to be known as (Jetzen Memorial High- 
way.) {That eertain portion of State Road NumbiT 2, beginning at the north line of Lake County, Flor- 
ida, and running thenee through La<ly Ijake, Fruit land Park, Ijeesburg, Tavare.^ and llount Dora to 
the Orange County line, be and the same is hereby designated and shall hereafter be known as "The 
Rifhey-Simp.son Memorial Highway.") (Chap. 9311, Acts 1923; Chap. 10269, Acts 1925; Chap. 14955, 
Aets 1929 ; Chap. 149,^9, Arts 1929; Chap. 16190, Acts 1933.) 

Road No. 3 (First System) ; Extending from the Georgia state line at a point on the St. Mary's river 
known as Wild's Landing, to Orlando, via Jaeksonville, Oranfse Park, (ireeii Cove Springs, Palatka, East 
Palatka, Cre.seent City, DeLand and Sanford. (Chap. 9311, Arts 1923.) 

Road No. 4 {First System) : Extending froni the (reoreia state line .south of F'olkston to Miami, via 
Hilliard, Callahan, Jaeksonvilie, St. Augustine, Bunnell, Ouytona, Titusville, Fort Pieree, West Palm 
Beaeh and Fort Lauderdale. (Chap. 9311 Aets 1923.) 

Koad No. 4- A (First System, Miami to Homestead): Extending from Miami to Key West via Key 
Largo, (Chap. 10269, Aets 1925.) 

Road No, ') (First System, High Springs to Fort Myer.s) : Extending from High .Springs to Fort 
Myers via Newtjerry, Areher, Williston, Uunnellon, Inverness, Brooksville, Lutz, Tampa. Riverview, Bra- 
lienton, Sarasota, Veniee and Punta Corda; also front Dade City to Denham via San Antonio and Myrtle. 
(Chap. 9311. Aets 1923; Chap, 14958, Aets 1931.) 

Koad No, 5- A (Second System) : Is the extension from High Springs to Perry, via Fort TOiite, 
Bran lord and JIayo. (Chap, 10269. Aets 1925,) 

Road No, 6 (Fii'St S.vstem, Alabama state line to Marianna) : Extending from the Alabama state line 
south of Dothan to Port St. Joe, via Campbellton, Marianna, Altha, Blountstown, Scott's Ferrv and Wewa- 
hitehka. (Chap. 9311, Arts 1923; Chap. 10269, Aets 1925.) 

Koad No. 7 (First System); From Pensacola to Alabama state line at Flomaton. (Chajj 10269 
Acts 1925.) 

Road No. 8 (First System) : Extending from I.*esbiirg to Fort Pierce, via Howey, Minneola, at or near 
Clermont thence South and East interseeting Road No. 17 at a point between Haines City and Auburndale 
thence via Lake Wales, Frostproof, Avon Park, Sebring, DeSoto City, Lake Annie, and Okeechobee City, 
(Chap. 9311, Acts 1923; Chap. 10269 Acts 1925.) 

Road No. 9 (First System Georgia state line to Madi-son) : Extending from the Oeorgia state line 
south of Quitman, via Madi.son to a point on Road No. 3.') near Shady drove. (Chap, 9311, Acts 1923- 
Chaj). 10269, Ai'ts 1925,1 

Koad No, 10 (Fii-st System, Georgia state line via Tallahassee, Wakulla. Crawfordvilte, Sopchoppy, 
Carrabelle, Ajialachieola, Port Saint Joe and Panama City to intersection with State Road No. 115; also 
from Caniji Walton to a point on State Road No. 1 at or near Milton); (Second System, Wakulla to 
Lanark via St. Marks and Panacea; also from intersection of Road 115 to Camp Walton via Ebro, Free- 
port and Niceville; also from a point on said road No, 10 due west of Newjxirt to a point on Road No. 19 
in Jefferson County via Newport) ; (Third System, Crawfordville to Art'an) : Extending from the Georgia 
state line near BeacKton to Pensacola via Tallahas.sce, Woodville, Wakulla, St. Marks and thence around 
the coast to Panacea Springs, St. Teresa. Lanark; also via Wakulla, Crawfordville. Sopchoppy, Carrabelle 
Apalachioola. Port St. Joe. Panama City. Bruce, Freepoil, Portland, New Valparaiso, Camp Walton, and 
thence into State Road No. 1 at or near Milton, and thence over State Road No. 1 to Pensacola ; also 
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from State road No. 10 near Crawfordville to Arraii; also from a point on said road No. 10 between Wii- 
kulla and St. Marks as nearly due west of Newport as praetieal to a connection with State road No. 19 in 
Jefferson County via Newport. (Chap. 9311, Acts 1923; Chap. 10269, Acts 192ri; Chap. 1230S. Acts 1927; 
Chap. 14991, Acts 1931 ; Chap. 15645, Acts 1931; Chap. 15652, Acts 1931) 

Road No. 11 (Second System) : Extending from a point on the Georgia State line south of ThomaM- 
ville via Monticello to Capps. (Chap. 9311, Acts 1923; Chap. 10269, Act.s 1925.) 

Road No. 12 (Third System) : Extending from the Georgia state line on the Biiinbridge and Quincy 
road, via Greenshoro, Bristol and East Point. (Chap. 9311, Acts 1923; Chaii. 10269, Ae(s 1925.) 

Road No. 13 (Second System except Yulee to (Gainesville, which is First System! : Bstentlinjj from 
Cedar Keys to Yulee in Nassau County, via Bronwon, Gainesville, Starke, Baldwin and Callahan ; ex- 
tending in an easterly direction from Yulee through Femandina to the Atlantic Ocean, over and along that 
certain twelve-mile stretch of new concrete road jvsi completed by Nassau eounty. (Chap. 9311, Acts 
1923; Chap, 10269, Ants 1925; Chap. 12310, Ads 1927.) 

Road No. 14 {First System, Gainesville to Palatks; Third System, Road 19 to Gainesville and Palatka 
to Crescent Beach): Extending from a point on State road Xo. 19 at the Suwannee River Bridge upar 
Oldtown to a point on Road No, 140 at or near Crescent Beach, via Trenton, NewbetTy, Gainesville. Pa- 
latka and Hastings. (Chap. 9311, Acts 1923; Chap. 10269 Acts 1925; Chap. 14972, Aets 1931.) 

Road No. 15 (Second System) ; Extending from a point on Road No. 10 between Wakulla and St. 
Marks, thence to Newport, thence .southerly alon^ tlia Gulf us near as praetical to St. Petersburg via or 
as near as practical the mouths of the Steinhatchee and Suwannee Rivers, thence through the counties of 
Levy, Citrus and Hernando Wtween the towns of Cedar Keys, Crystal River and Aripeka, shall be re- 
located and re-established by the State Road Department alon^ the most practical, feasible and least ex- 
pensive routing; thence to Hudson, New Port Ricbey, Tarpon Springs, Clearwater and Largo; also 
starting at a point approximately two miles north of BrooksvilJe where the present paved road intersects 
State road No. 5, thence to Brook.svil)e, following as near as practical the said paved i-oad to Brooksville, 
thence to Aripeka via Sjjring Hill. (Chap. 9311, Acts 1923; Chap. 10269, Aets 1925; Chap. 14979. Acts 
1931; Chap. 14995, Aets 1931 ; Chap. 16222. Acts 1933.) 

Road No. 16: Extending from Ocala to Road No. 5, via Duncllon, thence to Crystal River. (Chap. 
9311, Acts 1923; Chap. 10269, Acts 1925.) 

Road No. 16-A: Beginning at or near where State Road No. 16 exteruling from Ocala westerly in 
Marion County connects with State Road No. 5 and running southwesterly in Marion and Levy coun- 
ties to the Gulf of Mexico at or near the mouth of the Withlaeoochee River in IjCvv county. (Chap. 14992, 
Acta 1931.) 

Road No. 17 {First System, Memorial Drive to Haines City) : E.xtending from Haines City to Clear- 
water, via Ijakeland, Plant City, Tampa and Old.smar; also from Hainw* City eastward to a [joint inter- 
secting Road No. 24 at Deer Park, in Osceola county, (Chap. 9311, Acts 1923; Chat>. 1231L Acis 1927.) 

Road No. 18: Extending from Sarasota to l^kc Annie, via Arcadia; and Road No, IS. A, extend- 
ing from a point on Road No. 5, near Bradenton, via Oneco, intersecting Road No. 18 at a point about 
thirty miles east of Sarasota. (Chap. 9311, Acts 1923; Chap, 10269, Acts 1925.) 

Road No. 19 (First System, Tallahas.see to Ocala; Third System, Ta!lahas.see to Ebro) : Beginning 
at a point on Road No. 115 at or near Point Washington; thence intersecting road No. 10 at or near 
Ebro; thence East intersecting Road No, 20 at or near Younpstown; thence via Blountstown, Bristol, 
Jackson Bluff, Tallahassee; leaving Tallahas.see on the St, Augustine road, thenee to or near Chaires, 
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theiicp to WHukp^rmli, <'iiii[is, l.iimont, I'cnv. rnis.v; City. ( Hil Town, {'liicfliiuii, Bmrisoii. Williston, Ocala, 
Astor, Barbourville and to the iiitei-seetion of Volu.sia Avenue and Road No. 4 in Daytona Beaeli. (Chap. 
9311 Acts 1923; ('!ia|i. HI2t)9, Afis 1R23: t'haii. 13HaS, Aets 1929; Cha]). 13839, Acts 1929; (;ha|>. 1618G, 
Acts 1933; Chap. 16207, Aets 1933.) 

Boad No. 20 (Second System): Kxtcndiiis; from Cottondalc tt i'anamii City, via Round Ijikc, atui 
from Cottondaie north to connect with R(»d No. 6. {Chap. 9311, Acts 1923; Chap, 10269, A«ts 1925.) 

Road No, 21 (First System, Daytona Beach to l>Land) : Extending from Daytona Beaeh to DeLand, 
thence from Del.and to Eustis, via Crow's Bluff. (Chap. 9311, Acts 1923; Chap. 12383, Acts 1927; Chap. 
U9S2, Acts 1931.) 

Koad No. 22: Exlesidiuft from Orlando to Indiiiii River City, via Ft. Chfi.stmas; also from Orlando to 
Crystal River, via Winter (latden, Clennont, Maspotte, (Jroveland, Bufrfinell, and Inverness. (Chap. 9311, 
Aets 1923.) 

Road No. 23 (Third System in Hernando County; Coleman to Coleman; Surcterville to Rutlanti) ; 
Kxtt-ndinf; from Ri'rileit to Palmetto via Dade City and Plant City also from Coleman via ('rum's siiiinsi; 
Ekal to Coleman; also from Suniteivillf to Rutland via Paimsoffktr ; also from BushiudI to Wester. (Cha]). 
9311, Acts 1923; Cha|). 12341, Acts 1927; Chap. 14.5.59, Acts 1929; Chap. 149.5ii, Aets 1931; Chap. 14956, 
Acts 1931.) 

Roaei No, 24 (First System, Kissimmec tfi Melliournf) : Extendiiiff from Kisnimmce (o the Atlantic 
Ocean, via St. Cloud and Melbourne. (Chap. 9311, Acts 1923; Chap. 16202, Aets 1933.) 

Road No. 2,5 (First System, from intersection with State Road No. 67 to intersection with State Road 
No. 26) ; Exteridlnj; from .State Road No. 140 in Paiin Beaeh county, thence westerly along the line be- 
tween townships 43 and 44 to West Palm Beach ; thence to Ulga Bridfie and heuinninj; on Jlcdi-egor boule- 
vard at the westerly limits of the city of Fort Myeiii, and extending westerly on said boulevard to the 
waterHof San Carlos Pass at Punta Ras.sa. (Chap, 9311, Aet.s 1923; Chap. 1384, Acts 1929; Chap, 15009, 
Acts 1931.) 

Rtiad No. 26 (P'irst System, from a point on State Road No. 2'} to Miami; Third System, from Twenty 
Mile Bend. to Fort Lauderdale t ; Extending from a point on State Road No. 2.5 where it intersects the 
Noilh New River drainage canal, thence in a southea.stcrly course following the said North New River 
drainage canal and the New River to Fort Lauderdale; also from a point on North New River drainage 
canal at or near Twenty-Mile Bend and proceeding in a southerly direction to the Miami canal, and fol- 
lowing said Miami canal to the city limits of Miami, (Chap. 9311, Acts 1923; <;hap. 10269, Acts 1925; 
Chap. 12381, Aets 1927; Chap. 13842, Acts 1929; Chap. 13S43, Acts 1929; Chap. 14990, Acts 1931; Chap. 
15784, Aets 1931.) 

Road No. 27 ( First .System, Fort M.ver.s to Miami) : Extetttiins from Fort Myers to Miami, also the 
southern loop via Piuccrest. (Chap, 9311, Acts 1923.) 

Road No, 27-A (Third System): Extending from Royal Paint Hammock to Collier City. (Chap. 
14983, Aets 1931.) 

Road No. 28 (First System, Palatka to Bunnell; Second System, Lake City to Palatka) : Extending 
from Lake City to Bunnell, via Palatka, Lulu, Lake Butler, Starke and Keystone Heights. (Chap. 9311, 
Acts 1923; Chap. 10136, Aets 1925; Chap. 10269, Acts 1925.) 

Road No. 29 (Third Sy-stem) ; Beginning at a point at the city 5imit.s of Orlando where the pre,sent 
road from Orlando to Narcoos.se« is located and run on State Road to Ash ton via Narcoosec, thence via 
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State Road No. 24 to Holopaw, and thence soitlli to Okeeehobec via Kenansville, thence around the western 
shore of Lake Okeechobee to Moore Haven; also from Okeechobee to Jupiter via Sherman and Indian- 
town to a connection with State Road No. 4 at Jupiter. {Chap. 9311, Arts 1923; Chap. 10269, AetM 1925; 
Chap. 13847, Aets 1929: Chap 14974, Acts 1931; Chap. 14978, Aets 1931.) 

Road No. 30: Extending from a point on Road No, 2 in City of Ft. Meade to Vero, via Frostproof, 
Dougherty Crossing an.i Yeehaw. (Chap, 9311, Aets 1923; Chap. 10269, Aets 192.5; Chap. 16209, Aets 
1933!) 

Road No. 31: Road from Oeala to Waldo, via Citra, Island Drove and Hawthorne. (Chap. 9311, 
Acts 1923.) 

Road No. 32: From Bradenton to Avon Park by way of Parriwh, Fort (ireen and Wauchula; also an 
extension from Avon Park, eastward through Highlands eounty, Florida, over what is known as the Kis- 
simmee river road, a distance of approximately twenty miles and then in a northerly direction through 
the most practical route to a point where the same will intersect State Road Xo. 30. (Chap. 9311, Acts 
1923; Chap. 12342, Aets 1927.) 

Road No. 33: Extending from the Alabama state line south of Florala, Alabama, via Laurel Hill to a 
point on Road No. 1 at or near Crestview, (Chap. 9311. Acts 1923.) 

Road No, 34: Beginning at a point on Road No. 17 In Lakeland and running thence northwesterly 
to tlie northern corporate limits of Dade City, thence westerly and northwesterly through Bianton and 
Springlake to a point on Road No, Ti in Brooksville. (Chap, 9311, Aets 1923; Chap. 14940, Acts 1931.) 

Road No. 35 (Third System. Greenville to Taylor County) : Kxtending from the Oeorjiia line thi"ough 
Ashville and fJreenville to a point on Road No. 19. {Chap. 9311, Acts 1923; Chap. 10269, Aets 1925.) 

Road No, 36; Extending from Leesburg to Inverness via WilJwood and Rutland. (Chap, 9311, Aets 
1923.) 



Road No. 37 (Third System) : Extending from Alabama .state line at nixonville via Allentown to 
State Road No. 1 to Milton. (Chap. 9311, Acts 1923.) 

Road No. 3S; Beginning at a jKiint on Road No. 225 at Pedro in Marion County to Cmatilla in Lake 
County, via Weii^dale and .Stark's Ferry. (Chap. 9311, Aets 1923; Chap. 16210, Acts 1933.) 

Road No, 39 (Third System} : Extending from the Alabama state line through Bonifay to Vernon and 
thence southerly to Phillips Inlet. {Chap. 10269, Acts 1925.) 

Road No. 40: Extending from the Alabama state line, south of Florala, Alabama, to DeFuniak 
Springs, Florida, and thence southerly to Freeport, and to Choctawhatebec Bay on the west side of La- 
(irange Bayou. (Chap. 10269, Acts 1925; Chap. 12308, Acts 1927.) 

Road No. 41: From Milligaii via Baker and Blatkman to the Alabama state line. {Chap. H)2fi9, Acts 
1925. ) 

Road No. 42; Extending from a fmint on Road No. 1, north of Aucilla through Aueilla to Lament 
and to the Taylor county line, at or near Walker Springs. (Chap. 10269, Acts 1925; Chap. 12329, Aeta 
1927.) 

Road No. 43; Extending fi-om a point on the fieorjtia line, southerly through Mieeosukee to a point 
on Read No. 1 and over same easterly to a point north of Lloyd, and thence south through Lloyd and 
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Waeissa to the Gulf at or near the mouth of the Pinliook river. (Chap. 10296. Aets 1925; Chap. 13850, 
Acts 1929.) 

Road No. 44: BeKinring at Mims and extending to Mount Dora via Southmere, Geneva, Sanfoni and 
Sorento. (Chap. 10269, Acts 1925; Chap. 12394, Acts 1927.) 

Road No. 45; Extending from State Road No. 19, fen miles ea.st of Oeala in a northeast direction to 
Bruce, thence to Sah Springs, Norwalk and Welaka in Putnam county, Florida. tChap. 10269, Acts 1925; 
Chap. 12395, Acts 1927.) 

Road No. 46: Extending from the Alahama state line near Flomaton, Alabama, to Baker, Florida, 
via Jay, Berrydale ami Munson. (Chap. 10269, Aets 1925.) 

Road No. 47 (Second System) ; State Road in Duval county constructed by Duval county and known 
as San JtM*e boulevard (County Road No. 26) from au intersection in South Jseksonville with State Road 
No. 78 locally known as Atlantic boulevard, and thence with a county road known as the Mandarin road 
(t^ouiity Road No. 17), thence in a southwesterly direction aloiij? the Mandarin road and continuing in a 
southcHy direction alouR the most practical route to a bridce across Julinjfton Creek, and thence southerly 
as near as (iracticai alonf* the St. Johns river to a point on Road No, 14, thence to East Palatka. (Chap. 
10269, Aets 1925; Chap. 14923, Acts 1931.) 

Road No. 47- A : Palatka to the Marion, Levy County line, via Rodman, Orange Springs, Citra, thence 
westward by Peoples City, Irvine, and Flemington, (Chap. 1(1269, Acts 1925; Chap. 16205, Acts 1933.) 

Road No. 48; Extending from St. Augustine to Starke, via Green Cove Springs; and also begiuniug 
at the intersection of State Roads Nos. 48 and 13 in the town of Starke, Bradford county, Florida, and ex- 
tending to State Road No. 49 by way of the Stockade and through the State Farm. (Chap. 10269, Acts 
1925; Chap. 12301, Acts 1927.) 

Road No 49: Extending from Georgia State line at Smith Bridge over St. Mary's River to New- 
berry, along present county road to the North line of the North Boulevard, thence along Fifth street to 
the intersection of said street with State Road No. 1 in the town of Macdeiuiy, thence via Manning, Sapp, 
Raiford, L«ke Butler, AVorthington Springs and Alachua. (Chap. 10269, Acts 1925; Chap. 16214, Aets 
1933.) 

Road No. 50 : Suwannee River Scenic Higliway (First Sy.stem, Jasjicr to Live t)ak ; Third System, (ieor- 
pia state line to Jasper; also Live Oak to Salt Creek) : Extending from Georgia State line to Salt Creek 
in Dixie county via Jasper, Live Oak, Branford, crossing the Suwannee River at Branford and extending 
ill a southerly direction to Salt Creek, crossing State Road No. 19 at Oldtown. (Chap 10269, Acts 1925; 
Chap. 1-J334, Acts 1927; Chap. 14985, Aets 1931.) 

Road No. 51 : Extendinf,' from Orlando to Brooksvllle via Groveland, Riverland and Spring Lake. 
(Chap. 10269, Aets 1925.) 

Road No. ;V2 (Third System) : Extending from Alabama-Florida State line, north of flraeeville, Flor- 
ida, southward through Graceville, Chipley, Wausau, Southport, Lynn Haven and to Panama City, cross- 
ing State Road No. 20 at Lynn Haven Junction, thence along Cove boulevard in Panama City to State 
Road No. 10, thence along State Road No. 10, thence following State Road No, 10 eastwardly to one-half 
section line in Section 11, Township 4 South, Range 14 West, thence eastwardly over the route formerly 
designated and followed by Wewahitebka-Panama City county road to connect with State Road No. 6 at 
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Wewahitchka, also, fxtcndinf; )rom (iraceville via Jacobs to coiinect witli Slate Road No. fj. (Chaii. 10269, 
Arts 192r>; Cha|). lti'232, At'ts 1933.) 

Road No. ."»3 (Ttiii-d Mysitem) : pjXtending from ("amp Walttni alonjr Santa Unwi Soutni as near 
thereto as priU'ticable to Town Point. (Chap. 10261, Arts 1925.) 

Road No. .')4: Kxtcriding from Cfestvicw b.v way oT Valparaiso to Camp Walton on Road No. 10, 
(Chap. 1026n. Arts 1325.) 

Road No. ')') (Tbird System) : Kxtcndinpr from a point at or iifar Pici-sori on R<(ad No. 3 to Road No. 
2 at Smith wifks Killing Station in Lakp foanty, throURh Aslor, rmatilla, Enstis. Ttiviircs, Minneola and 
Clermont. (Chai). lf)269, Acts 1925.) 

lioad No. ">(>: KNtendin^ from Kllisville to Lake Butlri- via Frovidciicc. (Chaji. lf)2f)!l. Arts 1925.} 

Road No. 57: t-'xlt'inliiis; troiii New Smyrna to Saoford. (Cliaji. 10269. Acts 1925.) 

Road No. 5S (Third Sy^ti'ni): Extending from tbe (Jeorgia State line near Darscy. contipctinfr with 
Road No. 1 at or iipar Havana. (Chap. 10269. Arts 1925.) 

Road No. 59: Coiumeuring at Zolfo Sprin)^, in Hardo^ county, to (.'rcw.svillc, thence to a point at 
or near Fort Basscnjter, crossing' .'iteel bridge over the Kissimmee river at this point, thenee in the most 
advisable or aeceptahle route to Okeechobee City. (Chai>. 102(j9, Acts 1925; Chap. 12314. Acts 1927.) 

Road No. 1)0: A i-oad leaving the .Alabama State line at a point where the Alabama State Hisbway 
Sy.stem strikes the north line of Walton county. Florida, at or near (iaskiii. thenee to State Road No. 1, 
in DeFimiak Spring, Florida. (Chap, 10269, Acts 1925; Chap. 1230H, Acts 1927.) 

Road No. 61: Extending from Polk City to Aubnrndale. (Chap, 10269. Acts 192.=). I 

Road No. <i2 (Third System i : Extendiiiir from Milligan on State Road No, 1, via Raker, Mun.son, 
Berrydale and Jay to a point on State Road No. Tat or near the Alabama-Florida line. ( Chaji, 102H9, 
Aets 1925; Chap, 14564. Acts 1929.) 

Road No. 63 (Third .'System. Bradenton to Zolfo): Extending from Bradeiiton in the most direct 
and prarticable loiite to Ona and Zolfo, thenee in a northeasterly direction alons or as near as practical to 
the present i-oad, to its intersection with the present lo<-ation of Road No, ^12, at or near tlie line between 
Kections 2 and 3, Town,ship 34 South, Range 2ti East. (Chap. 1027t), Acts 1925; Chap, 14925, Acts 1931; 
Chap. 16203, Acta 1933.) 

Road No. 64: Extending from Largo to the Handy bridge via North St, Petersburg, in Pinellas 
county. (Chap, 12315, Acts 1927,) 

RoadNo, t)5: Exteiuling from a [xiint south of (Jainesville on State Road No, 13. in a southwesterly 
direction to a jioint on .State Road No. 5 at or near WiUiston. (Chap. 12333, Acts 1927.) 

Road No. 66 (Third S.vstem) : Beginning on State Road No. 15 at or near the Jefferson-Ta.vlor county 
line to run in an easterly direction to connect with that certain Taylor county road from Perry to Hamp- 
ton Springs towards the Jefferson county hne. (Chap. Ht270. Acts 1925: Chap. 12345, .Acts 1927; Chaj). 
13839, Acts 1929; Chai>. 13832, Arts 1929.) 

Road No. 67 (h'irst .System) : Extending from State Riiad No. S at u point known as Lake Annie, thence 
to Venus, Palmdale, Boar Hummock, Main 's Corner and Slotire Haven, thenee in a southerly direction to 
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intt'i'secf with StHte Rtta<l No. '2^t, which said t'ojid sha) 
12352, AHs 1U27; C'iia|>. 14il73, Ai-ts 1931.) 



hf known as "Joe I'eo[)lf.s Highway,' (Chap, 



Koail Xo, (JS (Thin) Syfitcm) : Beginning? al Oran>;e Park, (.'lay cnutity, Ploriiia, and exfeiuling 
through Mid(ik'i)m*^, Keystouf Jleigiitu, Hatni»ton and Brookep to liVorthingtuii Springs. (Cha|). 12374, 
Acts 1927.) 

Road Xo. 6K-A (Third System's : Bp«;innin;; at Middk-biuf; on State Rojid No. GS aTid runninj^ iti a 
north w est t'Hy direction to intersect with Road Xo. 13 at or near Hi;;liland. (Chaii. 1G191, Acts 1933.) 

RoadNo. 68-B: Beginning on Road Xo. (jS in tlie southwest corner of the soutjieast ijiiarter of the 
northeast quarter of Keetion 9, Township 7 South, Range 24 Elast in Clay eounty and niniiiiig from thence 
thronfrh SIcCrac in a southerly direction to Hrandin 1o intersfct with Road No. 2S. (Chap, 16200, Acts 
1933.) 

Road Xo. 69 (Third System): Bejriniiinp at State Road Xo, 1 in iJve < >ak in Suwannee county, 
thence extending in a southwesterly course throtiph Suwannee eounty, Lafayette county and Taylor county 
to a point on the (iuU of Mexico at the mouth ot the Steinhatehee river in Taylor eounty via Luraville, 
Mayo, Cook's Hammo<-k and Clara. (Chap, 12398, Aets 1927; Chap. ISHfiS, Acts 1929.) 

Road No. 70: Beginning at State Road No. 219 in fJrsino, thenee southerly followmjr Banana River, 
thence westerly along prefient eounty road liy Morning Side Heights to State Road No. 206 in MetTitt ; 
thenee easterly along jiresent county road as near as piaeticrti from an engineering .stant[])oitit connecting 
witli State Road No, 140 at or a.s near Cocoa Beach as possible. (Cha|). 1H220, Aet.s J933: Chap. 16221. Aets 
1933.) 

Road Xo, 71 : Extending from flie east side of the Withlacoochee river at and near a point east of 
Cro<mi, Florida, thenee running eastwardly and north eastwardl.v to Coicman. Florida, hy way of St, Cath- 
arine, Webster, Center Hill to Coleman, making intersection with State Road No. 2. (Chajt. 1234(1, Acts 
1927.) 



Road No. 72 (Third System 1: Beginning at State Road No. 4, in the town of Rimnell, in Flagler 
County, Florida, and running in a northeastwanlly direction along the ]n*esent highway known as the 
Moody Boulevard to a point in the town of Flagler Heach where it intercepts a highway known as the 
Ocean .Shore Boulevard, leading from St. ,\ugustine. F'lorida, in a southerly direction to Daytona Beach, 
Florida, (Chap, I23T3. Aets 1927; Chap, 13^.'i4, Ads 1929.) 

Roail .Vo. 73: Beginning at the I'cnter of Section 2S, Townshij) 28 South. Range 1(5 East, running 
south via Dcllwooii, Bayview, Moncrief s (.'orner and Pinellas Park to 34th Avenue and 9th Street, North, 
in the City of St, Petersburg. Florida. (Cha[). 12331, Acts 1927; Chap. 1496S, Acts 1931.) 

Road No. 74 (First System): Extending from Ocahi, Marion county, in a southwesterly direction 
to Hernando in Citrus County, via Stoke s Ferry on the Withlaeoochee river, (Chap. 12402, Acts 1927; 
Cha|). 14.'i,')S, Acts 1929.) 

Road .No. 7,'>: Fxtending from Dei.,and to New Smyrna in Volusia county. (Chap, 12388, Aets 1927.) 

Roiid Xo. 76 (Third .System I : t'xtciuiing from (^uiney, (iadsrien eount.v, liy or near Midway, to Talla- 
has-see, I.eon eounty. (Clia|i. 1237,"i, Aets 1927; Chap. 13S2a Aets 1929.) 

Road Xo. 77 (Third System) : Hegiiiiung at a p( int on Stiite Road No. .l-A between Branford and the 
Itehluckitee river and proceeding southward across the Santa Fe river through the town.s of Bell and Tren- 
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ton to a point on State Roaii No, 10, at (.'liidliiml, tlieiicf soutliwyrd to mnlv Hoatl No. 13 at Sniiiiiui-. 
(Chup. 12386, Afts 1927; Chajj. 13Sri6, Arts 1929.) 

Road No. 77-A : Kxtendirift from a point on State Road No. 14, wh('r<> said State Road iiiimlwrs Four- 
teen (14) and Seventy-seven (77) intersect, and theiiee extending doe Sontb apiii-oximatidy a distance of 
seven-ei^liths (T-i) of one mile, and tbenee in si southeasterly direction on the most practieahl*; mute by, 
and on the Kast side of, Pine firove Baptist Chureh ill Levy eounty, [''iorida, to the North and Sonth 
Seetion line dividinjr Sections Thirtj'-five (35) and Thirty-six (3fi). Township Ten (10) South, Rjinge Fif- 
teen (15) East, and then in a South fonrse one mile West of the ran>ce line dividing R^ingeK 1;") and 16 
in Levy eounty, Florida, to a point interseeting Stale Roani No. 19 in i^evy eounty. Florida, at or near a.s 
praetieable the seetion line, a distance of approximately fifteen miles. (Chap, 16199, Acts 1933.) 

Road No. 7R: Tiiat concrete road thirty-two (32) tVpt wide, eonsfruefed hy Duval eounty, from the 
city limits of South Jacksonville to the Atlantic ocean at Atliintjc Reach, and the roud contiriuinn; thence 
throiifjh Jacksonville Heach and to the northern limits of the City of .St. Aiipustine, in St. Johns county, 
Florida. (Chap. 12332, Acts 1927; Chap. 13856, Acts 1929.) 

Road No. 79: BeftinniuK at the point on the Eastern edftc of Polk county, where State Road No. 30 
now crosses the Kissinuamec River; thence Westei'ly via Lake Wales, Bartow, JlulheiTy, Hopewell, and 
Brandon to Tamjia, in Hillshorough county. This road .shall be known as the Swearingen Memorial High- 
way. (Chap. 16212, Acts 1933.) 

Road No. SO (Third System, Keystone to Melro,se) : To extend from .State Hifthway No, 28 at Key- 
stone Heights, to run thence Noutherly to Melrose, thence in a southwesterly direction between the lake and 
prairie to a point on State Highway No. 14 at or near McMeekin, Putnam county, (Chai). 12348, Acts 
1927.) 

Road No, 81 (First System, Chicfland to Dunnellon! ; Beginning at Chicfland, theivee to Otter Creek,' 
Oiilf Hammock, Lchanim. Tidewater, nnnnellon and thence eastward to inteisect w ith Koiid No. 74. aji- 
proximatcly ten and one-half miles east from Dunnellon in the mast direct and [)ractical route. (Chap. 
12376, ActH 1927; Chap. 16213, Acts 1933.) 

Road No. Hl-A: Beginning on State Road No, 81 at the moNt practical jioint between Oulf Hammock 
and Lebanon Station and extending to State Road No, 15 at or near the Withlaeuochee River, ((.'hap, 
16204, Acts 1933,) 

Road No, 82 (Third .System) : Kxtending from a jioint aliout one mile north of Lake City on State 
Road No, 2, running through Columbia county to the (ieoi-giu line. Said road to follow as near as prac- 
tieal the iiresetit highway by way of Milton's store and Benton to (.ieorgiu line, (Chajj. 12370, Acts 1927.) 

Road No. 83: E.xtending from Trenton to Lake City via at or near Williford, Knight Bridge, Fort 
White and Columbia City, (Chap. 123.50, Acts 1927,) 

Road No. 84: Extending from JLirianna, on west side of Chipola River, hy way of Carr and Clarks- 
ville, to where the same intersects State Road No. 6 at Chipola Park, in Calhomi county. That the route 
to be followed by the siiid Road No. H4 -shall be a.s near as practicable the same route of the present Jlari- 
anna and Wcwahitehka road to where tlic same intersects State Road No. 6. (Chap. 12328, Acts 1927.) 

Road No. K'>: Extending from Stuart to lodiaiitown, and thence to ( )keecliobcc, said road to be known 
as the '-Warfield Highway." (Chap. 12367, Acts 1927.) 
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Roaii No. HG: That the paved piihlic hijiliwiiy from Arc'adiji, via Ftirt Ofrdcii, DoSotti cniinty, Kloriiia, 
to Punta (inrila, (.'hartottp ooutily. Floi'iiia, he and the saim- is lioit'liy drclared to be a State Hiphway and 
is hfrehy desif-natwl "The DeSotn Trail/' (Ciiap. 1^327, Acts 19'27.) 

Road No, h7: Befriniuiijj with the main )us»hway leading south of Alnwre, Ahilmmu, and continuing 
in u southerly and Miutlieasterly direct tun to Pen>^ieola-?'loniaton hijihway at some point hetween Pine 
Barren ereek and Cottage Hill, said point to be determined by the State Road Department, all of said road 
in Useambia county, (("hiij). ITS'.m. Acts 1027.) 

Road No. KN: Coinmeneing on the state line dividing the State of Alabama and the State of Florida, 
due south of Stephen's Ferry oil Pea river, in the State of Alabama, at the end of State Highway in the 
State of Alabama, erossiufr said river at .said feiTy, thenee in a southeasterly direetiou, the nearest and 
most practicable loiite to an interscetion of the seetioii line dividing Sections 4 atid .'), S and 9, 1(5 aivd 
17, 20 and 21, 28 and 29, 32 and 33, Township ;"> North, Ranpe 17 Wi>st, ami Sections 4 and ."), 8 and 9, l(i 
and 17, 20 and 21, 28 nnd 29, :J2 and Xi. Townshi[) 4 North, Ban^e 17 West : and Section 4 and T), 8 and 9, 
16 and 17, Townshij) '.i Noith, Ranjre 17 West; jjoint of inter.seetion of said highway with said deseribcd 
seetion line or lines to be determined by the Slate Road Department, which from said determined point on 
said seetion line, or lines, thence south along said described section line, due south a.i nearly as practieable 
to the Town of Pouee De Leon, thenee south to the county line dividing IMmes county and Walton county, 
thence in a southerly direction to the Lower Hriiige on Bruce Creek, thenee in a southerly direction to 
State Road Xo, H). at or near Bruce, following the [)resent publie road as nearly as [jraetieable ; which road 
shall be located by the State Road Department as other State roads are kientcd. (Chap. 12335, Acts 1927.) 

Road No. 89: Extending from State Road No. 44, a.s now designated and establisheil at the point 
where said State Road No. 44 errewes the St. Johns river, rurudug thence due casterjy as near as practica- 
ble to a point on State Road No. 4. (Ciiaji. I23(i9, Acts 1927.) 

Road No. 90 (Third System: NVals [sanding, ^larianna): K>;ten<ling iroiu Neals Landing on the 
Chattahoochee river to a point of interxectinn with State Road No. 1 as now established, thenee over State 
Road No. 1 to that certain point of West Mariannii where the road from the Florida Industrial School for 
Bo.vs in(erse<'ts with said Road No. 1, thence over the mad of the Florida Industrial School for Boys, 
thenee by the most practical route to a point on State fotad No. 20 at or lietiveen Compass Lake and 
Steel City, thetu'c via Warsaw, to iuteiseet with Road Nfi, ;J9 at Vernon, road to be known as the "Ham- 
ilton-AUati-Smith Memorial Higbwa.v. " (Chat). 123G8, Acts 1927; Chap, 16187, Acts 1933.) 

Road No. 91: Kxtending from Oeala to Lake Weir, connecting with Stole Road No. 2, via Candier 
and Ocklawaha. (Chaii. 12397. Acts 1927.1 

Road No. 92 (Third .System): Elxtending fiom a point on State Road .No. t)9 near Ijve Oak, thenee 
extending on a we.stwardly coui-se through Suwannee county aiul southwardly to a suitalile point on Road 
n-A in Lafayette county, said road to cross the Suwannee river at or near Dowling Park. (Chap. 12387, 
Acts 1927; Chap. 13R.",8, Ads 1920. i '^ ' i 

Road No. 93: Extending from Pensacola alonj; i',\iU Beaeli Higbwa.v. in Kscambia coiuity, to the public 
road upon and into Inerarity Point, am! thenee along said Incrarity Point i-oad to the shore line of 
IVrdido bay at the jiroiiosed bridge site of the lu-idge over said Perdido bay. (tliap. 12396. Acts 1927.) 

Road No, 94 (Third Systeiu) : Exteiuling from State Road No. 1 at Lake Jackson in a northerly direc- 
tion, crossing the Oehloekonee river over the Whidden bridge and extending through the town of Concord 
to the (Jcorgia line. (t')ia)i, 12391, Acts 1927.) 



Road No. 9.'): Bejiinning at the City of .St, Augustine. St. Johns county, Florida, running thence in a 
westerly direction inter.seeting State Road No. 47 at Tacoi where road No, 47 ero.sses the towiwhip line divid- 
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in^ Townships 7 and S, run thi-nce due west on said township line to tlio (tIiH' of Mexicn. Said ronil sIihII lie 
kniiwii as "St, Ansnstinc Stttto Hoad Xn, S'l." (( haji. V2'.U4. Acts J!)27; Chap. ItiliW, Acts J!)3a. i 

Road Xt). 96: Bejiiiming at a pi»inl »m Statt Hoad X'n. 43, at or isfar the head at' the Wacissa nver, 
thence thniURh Thomas t'ity and Waukecnah to a point on Stute Road No, 11 at or near the intersection 
ot" tiie jircsent Pinhook road with said State Roiid No. 11. {('Iiap. 12332, Acts 1927.) 

Koad Xo. 97 (Thirtl Sy.sleni) : Besiiming at ("yijruK on Road No. 1 and nnininK in a .'iontherly direc- 
tion to Alliance and to Alta, to connect with Koad No. fi. (Chaji. 12307, Acts ia27.) 

Koad Xo. 9W (Third System) : Kxtcnding from Cottoiidale on Road No. 20 to (Jfaeoville in Jackson 
eoiinty. (Chap, 12400, Acts 1927; Chap. ir)018, Acts 1931.) 

Road N'o. 99: Leading from Worthingtoii Springs, in Union eounly, in a .southeasterly direction 
through LaCrosse, to a point on .State lioad No. 2 in Alachua county, ahont one mile northwe.st of Paradise, 
Florida, which jjoinl is located in .Section 1.'^, Township 9 South, of Ranj^e 20 Ea.st. (Chap. 121)47, Acts 
1927.) 

Road No. 100: E.-ttcnding from .State Road No. 21 at or near Crow's Bluff on the west .side of the 
St. Johns rivet* and extending westward via Altoona, intersecting Slate Road Xo, 38. (Chap. 123K3, Arts 
1927.) 



Road Xo. 101 : Bej^inning at State Road Xo. 4 in Eau (lallie, Florida, llience easterly 
present county road to Slate Road No. 140. (Chaj) lf)219, Acts 1933.) 



along the 



Road No. 102; Leading from the iiitcrseclion of State Roads 4S and 13 in Starke, Bradford comity, 
Florida, to the Stw'kade at the State Farm, he and the same is hereby declared and de.si<rnated as State 
Highway, same to he known as the State Farm Highway. (Chap. 12405, Acts 1927: Chaji. 12301, Acts 
1927.) 

Road No. 103: Leading from a jioint on Rnnd No, a at or near Williston. in Levy county, through ^)ld 
Waeahoola, Jlieanopy, Rochelle, Windsor to State Road No. 31 at Campville in Alachua county, thence 
over State Road No. 31 to Waldo, thence to Montcoeha, thence to I-a Cros.sc. thenee to Alachua, thence 
west to Bell in (iilchrist county, thence west to Wamiee, in (.iilchrist countv, Florida. (Chap. 123S*i. Acts 
1927.) 

Road .\o. 104: Hcginninij; at a point on the Pcnsjicola Floiiiaton )iigliway near the Molino cross roads, 
in Kscainhia comity. Florida, thence to the Ciiy of Molino, in Kscamliia county, thence in a souihcasterly 
direction to Jliilon, in Santa Rosa county, nnd thei-e to connect with State Roaii No. \. {Vhiip. 12303, 
Acts 1927. ) 

Road Xo, 105; Extending from the town of Baker, in Okaloasa county, to (lalliver on Road Xo. 1, 
thence from Calliver to Holt, thenee from Holt to intei-section of .State Road Xo. 10 at or near Camji 
Walton via Log Lake Uridge, in the most ju'acticable route. (Chap, 12343. .^cts 1927.) 

Road Xo. 106 (Third System): Begin on Stat<> Road Xo. 5- A ahont nine miles northwest of Mayo 
at or near where what is known as Madison-Mayo [nildic road intersects State Road Xo. ')-A, thence run 
northerly to or near where the said Madisim-Jlayo road intei-sects the Madison-l.,afayefte houndary line, 
thenee run to Madison, HaiLSon, and Pinetta to the (ieorgia state line where the Madison-Valdosta jnihlic 
road intersects the (icorgia-Floiid;i state line in .Madrion count v near Horns bridge. (Chaji 12403 Acts 
1927.) 
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Road No. 107 : Bi^giiiiiinsr h( a [mint on Statp Road No. 1 approximatply <hie north of f'apitola, thpnce 
ill a, southerly direction via Capitola to a point on Slate Road No. 19 approximately duo south of Capitola. 
(Chap. 12305, Aets 1927; Chap. U963. Aets 1931.) 

Road No. lOM: K.\tending from Poincianna, Monroe county, in a northeasterly direetion to the Tami- 
aini Trail. (Chap. 123H0, Aets 1927. ) 

Hoad No. 10!): Kxtendin^ from Stuart to Indiantown and Thoncp to Port Myaeea, and to be known as 
•■(iaini's Ilif,diway." (Cjiap. I23(ir), Aets 1927.) 

Road No. 110 (Third System, Jledai't to Panaeea) : Reginniu? about two miles south of Tallahassee 
on Road No, 10, at or near that branch of the .Seaboard Air Line railway between Tallahas.see and St. 
Jfarks. ruiinin!^ thente via Ivan to Craw ford vi lie, running thenee along and a^ a part of .State R<iad No. 10 
to Jledart in Wakulla county, and liooi Medurt lurining thence in a southei'ly direetion to Panaeea 
Sprinfis uii the (liUf Coast in .said county of Wakulla. {Chap. 12392, Ads 1927.) 

Road .No. Ill: Extending from Stuart to Palm City and thenee to Okecehobee, said road shall he 
known as the ■':Martin Highway." (Chap. 123W. -Vets 1927.) 

Road No. 112: Kxtentiiiig t'rom Branford to Lake City. (Chap. 123tj4, .^ets 1927.) 

Road No. 113: Extending frotn State Road No. 13 about three mile.s south of Starke, to Cainesville, 
via Crahani, BriHikcf. and LaCros,se. (Chap. 123G2, Acts 1927.) 

Road No. 114: Extending from the town of Lawte.v, in Bradford county in a westerl.v direetion to 
the State Farm road. (Cliap. 123t>a. Aets 1927.) 

Road No. 11.5 (First Sy.stem) : From a point oti State Road No. 10, at or near Caniji Walton, Flor- 
ida, running in an easterly direetion across the mouth of the Choctawhatcbec peninsula, jiassing not more 
than two and nne-<iuarler (2' j ) miles stmth of the town of Santa Rosa, and not more than one and one- 
quarter (I'.i) miles south of the town of Point Washington, Florida, tlienee in an easterly direction, 
joininpr with State Road No. 10 at some point between Panama City, F'lorida, and Choctawbatchee river. 
(Chap. 12399, Acts 1927.) 

Road No. 116: Beginning at a point on State Roa.d No. 1 .just out of Madison, thenee running east- 
erly via Blue Springs and connecting with State Road No. 2 jisst west of Alaiiaha river; this to be known 
as the Blue .Springs Highway, begiiuiing again at a point on Road Nn. 2 .at the ioter.seetion of East 
Johnson Street and flatley .Street in Jasper, Florida, thence along East Johnson Street in a Northerly 
direction to Wills .Street, thence Bast along Wills Street to Palmetto Street, thenee along Palmetto Street 
in a Northeastei'ly direetion, approximately one-(|uarter of mile, thenee in an Easterly direetion to a i>oint 
near Turner Bridge on the Suwannee River, thenee in an Easterly direction to a point on State Road No, 
,S2 in Colund)ia comity. (Chaji. 123,^)3, Acts 1927; Cha|>. Ifil93, Acts 1933.1 

Road No. 117: Beginning at Itidiantown and extending to West Palm Beach in the most direct and 
praetieable route, .substantially along the route of the Seaboard Air Line Railway, (Chap. 12379, Aets 
1927.) 

Road No. IIH: Extending from Astatula, on State Road .No. "lo, through llovvey-in-tbe-inils to 
Ci-ovelaiid, Lake eounty. (Chap. 12361, Aets 1927.) 

Road Nn. 119: Extending from a point on State Road No. 22, two and a half miles west of Indian 
River City, northeasterly to the elty of Titusville, thence to the Atlantic ocean !).v the mo«t ilirect route. 
(Chap. 12404, Acts 1927.) 
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Roa(] No. 120: Connecting with tlie Siiwiinncc Rivpr Scenic Higiiway at Branfi>r<l. tiicnoe noHhfaiit 
via Hicltnry Sink to Wclllioni, cniinectiii^ witli Stati; lload No, 1 in Stnvanncc cimnty, thenw noitli 
tiiroiigh Suwannee anil Coluinbia cwintii's h) Wliite Sprmfp iii Hamilton (-ininty, cniiiit'cting with Slate 
Read No. 2. (CliajK 12394, Aets 1327.) 

Road No. 121: Rxteiiiling tVorii a pmnt on State Itoad Xn. 4S. near north shore of Lako Kin([sley, in 
Clay eonnty, tlrence in a northwesterly direction to the town of Lawtey, in Bfadford county, thence in a 
westerly direction to the Stockade of the State Farm in Union county, thence in a westerly direction to 
a point on State Uoad No. 49 at or near the town of Kaiford, in liiion county. (Ciuip. 12390, Acts 1927.) 

Road No. 122: Conueetius with State Road No. 1. hi Live Oak, runniuf; northeast via Pine drove, 
in Suwannee ecmuty, intersecting with Slate Koaii No. 120 at a jxuot near White Spriugs in Hamilton 
county. (Chap, 12380, Acts 1927.) 

Road No. 123: Extending from Camiihellton, in Jackson county, to (iraeeville in Jaeksoii eounty. 
(Chap, 12401, Acts 1927.) 

Road No. 124: Road extending Iroju the City of Lakeland, Folk eoimty, to the City of Bartow, Polk 
eounty, via town of Hijfhland City. tCliaji. 123')."), Acts 1927.) 

Road No. 12,^: Kxtendin^ from the intersection of the Lillian road with Nunez Ferry road at West 
PeiLsacola and thence in a westerly and .southwesterly direction to the Lillian hrid^fe over Perdido Bay, 
via Jlillview. (<"hnp, 1231)2, Acts 1927, t 

Road No, 12fJ (Third System) : Hefjinning at Ni'ai's Landin;,', exteodinfr in a southerly direction to 
Sneads and from there to Shady (irnve to connect with Road No. l.^iS, (Chap. 12400, Aets 1927.) 

Road No. 127: Extending-' ff"'" Road No, 10 at Sojiclioppy via Urecnousrli, Sanhorn and Smith 
Creek in Wakulla county, and via Ward in Leon County, to intersect wtili .State Road No, 19 at or near the 
point where Road No. 19 crosiscs the Ochlockonee river, thence routed as nearly as practicable along the 
jireseut route ol' the [iresent road known as the (iuincy -Jackson Bluff Roail to the City of (^uincy, (Chap 
12359, Acts 1927; Cliap, l.JG4(l, Act.s 1931; Chap, 1U22C, Acts 1933, j 

Road No. 128: E.vtendiuR from Wakulla Beach to the. intcr.section of State Road No. 10, at or near 
the ujiper hridge acro.ss the Wakulla river. (Chap. 123."iS, ,-\c1s 1927.) 

Road No. 129: Beitiniuns; at Si. Mark.s at the southern terminus of the Seaboard Air Line Railway, 
thence via Crawfordviilc to .\rran. (Chap, ]23.*)7, Acts 1927,1 

Roail No. 130: Beginninj; at Wacissa, thence viji [-'anlew. both in Jefferson county, to the interswtion 
with Ihc (inif Coast Highway at Newpoi-t, in Wakulla counl.v. (Chap, 123.'j(i, .Vets 1927,) 

Road No, 131: Leading from Hampton, in Bradford county, in a ,southerly direction on the hard- 
surfaced road leading from Waldo, in Alachua eounty, to Lake Santa Fe, at a iwint where the road to 
Orange Heights leads off at practically u right angle curve. (Chap, 12378, Acts 1927.) 

Road No, 132: Kxtcnding from Monticeilo along the route of the '-Over tlie Lake" road to the Leon 
county line, via Herring's .Ston-, and also to intersect with the Jletealfe i-oad at the (ieorgia line. (Chap. 
12377, Acts 1927,) 

Road No. 133; Kxtending from Jlonticello along the route of the old Montieello-Aueilla road to State 
Road No, 1 ; and al.so along the route of the .\shville road to Ashville, and to inten^ect with State Road No. 
3S, (Chap, 12377, Acts 1927,) 
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R()H<1 No. 134: BeRinninK at Rutmell. in Plaglpr founty, and runninfi in a sniitliwpstcrly dircrtion 
iilonsi tilt' ini'Sfiit tiijihway known as the Moixiy boulovHrd to, or near, what is kiiuwn as the Cody Stoi'e, 
thence ttirniiiff in u sontherly direflion and contiiiuinf? to a point on the line dividin); the eoiinties of 
Flagler and VoIiLsia to inteieept with what is known as the Perkins road, and thenei' eontmuing along 
the said Perkins road lo DeLand. (Chap. 12337. Acts 19'27,) 

Road No. 13r>; Extending from Sumatra in Liberty county cunning [taiallt'l to the Ajialachieola 
N'ofthera Railroad to Tclogia, thence along; as near as may Iw jiractieablc the present roadbed to a jioiiit in 
(.fadsden county intersect iiif< State lioad No. 12 about five miles west of Quiney. Florida. (Chap. 1233fi, 
Acts 1927; Chap. 16197, Acts 1933.) 

Road No. 136: Extendintj from Jackson Biuff to CarrabeUe and Quiney i-oad .soulh, continue to due 
east of the town Telofria. thence .straijiht to Telogia Station, thence along that certain highway extending 
from Telogia Station in LiWrty county in a most direct and practical route to the town of Bristol. (Chaj). 
12338, A<'ts 1927; Chap. 1619«, Acts 1933.) 

Road No. 137: Beginning at White Springs and running in a northerly direction rilons the Suwan- 
nee river north to the Ccorgia line in the most direct and practical route, be and the wimc is hereby 
known as (he '* Woodpecker Route," (Chap. 123.j4. Acts 1927.) 

R«ad No. 13S: Known as the ■l.cm Turner" road, hegiiinins at the corporate limits of the City of 
Jacksonville, in Duval county, and running thenec in a general direction of the present l.eiii Turner roa^i 
to a eonneetion with State Hoad No, 4 at Callahan, ui Nassau eount.v. (Chap. 12300. Acts 1927.) 

Road No. 139: Known as the ■•OUi ((ranse Park" road, beginning at the corporate limits of the 
City of Jacksonville, in Duval county, ami running thence in the general direction of the ]>re,M'nt litjht.ol'. 
way of the ■Old Orange Park" road to a connection with State Road No. 3, Orange Park, in ("lav 
county. (Cha 11, 12300, Acts 1927.) 

Road No. 140: Roiid to be known as "Atlantic Beach Boulevard," which shall extend from the 
City of St. AuKUstinc, in the couuty of St. Johnw, to the City of .Miami, in the county of Dade, running in a 
Houtberly ilireetion aerosH and through the counties i>( Ht. Johns, Flagler, Volusia, Brevard, Indian River, 
St. Lucie, Martin, Palm Beach, Broward and Dade. (Chap. 12346, Acts 1927.) 

Road No. 140-A : Beginning at the interseetion of State Road No. 140 {or the John H. Levi High- 
way i with 71st Street at Miami Beach, tlience west along -said 71st Street to the Kverglades or 79th .street 
Causeway, thence westerly over and across said 7flth Street ( -auseway to Northeast 79th Street in the 
City of Miami, thence continirinj; nest along Northeast 79th Street to .State Koad No. 4, thenee west 
along Northciist 79th .Street and .Northwest 79th Stiect to a point where Northwest 79th Street intersects 
with BoHganvillae avenue in the City of Hialeah. (Cha)). 16214. Act.s 1933.) 

Road No. 141 : (,'ommeneinp at a point on Road No. 90, Ijctween Creenwood and Baseom, estetiding 
to Malone and to Alabama stale line, in the most direct and jiraetical route. (Chap. 12368, .\ets 1927.) 

Road No. 142: Commencing at a point on Road 67 at or near Main's Corner in Glades county, Flor- 
ida, and extciulinjf west to LaBelle in Hendry county, Florida, via Citrus Center and Ortona in (Jlades 
county, along the most practical route. (Chap. 13S;')2, Acts 1929.) 

Road No. 143; Extending from Canal Poiirt by way of Pabokee to intei-sect with State Road No. 2,"! 
at town of Belle (JIade in Palm Bcaeh county. (Chap. 13819, Acts 1929.) 
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Road No. U-t: f3xtpndmg from Miltctn on State Road No, 1, thence inirtli westerly via Chumuckla 
Springs t(i Bosnia on State Road No. 7, thenee westeilj to an inlei-seetiun vvitli State Road No. H~. ((.'haji. 
13820, Acts 1929.) 

Road No. 145; Extending from Brighton in Highlands eonnty Noiith to the Indian Prairie canal In 
(ilades eount.v, thenoe in a southerly direction along a most iiniclieaWc route over or neat- the juesent 
prmded road to State Road No. 29 Ht ]*ake Port in Glades county. Florida, (("hap. 138(il. Aets 1929.) 

Road No. 146 (Third System) : Beginning at a point on State Road No. 28 at or near Keystone 
Heights, thenee running north to Hampton, thence northwesterly from Hampton to interseet State Road 
.No. 68 at or near the Least on Wynn place, running via Hami>ton Beaeh. said road heing otherwise 
known as Road No. 1 of Bradford county. (Chap. 13H62, Aets 1929.1 

Road No. 147 (Third System): Extending from Raiford to Sander.-ion via Bowniaiiville, thence ex- 
tending hy La wt Conner's farm in a northeasterly direction to Baxter, am! thence to Moniac hridge. 
(Chap. 13824, Acts 1929; Chap. 13826, Acts 1929. 

Road No. 148 (Third System) : Extending from Olustee, being a southwesterly direction to Road 
No. 49 at Lake Butler. (Chap. 13K2r), Acts 1929: Chap. 14937. Acts li«l.i 

Road No. 149 : Beginning at Deerfield, Broward county, and running westerly and southerly and 
entering Miami on N. W. 7th Avenue, locally known as West Dixie HHghway. (Chap. 13828, Aets 1929.) 

Bead No. loO: Beginning at Campbellton, Florida, and running in an caHterly direetion through 
Sills and to connect with Road No. 90 at Malone in Jack.son county. Florida. (Chap. 13K29, Acts 1929.) 

Road No, 1.'>1 : Bejrinning at Seville in Volusia county, and running to Bunnell in Flagler county. 
(Ciiai). 1383(1, Aets 1929.) 

Road No. 152 (Third System) : Beginning east of Lafa.vctte creek on Road No. U), Walton county, and 
running thence to anil acrass the month of the Choctawhatchee river, thence hy way of Point Washington 
in said county to the <iulf of .Mexico. (Chap. 13822. Acts 1929; Chap. 14926, Acts 1931; Chaji. 14980, 
Aets 1931.) 

Koai! No. 1,">3: Beffinning at State Road No. 1 at or near Mossy Head in Walton county, Florida, 
running thence north across Shoal i-iver at Turner's bridge, thence in a northerly direction and intersecting 
State Road No. 40 at Cordon in said county. (Chap. 13822. Aets 1929.) 



Ri>ad No. l.')4 (Third System): 
Aets 1929; Chap. 14941, Acts 1931.) 



Extruding from (;lcn St. ;M!iiy"s via Taylor to Eddy. (Chaji. 13S-27, 



Road No. lj(j (Third System, from .State Road No. 23 to Thonotosas-na) t Exl ending from a point on 
State Road No. 23 about two miles south of Zephyrhills, Florida, and run thenee in a southwesterly direc- 
tion along the route of the Atlantic Coast Line Railroad Company track through Thonotosas-sa to a jmint 
on State Road No. 17 at or near where the .same is eros.sed by said Railroad tracks, also from the inter- 
section of State Road No. 34 in the City of Dade City, Fku'ida, and thence running to the City of Zejihyr- 
liills, on the west side of the S. A. L. Railroad Company's track (from Dade City to ZehpyrhiUs to he 
known a.s "Fort King Highway.") (Chap, 13818, Act« 1929; Chaii, 16188, Aets 1933; Chap. 16189, Acts 
1933.) 

Road No, 157: Beginning from a point at or near Dinsmore in Duval county and running thenee 
northerly and westerly through the counties of Nassau, Baker and Columbia to a point on the Florida- 
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riporgia stiito lino iipar Pt, nenrge, where the same will eomiM't with a rieorfria stalf road from VaWosta 
tlirtiuKli Farjro to tlie F^'loriila line. ((.'h;ip. 1381"), Act.i 1929.) 

Road No. 158: BeBimiiiijr at a |(oint uti the Witlilaohoiiipe Kiver in Cili-u.s eounty commouly known 
as Stokes' Ferry and run tlienee West nwl South along the present elay road to Holder, thenpe West und 
South to Lecanto, tliciiee South by Vanjihns' Corner, thenee South and East by Mansfield, thenep South by 
Oakgrove following iis near as practieahlp the iJfeMent clay road to the line dividirif; Plernando and Citrus 
count ips, thence South along the )ire,sent hard road by Hebron f'hureh, tht-nec by Hu<jh Thompson's, 
thenee by KitehenV Corner, tlienee to eonneet with State Road No. 1."), West of Brooksvilb? following the 
present road eommonly known as the Hamtnoek Road as near as praetieable. (Chap. 1623.X Aets 1933.) 

Road No. 159 (Third System) : Beginning at Greenwood, thence to Two Egg, Delwood, Orand Ridge, 
and on southwardly to the Calhoun county line, there to eonneet with the present public road of said 
Calhoun eountj-, about one-half mile south wunlly from the old Calhoun mill, thenee on .south following 
the county road to Ihe west end of the lane of the Leonard, Oeheese(> farm, at turn in road, thence on by 
the mcsf jtraetieal route to eonneet with State Road No, 6 at Blountstown. (Chap. 16230, Acts 1933.) 

Road No. 160: Begin at a point on State Road No. 81, 230 feet southeasterly of Cow Creek in Levy 
eounty and extend in a southeasterly direction to a point ten feel southerly of Station 1159 on State Road 
No, l.T as Ideated by the survey of Slate Road No. 15 in Levy county by the State Road Department. (Chap. 
las.'iT, Aets 1929.) 

Road No. 161; Extendiuif from Bradenton via Manatee and Waterbury to the intersection of State 
Rood No. 18-A near Venia, over the present eonstruetetS road, (Chap. 13837, Acta 1929.) 

Road No, 162: Beginning at the Ocean Beaeh Road in St, Lucie county, thenee westerly acros.s the 
Indian River; thence along Causeway Bridge road; thence southerly along Second Street in Ft. Fierce to 
Oranjife Avenue; thence westerly along (ti'ange Avenue to intersection of Orange Avenue witii line l^U 
uiiles south of the northern line of Townsbij) 35, or as near thereto as to be practical and economical 
to an intersection with .State Road No. 29, thence as clii'ectly as po.s.sible, praelieal and economical, to the 
City of Sebring, securing a feasible and direct crossing of the Kissimnieo River. (Chap. 13S(iO, Aet.s 
1929; Chap. 16227, Aets 1933.) 

Ro^d No. 164 (Third System) : Beginning at a point on Road No. 67 at or near Venus in Highlands 
county, and extending south to Everglades in Collier county, via Tasmania, LaBelle, F>lda ami Imraolra- 
lee along the most practical route. Tliis road to be known as the "Bob Bentley Highway." (Chap. 13844, 
Acts 1929; Chap. 15647, Acta 1931.) 

Road No. 165: Besfin at State RoskI No, 62 at Jay, thenee via Belaudvillc and Bullard to Blackman : 
thence eastward along the center line of Township 5, crossing Yellow River near Oak drove; and State 
Roail No. 33;dwnit three miles south of Laurel Hill; eontiuuiiig eastward through Walton county about five 
or si.s miles south of the Alabama line, t)as.sing near Oa.skiius, ffleudale and through Darlington; thence 
in an easterly direction to the intersection of Road No. 88 and the (Jeneva-Florak Public Road; thence 
along said Public Road to Sweet (ium Head; thence in an easterly directi(ui along the most practical 
route to New Hojie, Izagora, Coatsville, E.sto, Noma and Kliuor; terminating at (iraceville in Jaek.son 
county. (Chap. 14910, Acts 1931) 

Road No. 166 (Third System): Begin at a point on Rond No. 88 where the same intersects with 
what is known as the Old Oeneva-Florala Road, thenee running in an ea.sterly direction as near a.s prac- 
tical alonff the Jircsent route of the Old Ceneva-Florala Road to Sweet t!um Head, thence in an easterly 
direction along said roiid to the Alabama-Florida .State line near Bud Outbiw's. (Chap. 14986, Acts 
1931.) 
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Road No. 1(57: Be^ilinin? in the ("itv of Si>ba«tiftn ninl tliPiic-i' in a «mithiM-ly imd wi'stcrly ilii-pctioii 
U> tiie CUy of FellsmtTi^ (Cliiip. U97li Aots ]!)3],l 

Road No. IGS: BeKiiininK i" tlip Town of nmindlon tind exIciidiiiK in a southwesterly directinii to 
wliat is known as Ri-d Level in Section 'i.'i, Township 17 South. Ranire Ki East, in Citrus county thci-e to 
eonneet with RoaiJ No. IT). (Cha]). 14984, Acts 1931.) 

Road No. 169: BettinninK at tlie main entrance to Cami* J. Clifford K. Fostcj- in t>tival cotinty. thence 
westerly to State Road No. 3 at a point where said road is iiitcrseetcr] hy a road known as Arthur 
Street." (Cha)). U981, Acts 1931.) 

Road No. 170: Be^innins at a point at the eastern city corjioratc limit.s of Fdlsmere where said (iity 
limits are intersected by the paved higrhway running- from Road No. 4 west of the City of Fell.«imere and 
thence by the nearest and most practical route to a jioint on spoil bank of Felfsmere Drainage District 
Main Canal at junction of North Caiml Road; this ix)iiit bcinjj four miles east of the southeast corner of 
Township 30 South, Rantje 3H Kast and 97 feet south of county line between Brevard and Indian River 
counties; thence run south ^9 (ieu;rees, l;j minutes west jiarallel with and 97 feet .south of county line, a 
distance of 10,5tlO feet; thence oSmt 30 feet north; thenee run soutli 89 degrees, 15 minutes we.st parallel 
with and C" feet south of county line, a distance of 37,800 feet to Station 483+00; thence .south Hii 
<legi'ees point 0.4 minules west 5,126,20 feet to Station 524+26.20 at ranse line between Ran^e 3;") and 
36; thence south 88 dejtrces, 42 minutes west parallel with and 30 feet south of county line, a distance 
of 35,751.80 feet to county line between Indian River and Osceola counties, thence running in b westerly 
and northerly direction to the Town of Kenansville, (Chap. 14977, Acts 1931.) 

Road No. 171 : Bef^innin^ at a point on Road No. 28 near Howard's Corner and running in a .south- 
west erly direction to intenseet with Road No. 80. {Chaj). 14989, Acts 15)31.) 

Road No. 172: Beginning at Road No. 143 at Pahokee; thence in a general southwesterly direction by 
way of Kreamer; thence south and southeasterly by way of Torry to connect with State Road No. 25. 
(Chap. 14993, Acts 1931.) 

R«id No. 173: Bejpnning at the center of the north line of Section 10, Township 41 South, Range 20 
East in Charlotte county at the point of inter.section with the road extending from Murdoek to Rngle- 
w'ood and run south approximately three and one-half miles to New Poit Comfort, thenee southeasterly to 
Placida on (iasparilla Puss. (Chap. 1.56.55. Acts 1931.) 

Road No, 174: Bejrinninji at the intersection of the Lake Worth Road and Rond No. 140 in Town, 
ship 44 South, Ranjie 45 East, thence west along the existing Lake Worth Road and thence west along 
the township line between Townshiji 44 and 45 South to and across the Hillsborough Canal, thence north- 
westerly along the existing road paralleling Hillsborough Canal witii its intersection with Road No. 25. 
(Chap. 14994, Acts 1931.) 

Road No. 175; Beginning at Wakulla Springs in Wakulla county thence crossing State Road No. 
10 between Wakulla River Bridge at or near Shadeville ; thence to Spring Creek cm the coast of Wakulla 
eounty, Florida. (Cbaj). 14W7, Acts 1931; Chap. 16223, Acts 1933.) 

R<jad No. 176: Beginning; at the county line dividing the counties of llartin and Palm Beach, thence 
southerly via JH]Hter, West Palm Beach, Lake Worth, Hyjioluxo, Ddruy, Yaniato, Boca Katon, DtTrfield. 
Pompano, Ft. Lauderdale, Dania, Hullandale, Fidford, Arch Creek to the City of Miami along the line and 
location of what is known and described as the "Old Dixie Highway." (Chap. 14998, Acts 1931.) 

Road No. 177: Beginning at a jioint in the City of Fort Lauderdale on Road No. 4, running thence 
in an easterly direction ami interxeeting Road No. 140 at Los Olas Beach. (Chap. 1.50(H>. Acts 1931.) 

Road No. 178; Beginning at a point in tlie City of Dania on Road No, 4 runninj? in an easterly di- 
rection to intei-sect with Road No, 140, (Chap. 1.5000, Acts 1931.) 
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Road Nil. 17f) (Thin] System) : Bcgiiiiiiiig at AVestvillc on Rnad No. 1, thciici' north in n northwcst- 
fi-ly lUroHion by the most direct and ]ii-a<-tioal route to interseet Roiid No. SS in MolmcN comity at the 
jMiint wliei-e the preKent Westvilk-DarliiiKt"" R«mkI erosses Roatl No. SH. {{'hup. irtOOIi. Aets 1931.1 

Road No. ISO: Begiiminjy; on Road No. 18 in .Sarasota county and nitinins; akins tlie existing paved 
road to Verna in Manatee county. (Chap. 1.5004, Aets 1931.) 

Road No. 181: Besinning at Jlurdot'k, Charlotte ennnty. anil extending' to the Chariotte-^iarasota 
county line via Kl-Johf-An, MeCall. Sancassa and New Port Comfort. (Chap. l.')O0a, Acts IDHl.t 

Road No. 1K2: Hegintxing at the intei-section ot* State Road No. 4 in the City of Miami, Florida, with 
.N'orthcast 13th Street in Haid city, run thence easterly aloiif? IStli Street to the i»resent County Causeway, 
theiiee contitiuinjr easterly over an<l across said County Causeway and ah)ii|< r>th .Street at Miami Beach. 
Florida, to intersection of Collins Avenue, tlience North on Collins Avenue to State Road No. 140 where 
.same iiiterweets the city limits of Miami Beaeh. (Tl at portion e.\tendin*; fnjni Hoad No. J40 to the County 
Causeway in Dade County to he known as the John H. Levi Highway.) (Cha]). 1.J002, Act.s 1931; Chap. 
lii-l\G. Acts 1933.) 

Road No. 183: Beginning at Road No. ."i noith of the Caloosahatcliee River. Lee c(mnly, aird 
runniiitr westwardly to the waters of Matlacha t'ass ami over Little Pine Island and on to Pine Island; 
thence down Fine island to Bokcelia in Leo county ; also from I he waters of .Mutlaelia Pass northerly 
through Lee and Charlotte comities to intersect Road No. 5 near tlie fity of Piiiita tforda. (Cloip. 
1.J009, Acts 1931.) 

Road No. IW: Extending from tlie City of Fort Myers in Lee county southeasterly to Imniokalee. 
tChaji. 1.')(J1I9, Acts 193 Li 

Road No. IS."}: Beginning; at a point on Roari .Vo. (50 due we.it of Leonia, Precinct No. 9. Holmes 
county, thence running in an easterly direction as near as practical to IjConia, tlienee in a northeasterly 
direction to Sweet (ium Head on the Ceneva-Florala Road. (Cliap. l.'VOOM, Arts 1931.) 

Road No. ISG: Beginning at a [loint on State Road No. 1 where the jireseiit Vernon road cro:tses 
same, thence north to the railroad cros.sin<; just east of the L. & N, deliot. thence north by the lii^li school 
liuilding. thence eoutinuinif north two blocks, tlienep west ahmg such street to its .junction with the street 
running north and south leading out of the City of Boni fay toward tleneva, Alabama, thence following 
such route to the city limits of Bonifay, thence in a northwesterty direction along the nearest and most 
jmictical route via Bethlehem school house; Driver's cross roads thence along the present route of the 
Bouifa.v-tleneva road to intersect the Floriila-Alabania state line. (Cliaji. 15007, Acts 1931.) 

Road No. 187 (Third System) : Beginning at Road .No. 1 at Milton, thence in a southerly direction 
via Bagdad to (larcon Point on Pensacola Bay. (Chap. l'i(»U. Acts U131.) 

Road No. ISS {Third System I ; Beginning at Road No. 1 at Milton, thence via HoUandtown to a point 
on Road No. 02 at -lay. (Chaii. I.'i012, Acts 1931.) 

RoadNo. 1«9: KxtendiiiK from the City of St. Augustine in a southwesterly direction to ifestings, 
thence to Bunnell. (Chap. 1;)01,=), Acts 1931.) 

Roa<l No. 190 (Third System) : Beginning at State Road No. 1 at Milton, runniuR north via Munson 
and McLcllan to the Alabama stale line ni or near AhiHora. (Chap. I'lOll, Acts 1931.) 

Hoad -No. 191: Extending from Road No, 4 at the intersection of the Malabar road and Road No. 4, 
thence running .southwest to a Jioint where the ]iaveil riwid intersectH the townsiiili line between Town- 
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ships 2S and 2!) Soutli, tlu-nce went aloiitt wiid tnwnshij) line to the road locattil 05)011 tlie ratisie line 
betwoen RaiiKt's 'SG and 37 Eawt ; thence north along said faiige lini' to ititerseft with Road No. 24. (Chap. 
13010, Atts 1931.) 

Road No. 192: Brjiinniii'; 011 Road No. SO iiwir Keystonp llcifrlitw whei-c sjiid road ccwsi+es thp Clay- 
Bradford eoiinty line and extending iilon^ the most jn-actifal ronte to intersect Road No. 13 at Waldn. 
(<'hai). ir.oai. Aets 1931.) 

Road No. 19H: Kxtendiiig from Road No. 4 in Section .'>, Township 41 South, Rhiisic 43 East where 
.«aid road i.s intersected by Jujiiter (Vincnurse, thence west alnnj; the -)u]dter Conconrse, or extension 
tliercol' to a point in Seelion 5, Township 41 Soutli, Range 42 East where the existing road ixuids to the 
northwesterly; thence in a northwe.stcrly direction to the north towiishij) line of Township 41 South, 
tlicncc on said township line to a point at or near the ri{tht of way of the F'lorida Western and Northern 
Railway or Seahoard Air Line Railway ; thence in a northwesterly direction hy the most [iractical route to a 
point on Road No. S5 where the same crosses the St. Lncie canal, said point J)ein^ the junction of Road 
No. S.') with Road No. W.i. (Chap. 14011, Acts 1931.) 

Road No. 194: Kxtendiiifr from Road No. 25 vhere the same intersects the ranfic line between 
Ranges 39 and 40 East, thence running in a westerly and northwesterly dirfctinn along the "West Palm 
Beach canal to an inters<'ction with the West Palm Beach canal with the riglit of way id' tile Florida hlast 
Coast Railway : from .said point of intei-scction run tlience in a northerly and westerly direction hy the 
nearest jiractical route to an intersection with Road No. 29 in thi> northeast ipiarter of Section 4, Town- 
ship 3K .Sontli, Ranire 3.') East. (Chaf). 14912, .U-ts 1931. 1 

Road No. 195: Bctiinniiiji at a [)oint on Road No. 14(1 in Section 27, Township 4.") South, Raufje 43 
Ea.st, where the same is interseetetl by Ocean avenue; thence west alonp Ocean avenue and continue west 
hy the most practical roidc to the niiigc line hetweeii Raii!«;s 41 and 42 East, thence hy the most practical 
route in a westerly and southwesterly direction to a jioinT on a certain state roaii at or near the .southeast 
corner of Section 34, Townshiji 45 South, lianse 40 East, (ChajJ, 14913, Ads 1931.) 

Road -No. 190: Bcjiinninf; at a point on the Old Dixie Hi<;liway where the same crosses the Florida 
East Coast Railway in Section 13, Township 41 South. Range 42 Ea.st; thence cwssiuK the Florida East 
Coast Railway to the east and southerly along the east side of said railway, followinfr the now existing 
liaved roa(! (lirougli Kelsey City and eastward to connect with Road .No. 4. (Chaj>. 14914, Acts 1931.) 

Road No. 197: Bcifinning at the intersection of Road No. 4 with ihe Old Dixie Highway in Riviera; 
thence west along the route of the Old Dixie Highway to and acro.ss the Florida East CoH.st Railway; 
thence northerly along the wiist side of the Florida East Coa.st Railway to a point in i^ection 7, Townshit) 
42 South, liiinge 43 East where the existing road eros.ses the Florida East Coast Railway, thence across 
the railroad to a point of intersection with a certain existin<r roail which runs along the east side of the 
Florida Ea.st Coast Railway. (Chap. 14915. Acts 1931,) 

Road No, 19H: Beginning at a point 00 Koad .No. 25 where the winic crosses Hillsborough canal in 
Section IS, Township 44 South. Range Itf East; thence run in a .southca.sterly direction aloiiji the said 
Hillsborough canal along the southwest bauk thereof to a point in Section 14, Towuahip 45 South, Range 
3S East, said point to be more definitely fixed and established by the State Road Department, thence aci'oss 
HilLsborough canal to the northeasterly hank thereof, thence south along the nnrtheastci-ly bank of said 
canal to a point on the north side of a proposed canal to he dug along the south township line of Town- 
-ship 45 South by the Everglades Drainajfe District ; thence east along the south line ol' Townshij) 45 South 
and along the north side of said jiroposed canal to a point where said jiroposed canal bends to the southeast 
which point is at or near the section line between Sections 34 and 35, Township 4,^ South, Range 40 East, 
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them-e nui in a soiitiieiistcrly (licection alwd the nftrthea.st Imtik af the piopo'*^''! eanal to a point where 
the sianie Ls proposed to cross the line iorminj! the south boundary of Sections 13, 14, !:'», 16, 17 and 18 in 
Townsliij) 4(j South. Riinjre 41 i'last, thenee east alon^' the afareH!ii<l sooth boundary line ol* said sections 
to the western tenniiius oi" that road known as the West Delray Road whieh is ajijiroxiinately tlic sontheaist 
eorner of Seetion 13 in said township and ran»e; thenee easterly aiontf the Delray West Road to Atlantic 
avenue in the Town of Delray to Road No. 140, said point of interseetion beiuR in Seetion 16, Township 
46 Sontli, RauKe 43 East. (Cliaj.. US17, Aets 1931.) 

Road No. 199: Be^rinnins on Road No. 2-") where the Name is intersected by range line between 
Raiifies 41 and 42 Kast. thence run south along the .said range line to a point on Road No. 149 wliich is at 
or near the intersection of said range line with Road No. 149. (Chap. 14916, Acts 1931.) 

Road No, 200: Besrinnin<; on Road No, 4 wjiere tlic s;une is cro*«ed by Road No. 140 in Martin 
county south of Olynipia, thence run southerly alotift tjie (lid Dixie IliRhway to a [loint in Section 13, 
Townsliip 41 South, Ranjre 42 East where the Old Dixie Highway crosses the l-'lorida Ka.st Coast Railway. 
From this [)oint continue in a southwesterly direction to a point a]i[)roxiniately one-lialf mile west of the 
southeast corner of Seetion 13 aforesaid; thence continue south l)y the most practical route which shall 
be as near as practical through the center of the tier of sections south of Seetion 13 aforesaid to a point 
on Road No. 14fl which is approximately one mile west of range lines between Ranges 42 and 43 East. 
(Chap. 14918, Aets 1931,) 

Road No, 20] : Beginning on Road No, 140 hI the intersection thereof with an extension to the east- 
ward of f.ake Avenue in the Town of Lake Worth, thence west to Lake Avenue in Lake Worth; thence 
northwesterly to Lucerne Avenue in Lake Worth ; thence west on Liieerne Avenue and west Ijake Worth 
road to the range line between Ranges 41 and 42 East to connect with a certain other state road running 
along or near and |)aralle! to said range line, (Chap. 14919, Acts 1931.) 

Road No. 202: Beginning Ht the .southwest corner of the ,southeust quarter of the southeast quarter of 
Seetion 28, Town.shiji 20. Range 32 in Seminole county where it intersects with Road No, 44 and running 
in a southwe.sterly direction along the paved road a.s now located and known as the Oviedo-t.eneva Road 
to the intersection of Broadway and Bay .Streets in Dviedo, and thence running west approximately five- 
eighths of a mile; thence in a souibwesterly direction along the present jiuved road as now located and 
known as the Oviedo- Winter Park road, to its intersection with the Orange county line at the ,southwcst 
eorner of the .southeast ([uarter of the southeast (juartei- of Seetion r^i, Tf)wnshi[> 21 South. Range :10 East 
in the county of Seminole, thence continuing and folhiwingthc [n-cscnt paved road to the |M)int where said 
road intersects with the city limits of the Town of Winter Park. (Chap, 14920, Aets 1931.) 

Rojid No. 203: Beginning on Road No. 3 approximately three miles .south of San ford where the pres- 
ent rimd to Ovideo intersects Road No. 3, thence along said |)aved road to intersection of Broadway and 
Bay Streets in the Town of Oviedo: thence running in a southeasterly direction along the paved road as 
now located and known as the Chuluota-Oviedo road to Chnluuta; thenee continuing south along section 
line between Section 28 and 29 and 32 and 33, Township 21, Range 32 East to its interaeetion with the 
Orange county line and thence continuing along the present paved road to its intersection with State Road 
No, 22. Chap. 14921. Acts 1931.) 

Koad No. 204 (First System) : Beginning at the city limits of ,laeksonville in the vicinity of what is 
known as the Lackawanna Secthm ; thence runninsr in a southwesterly direction along the most practical 
i-oute to an intersection with Road No. 13 in the Town of ilaxville, to be known as the ■'(■ainesville Short 
Route." (Chap. 14924, Aets 1931.) 

Road No. 20."> (First System. Homestead to a point at or near Florida City; thenee to Royal Paim 
State Park) : Beginning al a point on Road No. 27 and Krome Avenue and thence running in a southerly 
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(iirectioii to liunit'Mcml ; thciict.' on nm<\ known as liiKiHliam Hisrhway to Cape Sabltr. 
1931.) 



(Chap. 14927, Aets 



Road No. '206: Begiiminti: at Road No. 4 in Coctin, tlu'iict' I'iiKti'ily to tlu- i-attt line oi' I hi.' City of 
(.'(K'Oa alonf; the pi'cspnt hijiliway to Mrrritt ; thenfc to (^'orgiaiitia; tliencf to Coitrtcnay via JlfiTitl aloti^' 
the pounty hij^hway as now fonstrueted. (Cliap. 1492S, Acts 1931.) 

Road No. 2(17 : Besisininf,' at a j)oint in the cori>orate limits of I'oik City when- Road No. 2 interseets 
with highway ninninfr in an eawterly din-ction toward Ilaines City ati<l from said jhimu by the most jirat'- 
tieal route to Haines City. (Chap. 14930, Aets 1931.) 

Road No. 20S: Beginning at Davenport in Polk eounty on Road No, 2, ninning westerly and north- 
erly through Polk county across tlie northwest corner oi' O.seeola eounty; thenee in f>rangc county in a 
noitherly and easterly direetion to a point on State Road No. 22 a|)|)ro.i;iinately two miles west of Winter 
Cai-den. {('hap. 14931, Aets 1931.) 

Road No, 209: Bcjtinniii<r at a point on Road No. IT) at Elfcrs, tliencc runniuft easterly to Odessa, 
Detiham, Wesley 'n Chapel, Zei)hyrhilis, to a point on Road No. 34 at or near the bridge eros.sing Hills- 
borough River. (Chap. 14938, Aets 1931.) 

Road No. 210: Extending from a point on Road No. 1.") in New Port Riebey through Lake Jovita. 
Dade City, Trilby. Lacoocbee and Riverland to a point on Road No. 2 at Hoseland. (Cha[). 14939, Aets 
3<t31.) 



Road No. 211: Rcfiinninjs at intersection of State Road No. 14, 4-'i7.7 I'eet south of tbe nortlieast 
corner of Section 27, Township 10 south, Ranpe 21 east through Phiefcr Station to Island drove: tbencc 
in an easterly direetion to the southeast corner of lot '2V> in Section 7, Township 12 .south, Ranfre 22 east 
to intersection of Road -il^A to he known as Hell lligliway. (Cliaj). 14fl43, Acts 1931.1 

Roac! No. 212: Beginning at the State Road in tlie Town of Okahiimpka and thenee running in an 
ca.sterly direction through the Town of Yalaha; thence through tbe Town of lIowey-iti-the-Hills in a 
southerly direeljoii to the Town of fJroveland. (Chap. 14947, Acts 1931.) 

Road No. 213: Beginning at Road No. 1 at or near Argyic running in a southeasterly direetion via 
Euebee Valley Church thence easterly and southeasterly to and connecting with Road No. W near the 
lower bridge on Bruce Creek in the nio.st practical ronte. (Chap. 1494f<, Acts 1931.) 

Road No. 214: Beginning at a jioiiit on Road No. 15 in Brooksville; thenee to Tavaresi via Croom, St. 
Catherine, Webster, Center Mill, Howey-in-the-Hills to intersect Road -No. 2 at Tavai-es. (Chap 149.'>0 
Acts 1931.) 

Road No. 215: BeBimiins at intersection of Road No. 2 and a highway leadinj: in a southeasterly 
direction through Polk City and from said point by the nearest and most |)ractical route to Winter Haven 
via Ijake Alfred and ^'lo^ence Villa to where said road intersects the City of Winter Haven with Road 
No, 2, leading from Haines City to Winter Haven. (Chap. 14929, Aets 1931.) 

Road No. 216 (Third System) : Beginning at a point in llie Town of Maccleiiiiy branching from 
Road No. 49, thenee running north for ai)proximateiy 3 miles; thenee northeast to the iieorgia line to the 
steel bridge over the St. .Marys River. To be known as Knahb Higliway. (Clia]i. 1493ti, Acts 1931.) 

Koad No. 217: Beginning at interseetion of State Road No. S with tbe section line between seel ions 
23 and 24 of Township 35 South, Range 39 East ; thenee running north to the roaiJ running west from 
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Iiidrio: theiiw west 1 mile; tlienee rvinninR north to northeast pornor nt* Section 27, Township 33, Ranjii' 39 
Ea-st ; thence rnnning west to the northwest eorner of Section 29, Townsliip 33 South, Range 39 East; 
thenee nitniing noith alone lateral A road to the noHhwesit eonier of Seetion 31, Toy,-nship 31 South, 
Ran^e 39 East; thenec running west 1 mile; thence running north to the City of Seha-stian. (Chap. 1493li, 
Aets 1931.) 

Road No. 218: Begiiming at Road No. 1 at u jioint uhoiit 1 iiiih? west of Mossy Hea<l and extendinfi 
to State Road No. 10 at or near Niceville, (Chap. 14993, Acts 1931.) 

Road .No. 219 : Extending i'l-oni Road 119 near Wilson and running in a southerly direetion via Orsino 
to Courtcnay in Brevard eoiitny. (Chaji. 14946, Aets 1931.) 

Road No. 220 : Beginning on a point on Road No. 'r just south ol' Sarasota thenee in an easterly diree- 
tion to a [toirit on Road No. IS. Kaid voad being known a.s "The Sugar Bowl Road," (Chap. 14949, Aets 
1931.) 

Road No, 221 ; Extending from Sumner on Road No. 13 to Vista, Fowler Bluff am! Janney to inter- 
sect with Road No. 64 in Levy county at or neai- Lonj? Pond School house. This road to he known as the 
T. .T. Yearty Hifrhway. (Cha|). 1495.3, Acts 1931.) 

Road No. 222: Beginning at Fourth Street in Stuart and running in an easterly direction to Port 
Sewall, thenee hearing southerly and westerly eros.'^ing the Old Dixie Highway; thence west to an inter- 
section with jiresent Road No. 4 following as near as praetieal the present road in JIartin county. (Chap. 
14960, Acts 1931.) 

Road No. 223 1 Extending from Holie Sound following route of old Road No. 4, south as nearly as 
praetieal to said Martin-Palm Beach county line. (Chap. 14961, Aets 1931.) 

Road No. 224: Beginning at the Atlantie Ocean, thenee westerly aen>s.s the Jensen hridge over 
Indian River to Road No. 4 in Martin county, thence wiwt to the Old Dixie llighwa.v, thenee southerly 
along t)hl Dixie Highway to where Old Dixie Highway intersects county road, running west to said 
Road No. 4, thence using said county road to its inferseetioii with Road No. 4 in Jlartin county. (Chap. 
14%2. Acts 1931.) 

Roari No. 22') (Third System): K.\tending from the City of Ocala to Buwhnel! via Pedro, Rutland, 
Panasoffkee Outlet. (Chaji, 14967. Acts 1931.) 

Road -No. 226: Beginning at the Florida -Alabama line immediately Nouth of Atmore: thence in a 
southerly dii-eetion to Sage bridge paved road and connecting witli said road as near Beulah Settlement 
as practical. (Chap. 14970, Acts 1931.) 

Road No. 227; Beginning at the western edge of Molino bridge and extending in a westerly direction 
to Perdido river via Bdrrinean Park. (Chap. 14969, Acts 1931.) 

Road No. 22S: Beginning at inter.seetion of Road .\'o. 17 in Tamps Shores, thence northwesterly in 
Pinellas comity. Road -No. 3 crossing State Road No, 1.") at -Four Corners" to the waters of Clearwater 
Hay in ttoino. (Chap, U96K. Acts 1931.) 

Road No, 229: Extending from Safety Harbor bridge on Road 17 to intersection of Road !.'> at Dune- 
din. (Chap. 149f5H. Aets 1931.) 

Road No. 230: Exteirding from intersection of Road (54, (iandy Boulevard, thence south via Fourth 
Street in the City of St. Petersburg to Point Pinellas, (Chap. 14968, Acts 1931.) 

mi 



Road No. 2^1: Beginning ut iiiterM<?(;tiiiii of county roails No. 74 ami 3 at Uiider's Corner in Seetion 
7, Township 28 South, Range 16 East, and follow th« present pavement in a northerly dire<'tion throujih 
Sections 7 and fi, Township 28 South, Rang<? 16 East, and Sections 31, 30, 19 and 18, Township 27 
South, Range Ifi Kast to the inter.seftion of Tarpon avenue in Section 7, TownKhip 27 South, Raiigfi 
16 East. (Chap. 14968, Acts 1931.) 

Road No, '232 : Commencing at in I erscetiun ol' Diiwf on Avenue and Tarpon Avenue and follnwiiifr 
present pavement through Seetionw 7, H. 9, 10, 11 and 12, Township 27 South, Ranf,'e 16 East, to IIsillK- 
borouph county line. (Chap. 14968, Acts 1931.) 

Road No. 233: Extending from intersection of Road 1j with intei"seetion of County Road 17 aeross 
Welch's Causeway and thence in southerly direction toward Sand Key and Long Ke,v over county roads 
Numbers titJ, 65 and 62. (Chap, 1496S, Aets 1931.) 

Road No. 234; Beginning on Road 33 at southwest eoruer of Section 36, Townshij) 6 north. Range 
22, west; thenee running south 6 miles to Tuwushiji line of Townshi[) .'> North, Range 22 West: thence 
west 1 mile; thence south approximately 6 miles to a point on Road No. I at Deerland. (Chap. 15649, Aet.s 
1931,1 

RoatI No. 233; Beginning about 1 mile south of Baker on Road 46 and extending to a point on Road 
1 at (ialliver. (Chap. 15649, Acts 1931.) 

Koad No. 236: Extending from a iwint on Road No. n-A at or near Kt. White; thence in an easterly 
direction toward Mikes ville on Road 2 following the present route as nearly as jiractical. ((i'haj). iri643, 
Aetsl931.) 

Road No. 237 : Beginning at intersection of Road 2 and Road 23 at Belleview, then*e southwesterly 
to interseetion of Orange Avenue Road at Monroe's Corner in Marion county. (Chap. 15650, Aets 1931.) 

Road No. 238; Beginning at intersection of Road 2 at Santos, thence west to intersection of Orange 
eounty road in Marion county . (Chap. 15650, Acts 1931.) 

Road No. 239; Beginning at intersection of Road 2 and the Orange county road near Oeala ; thenee 
south to Sumter eounty line via Dank's Corner and Pedro. (Chap. 15650, Acts 1931.) 

Road No. 240; Beffinning on Road 2 in Zuher, tlienee west to an intei-section of Road No. 5 at Morris- 
ton via Kmathia and Blitchton. (Chap, 1,^650, Acts 1931.) 

Road No. 241: Beginning on Road No. 2 at Melntosh, thence west towards Waeahoota to the inter- 
seetion of Flemington-Jlicanopy road, thence to intersection of Road 31 at Sparr via Flemington, Fairfield 
and Lowell. (Chap. l.'iB.W, Aets 1931.) 

Road No. 242: Beginning where Wyomena street meets the east city limits of Oesla, thence east via 
Sharpes Ferry to an intersection of Road 19 at or near Lynne. (Chap. 156:i0. Acts 1931.) 

Road No. 243: Beginning at a point on Road 31 approximately IV^, miles north of Sparr; thence east 
via Ft, McCoy, Eureka, Kerr City to an intePMeetion of Road No. 45 at or near Salt Springs (Chan 
15650. Acts 1931.) 

Road No. 244: Beginning at a point on Rojid 19, approximately 2 miles East of Silver Springs; 
thence north to intersect with Road 47 -A, south of Orange Springs via Fort JIcCov atid Bar Lake (Chap' 
15650, Aets 1931.) - . v t-. 
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Road No. i-V'r: "BfgiiviiinK at interseption of Road 2 at Redtlick, thence west to intersect ion of the 
Lowell-FlertHn^toii roai3 near Fairfield in Marion eonty. (Chap. 15fij>0. Acts 1931.) 



Road No. 246: Beginning at intersection of Koad 74 and the Shady road .soatliwest of Oeala; thence 
southwest to intersection of Orange Avenue road via Shady. (Chat*. IMrifl. Acts 1931.) 
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Road No. 247 : Beginning at intersection of Candler road and Road No. 2 ; thence north to Candler. 
(Chap. 15650, Acts 1931.) 

Road No. 248: Beginning at the intersection of Emerson avemie with the south boundary line of 
Indian River eounty and then running north to the intersection of i*Hid Emerson avenue with Road No. 
30 in Indian River county. (Chap. 1,%4H, Acts 1931.) 
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Ro«d No. 249 : Beginning at tte south boundary line of Indian River eounty, thenee in a northerly 
direetion along the Kings' Highway to the point where said highway intersects Road 4 near the City of 
Sebastian. (Chap. ir»648, Acts 1931.) 

Road No, 250 : Beginning at a point where lateral A intersects with the present paved highway com- 
monly known as Oslo road ; thenee running north to the point that said lateral A road connects with road 
running east and west, which said point is at the eoromou corner of Sections 29, 30, 31 and 32, Township 31 
South, Range 39 East, (Chap. 15648, Acts 1931.) 

Road No. '2T,l: Beginning at the lateral A road; thence to the highway now existing on the penin- 
stda lyinp between Indian River am) .\tlantie Ocean in Indian Hiver county. (Chap, 15648, Acts 1931.) 

Road No. 252: From paved highway now existing between Sebastian and Fellsmere, running south- 
erly and easterly through the City of Wabasso and thence to highway now existing on the peninsula in said 
county; thence along said highway in a southerly and easterly direction to the bridge across Indian River 
to the City of Vero Beach and thenee westerly through the limits of -said city to Road No. 30, known as 
Osceola Boulevard, (Chap. 15648. Acts 1931.) 

Road'No. 253: That certain highway now existing in Indian River county and known as North Gif- 
ford and South (Jifford roads from a jioint where each of said roads intersect road in said county known 
as lateral A and thence east to the point where said roads intersect Road No. 4. (Chap. 15648, Acts 1931. i 

Roaci No. 2.54: From intersection with Road No. 4, and existing highway; thence in a westerly direc- 
tion to the village of Ro.sehmd, (Chap. 15648, Acts 1931.) 

Road No, 255; Beginning at the quarter corner between sections 2 and 3, Township 33 South, 
Range 38 East, said corner being on right of way of Road No. 30: thence South 3i/o miles between sec- 
tions 2 and 3, Kl and 11, 15 and 14, 22 and 23 to the common corner of .Sections 22 and 23, 26 and 27, 
Townshi|) 33 South, Range 38 East ; thence east 8I/2 miles moi-e or less, betwe<'n sections 23 and 26, 24 and 
25 in Township 33 Soutli. Range 38 East and between Sections 19 and 30, 20 and 29, 21 and 28, 22 and 
27. 23 and 26. and 24 and 25 in Township 33 South, Range 39 Ka.st, and between Sections 19 and 30, 
Townshii> 33 South. Range 40 East, to the intersection of Road -N'o. 4 in Indian River county. (Chap. 
15644, Acts 1931.) 

Road No. 256: Beginning at the Town of Howey-in-the-Hills ami extending in an easterly direction 
crossing State Road No, 55 and continuing through the Town of Montverde and P'erndale to an inter- 
section with Road 22 near Warner's filling .station and thenee from Road 22 in a southerly and westerly 
direction to the City of Clermont in said city on llinneliJiha. (Cliap. 1,56.54. Acts 1931.) 
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Road No. 257: BeginnitiK at the Town of Howi'v-io-thf-Hillx and i-unnin<r thence KiiutheasteHy to 
intersection of sand-:<;tny road on north shores of Lake Minneola and thenee east around Minneola to in- 
tersect with Road 5;j at Minneola and leave said road o5 on JIain street of Town of Minneola and eon- 
tinuing south on Main and extension thereof to Bast avenue in the City of Clermont, thence on East 
avenue to intersect with Minnehaha in the City of Ckrmont and eoutinuing east on said East avenue and 
the extension thereof known as Roller Coaster Highway to its intersection with elay road nmning south 
through development by Postal Colony Company in Sections 33 and 34, Township 22 South, Range 26 East, 
anil thenee south on said road anil continuing south to intersection of clay road on east side of Lake Louise, 
thence in a general southeasterly direction connecting at the most practieal point on the present hard 
surface road known as Kissimmee-Lake Wilson road and running thence east on said hard surface road 
to a point where the same ititerseets the present hard road hetween Kissimmee and Vineland and thence 
on the Kissimmee-Vineland road via Shingle Creek to Kissimmee, Lake and Osceola counties. (Chap. 
15651, Acts 1931.) 

Road No. 258 : Commencing at a point on Road 28 at the northeast corner of Section 9, Township 
12 South, Range 29 East, thence south three miles connecting with road now constructed at Holland's 
Corner, thence along said road in a .southern direction 8 miles to Orange Hammock, thence eontinviing 
south and southeast, five miles more or less to connect with State Road No. 134, all in Flagler county, 
said road to be known as Holland Highway. (Chap. 15785, Acts 1931.) 

Road No. 259: Beginning at Orange Park, thence running south to Lee's store at the intersection of 
the Middleburg and Orange Park Road, thence East via Doctors Inlet Post Office; thence in a southeast, 
eriy direction crossing State Road No, 3 to the St. Johns River. (Chap. 16201, Acts 1933.) 

Road No. 260: Beginning at a point on State Road No. 68 near Belmore in Clay county, Florida and 
running thence in a northeasterly direction through Penney Farms to Ru.sscU. (Chap. 16192, Acts 1933.) 

Road No. 261 : Beginning at a point on State Road No. 2 in Lake county, Florida, in the town of 
Lisbon and extending north and northeast through Sections 35, 26 and 25, Township 18 South. Range 25 
East, along the present clay road to the intersection of a certain clay road leading north through Sectioiis 
25, 24, 13, 14, 11, 10 and 3, to the Lake county line and thence north to intersect with State Road No. 38, 
in Marion county. (Chap. 16196, Acts 1933.) 

Road No. 262: Beginning at a point on the road known as the Punta Oorda-Areadia Highway, where 
the township line dividing Townships 40 and 41 intersect with said Punta Gorda-.Arcadia Highway, thence 
east along the line of said Townships 40 and 41 along the present established road to the point where 
said road reaches the western boundary of Glades county, (Chap. 16215, Arts 1933.) 

Road No. 263 : Beginning at the intersection of State Road No. 230 and County Road No. 12 run over 
County Road No. 12, same being Lakeview Avenue, thence over County Roads No. 63 and 64 and across 
the Corey Causeway to intersect with State Road No. 233 at St, Petersburg Beach on Long Island- A 
distance of approximately eight and five-tenths miles. (Chap. 16231, Acts 1933.) 

Road No. 264; Beginning at a point on State Road 23 at or near THlhy, in Pasco county, and 
running northwestward through Rital and Croom, in Hernando county, and Pineola, in Citrus coiinty, to 
a point on State Road .'> at or near Floral City in Citrus county. (Chap. 16218, Acts 1933.) 

Road No. 26;k Extending from Bagdad on State Road No. 187 to a point near Mulat, thence to a 
connection with State Road No. 1 near Floridatown. (Chap. 16229, Acts 1933.) 
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Road So. 266: Kxtending from a point on State Road No. 1, at or near Floridale in Santa Rosa 
county, Florida^ northwardly via Munson, Florida, and Belandville, Florida, to a point on the Florida- 
Alahama Stale Line at or near Alaflora, Alabama, (Chap. 16228, Act.s 1933.) 

Road 267 : Befrinning at a point on State Road No. 14 near (iaiiiesville, Florida, and running 
thenee in an easterly direetion near Newmans Lake through Orange Heights and ilelrose to intersect with 
State Road No. 28 near Putnam Hall. (Chap. 16208, Aets 1933.) 

Road No. 26S : Beginning at a point about one-half mile west of the Po«t Office of Leeanto and run 
thenee southwesterly to and through Homosassa Springs and thetiee south ami westerly to Homosassa. 
(Chap. 16224. Acts 1933.) 

Road No. 269: Beginning at a point about five miles north and east of the City of Bfooksville, Her- 
nando county, State of Florida, at a point on the state highway Number Five where the present paved 
road leading north and west from State Road N'o. Five and run thence north and east of Snowsliill to Lake 
Lindsey, thence north to the line dividing Citrus and Hernando counties, thence north through Citrus 
county througrh what is known as West's Corner, thence north between the home of J. H. Priest on the east 
and S. J, Rooks on the west, thence north by the old pho,>fpliate plant of the Mutual Mining Company, 
thenee north on the present sand-clay road through the pi'operty of Orange Hill Heights connecting with 
State Road Number Twenty-two on the east side of what is kjiown iis Fletcher Heights, (Chap. 1622"), 
Aets 1933.) 
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STATE ROAD DEPARTMENT OF FLORIDA 
State System of Roads by Counties and Types as of December 31, 1934 





Alacbua 


Bakm 


Bar 


Bradlord 


BrevBid 


Broward 


■ 
OaUioun 


Ohoilotte 


Citrus 


TYPE 


Under 

Malnt. 


Not 
Under 
Malnt. 


Under 
Malnt. 


Not 

Under 
Malnt. 


Under 
Blalnt. 


Not 
Under 
Haint. 


Under 
Maint. 


Not 
Under 
Malnt. 


Under 

Malnt. 


Not 
Under 
Malnt. 


Under 
Malnt. 


Not 
Under 
Ualnt. 


Under 

Malnt. 


Not 
Under 
Ualnt. 


Under 

Ualnt. 


Not 
Under 
Malnt. 


Under 
Malnt. 


Not 
Under 
Malnt. 


OrtTicrote 


10. M 




26.31 




9.10 


0.30 






14.64 




19,66 
















A* OonCTGta 






















12.61 
S3.S0 

14&.81 






















1.80 






0.41 








Bit Mfinadajn 




















6.26 
46. S2 












R* B. S, T. 


87.10 






se.09 

34.16 




66.63 
3.66 




93. 3S 


34.30 


S4.90 






64.32 


88.60 


48.33 


82. BO 


Sand Asphalt 












S S T 




















36.17 




























9.41 




















Sttell S. T, 


































Shell 






























9.60 








Brick. 




































Brlck-Oonc Shouldei3 






































BrJck-R, S, S. T. 






































Ooncret©-R, S. Q, T, 

Sh^et Asphalt R 8. S. T* 






































Rock Aspti£ilt_ 






































Marl S. T. 






































MbfI 






























18.83 








Top Soil S- T. 










































































Local Rock 




4.S0 

6.E0 
4S.30 
































19.00 


OT*fl«t 


6.d3 


10.7B 


■re.OT 
so.ao 


Z.4T 


28.20 


9.ie 


23.10 


23.60 


37.00 


16.00 




21.46 


46.80 




18.00 


81.04 


64.94 


Trail 




Proposed Road 






6.00 








6.60 




S6.00 








8.60 
































TOTAL 


199.09 


103.4{) 


36.09 


98.87 


97.81 


S8.GC 


79.37 


32.64 


131.66 


87.70 


90.08 


68.701 S6,68 


46.20 


B2.66 


42.00 


79.37 


96.44 



STATE ROAD DEPARTMENT OF FLORIDA 
State System of Roads by (i^unties and Tyiiea a» of December 31, 1934 





Clay 


ColUer 


Columhia 


Dade 


De Soto 


Dixie 


Dural 


ESCBtDblft 


Flagler 


TYPE 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint, 


Not 
Under 
Maint, 


Under 
Maint. 


Not 
Under 
Uaint. 


Concrete 










23. SS 




22.81 




D.66 








60.12 




70,38 






























Sheet Asphalt 




6.66 










12.91 












3T.B3 








3.30 




Bit. Macadam 








9.B8 








24.21 
28.25 
















R. B. S. T. . .. 


59. T& 

i.es 


17.30i 8*. 34 




44.40 




lie. 16 


31.40 




29.es 




8,58 






16,45 


43,28 


0.40 


Sand Asphalt 




i.oe 






6,40 
18.68 




S. C. S. T 






























Sand Clay 




































Shell S. T. 


























e.64 












Shell 




































Brick ..._ 


1.11 
























4.98 










7.50 


Brick-Cone. Shoulders 


































Brick-R. S, S. T. 


















5.41 
10.23 


















14, BO 


Ooncrete-R. S. S. T, 




































Sheet Asphalt R. S. S. T 
Rock Asphalt 








































































Mail S. T. 






































Marl._ 






38.98 












e.TB 




















Top Soil S. T. 


































Aj;phalt Block 






































Local Eock 
























16.90 

1.10 

34.30 

69.50 














Graded. 


Ze.fiS 


24.10 

se.io 

13.00 






27.44 


S.16 
49.65 




23. ao 








39.54 


13.50 


22,00 


65.00 
1,30 


i7,66 


3S,eo 


Ttall. 














Proposed Roed 












1.50 
















6.50 


































TOTAL 


es.sT 


96.80 


1S4.34 


0.00 


105.04 


68.81 


153.88 


56.20 


75.54 


0.00 


39.93 


111.80 


147,79 


13,50 


116.43 


71.76 


63.6S 


64.60 



STATE ROAD DEPARTMENT OF l-l.OHlDA 
State Sysletn of Kaails by ('ounties and Ty[jes as of December 31, 1934 





Franklin 


Qadsden 


Gilchrist 


Qtadea 


QllU 


Hjunllton 


Hatdea 


Hendry 


Herna udo 


TYPE 


Under 
Uaint. 


Not 
Under 
Uaint, 


Under 
Maint. 


Not 
Under 
Uaint. 


Under 
Malnt. 


Not 
Under 
Uaint. 


Under 
Uaint. 


Not 
Under 
Uaint. 


Under 
Uaint, 


Not 
Under 
Uaint, 


Under 
Uaint, 


Not 
Under 
Uaint. 


Under 
Uaint. 


Not 
Under 
Uaint. 


Under 
Uaint. 


Not 
Under 
Uaint. 


Under 
Maiat. 


Not 
Under 
Maint. 


Concrete 






3t.76 




















. 










Ax Concrete 




































Sheet Asphalt 








0.30 


























0,53 




Bit, Uacadam 


































E. B. S. T, 


36,91 

9.B7 

12.69 




l.SO 




17,81 




24.26 




31 .S3 




38.35 




34.96 


33.70 


36.72 
10.25 




69.03 


B6.10 






S. 0. S. T. 




21.41 












6.00 


















Sand Clay 






























Shell S. T 


8.30 




































Shell 












B.17 
























Brick. 


























0.40 










Brlck-Conc. Should era „ 





































Brick-R. 8. S. T. 


























16.23 












Concrete-R. S. S. T 




































Sheet Asphalt E. S. S. T, 








































«„.**.. 




































Marl S. T. 






































llarl 














S9.33 


10.63 














21,76 








Top Soil S. T _ ^ 














17.39 


















Asphalt BlocK 




































Local Rock 












S.OO 

6.00 

43.60 

14.60 
























50 


Graded 




3&.50 


7.10 


46.46 


10.26 


21.00 


27.70 
11.70 




13.50 


7.63 


36.37 


14. S« 


6.20 






12.93 


35.00 


Trail 














3.3C 














20.00 












7. SO 


































TOTAL 


57,47 


26.80 


64.77 


46.76 


28,06 


71,00 


79.7B 


49.93 


54. BE 


13.50 


46.88 


56.37 


66.76 


39.30 


87.73 


o,oa 


81,49 


69.20 



STATE ROAD DEPARTMENT OF FLORIDA 
State System of Roads by Counties and TypeH as of December 31, 1934 





Highlands 


HlllBborough 


Holmes 


Indian Blvei 


JBCkaon 


Jefterson 


LaFarette 


Lake 


Lee 


TYPE 


Under 
Maint. 


Not 
Under 
Ualnt. 


Under 
Maint. 


Not 
Under 
Uaint. 


Under 
Ualnt. 


Not 
Under 
Maint. 


Under 
Ualnt. 


Not 
Under 
Malnt. 


Under 
Halnt. 


Not 
Under 
Uaint. 


Under 
Ualnt. 


Not 
Under 
Uaint. 


Under 
Malnt. 


Not 
Under 
Uaiut. 


Under 
Ualnt. 


Not 

Under 
Ualnt. 


Under 
Ualnt. 


Not 
Under 
Malnt. 


Ooncrete. 






4S.06 




0.34 




7,08 


0.80 


4.S1 




9.40 










13,40 






A. Concreto 












39. S2 
18.48 








Sheet Asphalt. 


3,76 


S.BO 

















0,80 










3.66 


6. TO 
40.81 

8.61 
10.86 


0.86 


Bit. Macadam. 










7,78 

S9,S4 

8.74 














1.63 


B. B. S. T 


%.13 


""i"» 


11.79 


39.00 


0.78 




39.30 
1.00 


4.66 




41.96 




30.90 




128.71 


4S.80 




Sand Asphalt 




S. 0. S. T. 








31.37 




96.40 


















Sand Clay. 




a. TO 
















7. BO 




33.30 




3.90 






Shell S. T. .. 
























14.77 


Shell . 
















0.10 






















Buck. 






G.tn 
























4.40 
3. 76 




3.10 


Brlck-Conc. Shoulders 
































Brtck-B. S. 8. T 






ie.^ 






























Ooncreto-B. S. S. T. 
































Sheet Asphalt B. S. 8. T. 






































BocH ABphalt „ 






































Marl S. T... . 


































9.01 


8.96 


Marl 


































1.40 


Top Soil 8. T 






































Asphalt Block. 






41.53 

































I«cal Bock 




. ._ 
































Oiaded _. 

Ttail . 




BS.EB 


S.l» 




30.44 


74.90 
S.OO 




G7.Gd 


SD.BT 


IS8.30 


3S.40 


46. eo 

14.68 
16.60 




38.40 
10,30 


12.30 


13.G0 
ID.TO 
38.60 


2.00 


42.60 


Proposed Hoad 




38.0S 




6.1B 






8.00 






































TOTAL 


91. BZ 


BT.IO 


iz&.oe 


41.18 


82.87 


77.90 


S3.U 


108.70 


145.78 


isg.io 


86.TE 


84.88 


80.90 


81.90 


198.71 


138.20 


78,oe 


73.12 







STATE ROAD DEPARTMENT OF FI-ORIDA 
State System of Roads by Counties and Types as of JJepcmher 3i, 1934 





Leon 


Levy 


Libert; 


Uadlsou 


Manatee 


Marlon 


Martin 


Monroe 


Nassau 


TYPE 


nnder 

miat. 


Not 
Under 
Maint. 


Under 

Maint. 


Not 
Under 
Uaint. 


Under 
Mamt. 


Not 

Under 
Haint. 


Under 
Matot, 


Not 
Under 
Malnt. 


Under 

Malnt. 


Not 
Under 
Uftint. 


Under 

Maist. 


Not 
Under 
BJialnt. 


Under 
Malnt. 


Not 
Under 
Malnt. 


Under 
Matnt. 


Not 

Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 




B6.e9 












lfi.9S 




».40 

1.28 

0.76 

U.Bl 

89.10 




o.oe 




8.36 








SG.as 
























Sheet Asphalt .^, , 


















0.&6 


10.82 


1.00 


20.82 












Bit. Macadam. . 
























10.01 
2G.a3 




R. B, S, T 

Sluid Asphalt 


B.sa 




133.10 


13.10 


8.81 




so.se 




0.10 


24S.13 


100.80 
16.30 


70.01 
11.30 


16.90 


98.00 






S. 0. S. T, 


^.EiT 










































12.00 




8S.S0 






















Shell S. T. 














2.96 

7.B6 


















Shell 




































Brick - 










































































Brtck-B. S. S. T. . ,. 






































OOEtteW-K. 8, S, T, 






































Sliect Asphalt R. S. S. T. 












































































Hail S. T, 






































Marl 












































































Aanhalt Block. 
























O.SO 
S.80 

2S.39 
4&.30 
10.30 






















4S.40 

9.64 

23.36 

4&.90 




















16.68 








Graded- _ 


I.IT 


i4.G0 

3,00 
17.26 


15.01 


4S.48 


68.00 
13.00 


6.23 


28.30 




18.80 


5.76 


ie.40 


22.20 


16.00 


27.64 




Trail 


14.60 


Proposed Hoad. 










10.06 







10.00 




37.60 
























TOTAL 


las.SB 


U.TS 


147.11 


137.40 


es.oe 


110.00 


72.80 


61.10 


62.86 


89.60 


866.76 


204.99 


1^3.89 


48.10 


114.68 


52.60 


83.77 


U.BO 










STATE ROAD DEPARTMENT OF FI.ORID.V 
State System of Roads by Counties and Types as of December 31, 1934 





Okaloosa 


Okeechobee 


Orange 


Osceola 


FHlm Beach 


Pasco 


Pinellas 


Polk 


Putnam 


TYPE 


Under 
Malnt. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Malnt, 


Under 
Malnt. 

l.OO 

39. 3e 

8.66 

1.00 

27,76 


Not 
Under 
Maint, 


Under 
Malnt. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Malnt. 


Under 
Malnt, 


Not 
Under 
Maint, 


Under 
Malnt. 


Not 
Under 

Haint. 


Under 
Ualnt. 


Not 
Under 
Haint. 


Under 

Haint. 


Not 
Under 
Maint. 


Concrete 










£!o6 
18,10 


I.IS 
88.39 

so.eo 




17.21 

3.40 

143.89 

e.84 












31.48 
70. 7B 


"l!50 
20.86 


'"2!36 

12.79 

78.87 

1.34 




A. Concrete. 










"aiso 

55.10 












Sheet Asphalt 












Bit. Macadam 










144,66 










R.B. S.T __ 

Sand Asphalt- . 


81.17 




07.^ 
4.24 





46.10 


6.16 


20.40 


33.6S 


113.75 


12.06 


S. C. S.T _ 


















Sand Clay 




































Shell S.T 






































Shell.. _ 






































Brick 











7.14 


G.fiO 


l.SO 












El. 71 


4.00 








1 50 


Brick-Cone. Shoulders.. 




























Brick-R. S. S.T... 










1S.27 




7.40 












10.01 








6.50 


1.90 


Concrete-R. S, S.T 




















Sheet Asphalt R. S, S.T. 



















"z.m 


"2.06 










S6.03 








Rock Asphiilt _-_ 








Marl S.T 


































Marl 




















4.00 


















Top Soil S. T 




































Asphalt Block 


























52.39 


9.00 




0.32 






Local Rock 




















3.80 
0,70 

179,46 








Graded .. 


10.96 


78.70 
8.30 


S.36 


18.00 






18.10 


IB. 30 


S4.60 




3.00 
S.40 
7.70 






6.m 


12.40 

6.3G 

22.38 




30 56 


Trail 










3 00 


Proposed Road 






SS.OO 








35.00 


. 






18 00 












TOTAL.. 


131.00 


8s.eo 


80.83 


47.00 


87.09 


26.60 


lie 46; 47 sti 


198.71 


263.50 


144,56 


65,30 


89.37 


33.40 


148.04 


177.45 


101.86 


65.00 









STATE ROAD DEPARTMENT OF FL0H11>A 
State System of Roadn by ('ountiei; and Typtw an of Dereiiibcr 31, 1931 





St. Johns 


St. Lucie 


Santa Bosa 


SuAscta 


Seminole 


Sumter 


Suwannee 


Torlor 


Union 


TYPE 


Under 
Malnt. 


Not 
Under 
Halnt. 


Under 
Maint, 


Not 
Under 
MaJnt. 


Not 
Under Under 
Maint. Ualnt, 


Under 
Maint. 


Not 
Under 
Maint, 


Under 
Maint, 


Not 
Under 
Maint, 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Maint. 


Under 
Maint. 


Not 
Under 
Halnt. 


Under 
Maint. 


Not 
Under 
Maint, 


Concrete 


Ifi.ST 




20.86 




0,40 




0.S4 
17.19 
6.S5 












12,68 












A. Concrete..- 






















Sheet Asphalt 




14. SO 












8.30 
16,64 
19,02 




















Bit, Macadam. 
























1.40 
18.80 






R.B. S.T _ 

Sand Asphalt 


ez.M 

e.oo 


15.00 


64.38 


B.30 


30.49 


eti.ob 


66.29 


3,45 


25,25 


85,58 


18.20 


53.08 




49.71 


44.91 




S. C. S. T 








1.40 


























Sand Clay 
























3.40 








1 00 


Shell S. T..._ 




































Shell 






































Brick.. 


1.7B 


13. eo 














7.40 




















Brlck-Conc. Shoulders.. 






5.9fi 


























Brick-R. S. S. T 


l.lfi 














1.40 




















Conerete-R, S, S. T 


i 
































Sheet Asphalt B. S. S.T. 






































Bock Asphalt... 






































Marl S. T._ _ 






































Marl . 






































Top Soil S, T,.._ . 






































Asphalt Block- 




























"* 










Local Bock 






































Graded 


34,33 






1.60 


26,08 laa as 




2.90 






19.62 


44,24 
£8.80 
18,06 


17.76 


48,16 
24.15 


3.66 


10.40 
11,05 
50,00 


8.64 


9.SS 


Trail ., 








26,30 






Proposed Road ... 








11.30 


























- 






















TOTAL 


Ul,34 


43.10 75.84 


sa.io 


107.00] 175,58 


sa.et 


6.36 


49.ee 


25.26 


106,20 


109.30 


83.4S 


76.TO 


63,37 


91.ffi 


53.S5 


10.83 



STATE IIO.AD UKMRTMKNT OF FI.0K[1>.\ 
State Syetem of Koatlis by C^iuiilie!* and TypCH a» of December 31, 193'i 





Volusia 


WakuUs 


Walton 


WashlnKton 


TOTAL 


TYPE 


Under 
Malnt. 


Not 
Under 
Uaint. 


Under 
Maint. 


Not 
Under 
Malnt. 


Under 
Malnt. 


Not 
Under 
Matnt. 


Under 
Maint. 


Not 
Under 
Ualnt. 


Under 
Malnt. 


Not 
Under 
Blalnt. 


Ooncrete 


19.70 


O.BO 










4.87 




699.05 

97. 1» 

256.60 

166.74 

3,396.71 

261.78 

447.81 

0.00 

19.30 

14.7T 

62.89 

24.96 

76,83 

10.23 

26.03 

S.B7 

9.04 

115.09 

17,39 

93.92 

16.66 

816.14 

0,00 

0.00 


IG.OO 














1.60 




37.30 
















65.71 


















2. 83 


R. B. S* T. 


89. U 


17.16 


36.sa 








0.33 
2.84 
8.1G 




899,20 


Ftonrl AnnViAlt. 




60.ee 

76.73 






18.20 


8, 0. S. T. 














1.40 


Sand Olajr 














96. S4 


Shell 8 T 






4.96 












17.72 


SheU 
















7,66 


Brlck- 


2.60 
16.99 
















39.00 


Btick-Oonr ShmitdeiFa 
















3.75 


Brick-R S S T 
















16.40 


Concretfi-BL S S T 


















0.00 


Sb^et Asphalt R. 8. 8. T. 
Roclt Ast>halt 


















0.00 


















3.00 


Mnrl R T 


















8.9S 


MarL 


















16.93 


TOd Soil S T 


















0.00 


AantiRlt Block 


















9.G3 


TjtRfil Rnrlc 


















103.60 


Oi&ded - * 


13.97 


u.eo 

36.70 
3.60 


16.84 


41.30 
81.S9 
89.66 


B.81 


68.90 
16.60 
22.00 


43.19 


16.80 


1,868.89 


Trail 


638,93 














876.63 
















TOTAL- 


180.70 


61.45 


47.08 


116.34 


147.12 


107.&0 


68.47 


16. SO 


6,643.76 


4,699.76 







STATE HIGHWAY ENGINEER'S REPORT 

Tallahassee, Florida, 

Hon. C, B. Treadway, Chairman, 
State Road Department, 
Tallahassee, Florida. 

Dear Sir : 

I have the honor to submit to you the report of the State Highway Engineer for the period from 
January 1, Wm, to December 31, 1934. 



Re.spectfully submitted, 



J. 11. nnwijN'G, 

Stale llifrhwHv Ensiiieer, 



(>R<;ANIi!ATI(»N OK THE EN(!INEKRIN'(i WORK 

The Enp-ineerins work of the Di>iiartment ha.s heen earried on during' the years 1933 and 1934 under 
the .same general organization as was outliued in the State Ilitrlnvay Engineer's Report for the year.s 1931 
and 1932. 

In iTt-neral, more .'^tudy and a closer chei'k ha.s been applied to location surveys, partieidarly in the 
matter of drainage. As a result of this more refinement and a closer desijin of roadway earthwork, drain- 
ajre struetuies and iiavinpr types have been aeeotiiplished, 

Bi'idge design has underRone a somewhat radical change, principally IhrouRh the devehipnient of the 
tirnber-steel-eoncrrte type of bridge. In this design the substructure is eoni[)o.sed of creo.soted timber pile 
bents; the super structure being structural steid 1-beanis with concrete floor and hand rail. This type has 
proved very economical ami satisfactory where the traffic docs mil justify the more pcniianent type and has 
very largely replaced the old all-timber type. 

The use of saml-elay base, surface treated with our Standard Hitiniiirious Surface Treatment on Bitu- 
minous Re-tread ha.s increased during the jmst year. Greater refinement has been accomplished in the 
mixinjjand proportioning of sand and clay through studies made by the Division of Tests. 

t'onsiderahle progress has been made in the development of the Sand Bituminous Road Mix type of 
pavement, formerly known as "Sand As[dialt Jlixed in Place". The specifications for this type has now 
been so definitely drawn as to permit construction by contract, several projects having been eoiislructed by 
this method in our western counties during the pti.^it two .vears. 

REMOVING MUCK UNDER ROADWAV EMBANKMENTS 

Considerable improvement has been made in the methods of handling muck under roadway embank- 
ments. The removal of thi.s muck is accomplished either by the use of dynamite after jdaeing a portion of 
the embankment or by power excavators before any embankment is placed. 

Iial 



if 



This work aTOelerates the consolidation of the embankment , making it suitable for the placinjir of the 
pavement at a raueh earlier period and prevents settlement under traffic after the pavement is placed. 

A large portion of thi.s rauck is finally spread on the shoulders and slopes to promote the growth of 

grasses. 

Further details of the Engineering work are {river under the headings of the various divisions and in 
the tables following, 

DIVISION OP PLANS AND SURVEYS 

The work of this division has been considerably increased d we to greater refinement and completeness 
in the preparation of jilans and estimiites. to the necessity for eom]dyin({ with the rules and regulations 
of the Federal Bureau of Publie Roads and to the fact that a larger number of pvojeets have been let to 
contract. 

SPECIFICATIONS 

Due to the somewhat rapid develojiments still being maintained in the design for roadway earthwork, 
paving types, higrhvray bridges and incidental construction items, it has become neces.sary to revise the 
"Standard Specifications" on an average of about once each year for the past several years. 

In November ISICt and again in July WM the book received general revisions and new editions were 
published. In addition to the Standard Specifications, numerous special provisions were prepared covering 
unusual items on particular projects. This work has become necessary due principally to the participa- 
tion of the Federal Government in the construction of secondary roads and work within municipalities, also 
to the increasf<l work of reconstruction of old pavements. Such recnnstr\ietion usually requires special 
treatment in order to conserve, in part at least, the value of the old ])avement. 

The preparation of specifications ami special provisions is handled by forces in the Division of Plans 
and Surveys; the specifications for the materials bein^' prepared by the Division of Te,sts. 

PREQUALIFICATION OF BIDDERS 

Since 1932 this Department has required that bidders on Road and Bridge construction shall first have 
been qimlificd as to financial worth, equipment owned and experience in the tyjjc of work to bid on, before 
beiii^ ulUnvecl to submit a bid. 

This requirement has eliminated incompetent and irresponsible bidders and has assured the Depart- 
ment that the low bidder is qualified 1o carry the work through to completion. 

FINAL PLANS AND ESTIMATES 

During the past two years the Department has continued its policy of thoroughly checfcinfr the Snal 
plans and estimates before making final payment to contractors. During the year ISJM a large portion of 
this work has been shifted to the field forces who, under the general supervision of a representative of the 
Division of Plans and Surveys, are now required to thoroughly check all plans before submission to the 
Talliiha.ssee Office, By this arrangement it lias been possible to prepare the final estimate within not more 
than 30 days after the work under the contract has been completed. 



I4g] 
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DBAINAQB 

The Kubject of dramajre is one of tht- okJest st mites knmvn sinee man started tillinfr the soil and since 
the Romans huilt the Appian Way. More and more is learned of the disposal of water reaching roadways 
each year that i»assea. 

At the beginninfT of State Road Department construction of roads, drainage surveys were compara- 
tively incomplete and structure si^es were established by individual location or construction engineers by 
varioHs methoiJs. 

The uniform use of the drainafte area-runoJT method for determininfr waterway reQuirementM became 
more manifest about 192H when drainage areas were measured and recorded in the plans. About 1930 
the scope of the survey was increased and a separate plan sheet added to present and record the drainage 
conditions found along each project. Since that time more detail in surveys (jointing to more efficient 
and more permanent desipn of road drainage works, has been the rule. 

It may be intere-stii)}; to note that the surveys and preparation of plans in 1933 and 1934 included sur- 
veys and .studies of more than lOfK) culvert drainage areas and more than 150 bridge drainage areas through- 
out the State. The majority of these have been for permanent new con.struction which need no future re- 
vision of waterway provided, and many have been for replacements of old structures for which there were 
no previous surveys on record and which have been shown to be inadequate or overadequate or for which 
deterioration dictated reconstruction. 



Drainage surveys are made by Division Engineer's 
specially assigned to this work. 



forces under the supervision of an engineer 
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PLANS PREPARED FOR ROADS— 1933 
Federal Projects 



Pro]. 
No. 



CounW 



Road 
No. 



Lengtb 
Miles 



Type 



Width In Feet 
Roadway Pavement 



K-]IK»-A 
MiM-7!*-Al 

& 
\KH-7ft-A-J 
XKH-!)7-<J 

le 
S Kl [-T2-m 
XKM-TliitL' 

NKr!*M-iiy-i 

NKHKM 

\[{H&Mim 

NRH-92-A 

XRH-llli-A 

VRH-II7-A 

N[lHJtM-Ui;t-. 

MtS-KKi 

NHH.SiM-!iri-A 

NKMKfi 

NRM-tlS-H 

nkh-n:; 

-NHS-IOT 

xnn-Jw*-A 

XRS-llS 

xHs-ns 

XHM-llu 
XliH-S 

XH*?-n-i 

NRH-S5-A 
NHSllfl 

XKK-lIK) 



liilval 1 1.500 

ImvMl ., 3 1,G88 

Duval ^.. 4 7.0C 

Wult.iii-Hay ,.„ 11.". T.:UO 

FhiRler , 28 OiiOS 

Taylor 19 5.S70 

Brevard 4 4,(t70 

(iladps 67 5.52(t 

TajUir IB 10.1135 

MillHlmrmwh IT ri.lWt 

Hs^.iiiiiliiu-<iktil<iii-sii 11.1 r).4<i3 

Xaffsaii IH 7.1*94 

HillHlKiroui^fa Xi 0.TK7 

l.cvv , ,.. HI H.aiH 

lia.lc 4-A 2.(r(»9 

I'lillii Bt'ilrH 4 il.:UH 

Brudfdrtl IS :tSHS 

Mtiridii T4 12.;(7l* 

PuKooHi^Friatidii *i.*? Hi.:niii 

& Sumk't' 

Hillslmrougli Ti 4.296 

Jai-kstm , 90 H."i-'2 

Sauta Rosa ;t7 4.75<) 

Lake „ 2 (1.246 

Alachua-roluuHiiu '2 0.fi28 

Hamilton m T.r.ao 

Hem i Hole- Volusia ;i ().*<12 

Putnam -i 2.<tTH 

C.BiMt'n „ , 12 7.321) 

Total - i;t5JlSf» 



Concrete 

t'oiM^rete ..... 

I 'iincrpip 

trading ............. 

RriiiBP & Ainir. 

(trading 

CtiiKTet*^ 

R. R, «, T 

K. B. S. T 

(iraditiK 

S. H. R. M 

11. H. K. T 

roiiL-n^ie 

(iradUig 

tViMi'rote 

HrldRe & Ai)|ir. 

<;rtidlli? 

It, B, K, T. 

R. B. S. T 

Couorpte 

Kt*.trea<l 

H. <■. S. T. .„ 

Itrldee & Appr. 

R. R. S, T. 

IJraiiiiiK 

n. B. H, T 

R. B. S. T 

Ke-treuil 



3S 

.■to 



3(1 
rt4 

;wi 
;w 
m 

.34 

:ai 

.14 

UN) 

.'J7 

.■i4 
.';d 
:s2 

;«i 
;» 



32 

.<i<i 
44-:^n 

;«) 
:w-54 



40 
40 



20 



2« 
22 



4t) 



88 
.17 



211 
'210 
20 
20-24-30 
22 

;io-22 



PLANS PREPARED FOR ROADS— 1933 
State Projeiits 



ProJ. 

No. 



County 



Road Lengtti 
No. Miles 



Type 



Width in Feet 
Roadway Pavement 



1110 

1IC4-A 

till 

IIKX) 

109:t 

S)74-(' 

7112 

lUtL' 
IIMHJ 

7;f5)-.\ 
i:«i-t: 



Ba.v ., „... 

<*nlliouri-Bay 

l)nval 

HarUt^e 

I.nFa.vettP ... 

Lakt* 

Drtt't'^da 

ilsce<da 

Polk 

Lake- Sumter 

Siimtfr 

^^^lslllnEtt^u . 
^^'aNllin^ton . 



47 

w 

212 
29 



■2S 
30 



2.201 

14.021 

2.3117 

4.(itJrj 
■.um 

12-377 
18,434 
H,4ti2 

1,818 

fs,2«;: 

4.91!) 
0.!H)2 
8.017 



ilradlni; 

iiiailiiiK 

(ifadin^ 

llnidlni; 

1 trading 

lirniiluK 

ili'arlliij; 

tiraillt)!; 

CrailiiiK 

(iradiiiK 

li, B. S, 

(J radius 

tiradiiiK 



Total 
Total 



State Project K ... 
TeiUTal l*l*ojcc"tH 

Total 11134 



•M,m,i Miles 
l:i.-.,3Kil Mile.< 



311 
30 
3C 
32 
31) 
32 
30 

m 
m 

32 

20 

:io 
;tu 



2:i4.1l«2 Ml leu 



[481 



i'l 



PLANS PREPARED FOR ROADS -1934 
Federal Projects 



Pro]. 

No, 



County 



Road 

No. 



Lenstli 
Mtles 



Type 



Width In Feet 
Roadway Pavement 



NH.VI.Trt-E 

NRii.i)7-t; 

.VHM-127 

NH11&M4M 

.\UH-nT-<i 

.V[iM-l(>»-A&B 

Mill KWH 

.VU.M-H-f 

MtH-T!t-A:{ 

M{.\l-1:{.sA 

,VR.'<-lH:i 

NKH&M-i;il 

-VK.M-HAl 

.VUHlrT-li 

MlM-."i:(-K 

M:Mv 
NHM-14:; 

NKS-117-A 
.SUM -mi 
NkS.14r. 

xuH-Ma-<' 
.\ns-i:;i) 

MtM-HtJ 

.suH-i-i;t-A 

NK.S.147 

.SKM.KW-t' 

.VUH&M-Wi-A 

XKHBT-H 

XH.S-12iJ-B 

.\KS.153 

MlS-liJ.f 

NI(H-)I7-J 

.NK«-H» 

NKU i:]:>.B 



HiilstKirinjgh 
t>knl<Jt»iti ...... 

O^ft'ola ,.. 

I'lilk-OKcdila 
VVit]tni|.H]i)y ., 
flHcamtiiK ...... 

Kseamhia 

t>raiijje 

1>uvh1 

Sarasota ......... 

l.iiJtt'rty 

Lfoil 

Dutle 

Walton 

r^lte 

Alui-hiii) 

Kraukliii 

St. I.iii-ii- ...... 

Wakulla 

Iruliaii Hlvi^r 

I'llllwllJI 

HillslKiriiiiKll 

I'oluBia „ 

Cttru* 

I>tiTal 

Santa UoRa .. 

Pasco 

R»caiDliia 

^reniliioie 

Waltoti 



I.al'aypttf^& Suwatiw? 

i'ifroii-Sumter 

Rniward 

Walton 

Polk 

IHxit^dllfhrist 



B 


<l. Ki- 


115 


ll. .■«ll 


29 


:u-^i 


■* 


7.!I41 


llii 


i.tu:i 


1 


■IM' 


I 


IVSKt 


2 


0.!»20 


4 


ti.KitI 


4 


i>.V.tH < 


19 




7(i 


i.'.no 


4 


r..27;i 


iiri 


(i.wi; 


:* 


ti.r,44 


;{i 


(I.7W 


111 


rt.ii.'Ci 


4 


(M>4!) 


1(1 


■l.fiVi 


4 


u.im 


<i 


•A.-,r,K 


n 


n.r^iii 


v.t 


t).:;74 


~i 


(I.;)!,'! 


4 


i.r.io 


;i- 


■lOM 


21H 


2.(15" 


1 


i).2;i7 


-.i 


; 1.44 J) 


]ir> 


7.4;mi 


5-A 


ii.ii.i 


;u< 


((.275 


2ii 


i.it^i 


11.^1 


7,575 


2 


2.255 


I Si 


(1.210 



f'iitic-HHel; 

S. B. K. JI ail 

H. K. K, T ;*<» 22 

t'iuicTHc a« 2(1 

S. B, H. M JM* 20 

( Viiicrptp ,'i()-;i7-40 

( "tiueret^? - 

(\aii(Tetc .,„.. ., 

(^>ii<.'r**tp 11^ 

iU)iivt^tv 

Culvert:* ., 

(trade & (Vnif. .'UJ 

('iiln*-As!ilialt Varies 

S. B. H. M S<» 

Bit Hit, ('line- 40 'a. 

li. H. M. T. ;to 

OradiiiK ^ SO-Xl-KMJ 

(*ou(Tt*te 57-7d 

(iradliiK 30 

CiiliiTfti' , ,„ 27-;t2 

Bel nut , SO 

(.*uiicTele ...,.,.,.. *J0 

K. B, s, T :m 

H. B, W. T ;io 

(imdine n 

s. c. s. T. _... ;«! 

It. B. S. T. -M) 

Cnlicri'ti' , 

B. V. S. T. 44 

i^. V. U. M -M) 

It, B, S. T ,. ;to 

R. B. S, T Mi 22 

(iradiijf; Wt 

S. B. K. M :iO 20 

R. R. S. T. ;«l 22 

R. B, f-. T MUU'i 10-2 ) 



40 
20 



40 
20 
4.1 

.'to 

\'aries 
2(» 
2»',ii 
20 

4(M1S) 

1H,24 

•-HI 

20 

22 

20 

20 
20 
ri7 

ao-22 

20 
2(1 



Total 



iio.Hiri 



1491 



PLANS PREPARED FOR ROABS— 1034 
State Projects 



ProJ. 
No. 



County 



Ro&d 
No. 



Length 
Miles 



Type 



Width In Feet 
Roadwa]' FaTement 



\ i 



lliS 
103*i 
KJTl-C 

S«J2-C 

1144-A 

1144-C 

T95-C 

IITB 

»m 

lUTM 



Hrevurd _ ^ 2])» iiA2» 

Clay «S 10.543 

iDillan Klver 170 4A12 

Marlon _. -1 ■J.S'Jfi 

Okaloosa 11) 3.810 

Urauge 2 13.2«0 

Osceola ^ a 2.490 

Pasco „ 15 0.900 

Pinellaa „ „ - 15 l.OOl 

Katita Rosa 31 2,103 

Taylor B-A S.TSO 

Hillsborough 58 13.eiB 

Duval _ , Z(M 19,000 

Total 87.287 

Total Ktik'riil Projei'ti* llO.Hiri Mlli-s 

Tiitiil Sttitf I'rojects ST.207 Mlli^ 

Total 19:14 lfi7,l4H2 JElltw 



<ir«illiiK 

(■radium ...... 

1 Trading ..... 

K. B. S. T, 

Cradliig 

(■radium ..... 

firadliig 

H. B. 8. T. 
R. B. S. T, 
S. C. S. T. 
R. B. a. T, 

lirading 

lira ding 



30 




ao 




30 




;«! 


20 


30 




3« 




SO 




30 


20 


^ 


43 


30 


20 


m 


21) 


32 




;« 





PLAH8 UHDEB WAY DECEMBER 31, 1934 FOR ROADS 



Froj. 
No. 



County 



Road 
No. 



Length 
Miles 



Type 



Width In Feet 
Roadway Paveoieat 



NKH&.M-T 

.\RII-S2 

NRS 151 

.nRH 92-(.l&D 

.\HH-143-B*t 

\RM-37-A 

XHH-GO 

N'RS-IM 

NRM-92-D ■ 

N RSI 57 

.VRS-156 

NRS158 

XRS-117 



!!&»• 



Flagler ... 
Bradford 
Hadsden 
Taylor ... 

Duval 

Alarhua . 

1j«h>ii 

CitruK 

Taylor 

l^ II Ion ..... 
( ikaluosa 
Hulmes ... 
Wakulla 



2IS 1.12N Concrete 

l:! 3..34H H. B. 1^, T, 

12 1.30M 8. C. S. T 

19 7.1XKI H. B. S. T 

4 1,515 Bridge & IJrailp 

2 0.577 Cone. & Asjilialt 

10 3.322 Ril. Imiirovujt. .. 

15 .1.770 R. B. S. T 

19 0.700 K. B. & AHiihalt 

48 2.700 R. B. JJ. T 

41 3.ftl7 «. C. «. T. 

39 3.070 S. C. S. T 

10 5.970 R. B. S. T 



Total 



40.12 



32 
30 
30 
30 
SI 

30 

32 
41 

32-90 

;«) 

30 
30 



24 
22 
20 
22 

40-24 

20 
22 
30 
22 
20 
20 
20 



[50] 



FLANS PB£PA££D BT BKIDQE DEPABTHEHT 1933-1934 



Road 

No. 



Proj. 

No. 



County 



Number 
of Struc- 
tires Concrete 



Ix*iiKth ill Feet 



Steel & Cone. 
Timber Piles 



Steel, 
Cone. Piers 



Timber 



Total 



-t 
■I 

4 
4 

4 
4 

4 A 

5 A 

(i 
1(1 

10 

10 
10 
10 
10 
13 
14 

ir> 

17 

19 
lU 
10 

»J 
3(1 
3fl 
44 
4!) 



fil 
H7 
74 
M 
M 
82 

14(1 
I5« 
IflS 
1S2 
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TRAFFIC CENSUS 

The State Road Department, prior to this biencium has l)een jnaintaining a twenty-four hour, once a 
month, traffic count at designated locations on its main traveled roads. This traffic count was taken on the 
24th of each month for a twenty-four hour period with the idea of arriving at the approximate average amount 
of travel on its various highways using this information in its plan of improvement and construction. It 
will be noted that in this report only one year's tabulation is shown, the reason being that the Department 
in cooijeration with the U. S. Bureau of Public Roads inaugurated a Federal Traffic census that covered the 
State in detail, that is all roads and a more elaborate classification of the traffic on same. Incorporated in 
this census was the origin and destination of citrus movcnicnt and tourist traffic. 

This survey started on the 26th of September, 1933 and was continued until Sclilcniljer 36, 1034. A period 
of twelve months. This data was obtained under the direct supervision of trained men of the Bureau of Pub- 
lic Roads and the final computations and calculations were made in Washington. It was hoped we would 
have this information available in complete form tor our report, but owing to additional work in the Bureau 
office in Washington, the report was not completed and therefore traffic for 1934 is not shown. 

By April Ist, however, it is hoped that complete data will he in this office and available for our use as well 
aa for public information. 
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MATERIALS TESTING 

In oijr last report, eovering the period January 1, 1931 to December 31, 1932 we included a some- 
what detailed description of the organization and functions of the Division of Tests, During the past two 
years the organization and ditties performed have remained practically the same as stated therein. This 
Division has however, undertaken considerable new work as follows : 

CRBOSOTED TIMBER AND PILING 

Prior to 1933 Commercial Lahoratories handled the inspection of all creosoted timber and piling 
for the Department. About the heginning of 1933 this Division took over all timber and creosote 
treatment inspection from sources of supply within the State at a considerable saving in inspection 
cost. 

SAND BITUMINOUS AND SAND-CLAY ROAD MATERIAL 

Due to Federal Government participation in the construction of Sand Bituminous Road Mix and 
Sand-Clay bases, the work of invcsti^ting and analyzing the native materials tised in these types has 
been considerably increased. 

On October 1, 19^14, this Division issued Bulletin No- 2 on Sand Bituminous Road Mix Pavements. 
This bulletin embodies tlic late developments in this comparatively new type of pavement and is illu- 
strated with numerous photograph.';, 

RESEARCH 

This Division does not have a research department as no provision has ever been made for same, 
however, in an organization of this kind research work is very important, as a small expenditure now 
may mean the saving to the State of thousands of dollars in later years. Realising this fact we attempt 
to carry on as many research problems as possible, with our present personnel, whenever time from routine 
work permits. 

During the past two years we have had a few very interesting and beneficial research problems 
underway, some complete and some still incomplete. The most interesting ones are : 

1. A study of Florida lime rock to determine the cause and remedy of cracks and failures in 
bases. 

2. Pavement slab design. 

3. Difference in base metals of corrugated metal culvert pipe. 

4. Paint studies and investigations for a better quality of paint for the State, 

5. Concrete pavement crack surveys and study of causes of cracks. 

6. Cooperative asphaltic oil tests, with the oil producers and the U. S. Bureau of Public Roads 
in an effort to simplify and standardize asphaltic oil specifications. 

7. Stud.v of various classes of concrete, using different coarse aggregates to determine the depth 
of penetration of absorbed moisture. 

8. Permability tests of masonry stona 

9. Column tests of masonry stone to obtain stress — ^strain data. 

10. Investigation of waterproofing for concrete and effects of earlier form removal and applica- 
tion of waterproofing. 

11. Laboratory and road tests of automotive lubricants and greases. 

12. Research in stability of sand bituminous road mix mineral aggregate. 



A namber of otlier minor problems were undertaken and completed during the last two years. 



I 
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COST OP DIVISION OF TESTS, YEAKS 1933 



Distribution 
Salaries - 



Traveling expenses 

Miscellaneous expenses —. — -_ 

Equipment — Blaintenance & Repairs 
Building — Slaintenanee & Repairs __. 
De prcciation __ — 



Total 



AND 1934 

1933 

$45,075.55 

5,860,85 

14,913.61 

3,722.69 

6.75 

2,366.21 

$71,945.66 



1934 

$48,083.24 

11,396,47 

13,782.70 

1,692.94 

32.68 

4,738.43 

$79,726.46 



Calculated on the average cost of testing from three Commercial Testing Laboratories, this Di- 
vision has handled the testing for the Department at approximately 65% of the Commercial Laboratory 
prices. 

Of the above total expenditures the cost of testing materials on the Federal Emergency and Nation- 
al Recovery Projects is $45,306,95 for 1933 and $61,914.63 for 1934. 

The State Road Department is reimbur.sed by the Federal Government a large portion, if not 
all, of the expenditures for testing on Government projects, which retiuees the yearly cost of the Di- 
vision of Tests to a very reasonable figure for the organization maintained. 

TESTS MADE BY THE DIVISION OF TESTS DURING 1933 AND 1934 



Material 



Asphalt, oils 

Asphalt, sheet mixes 

Asphalt, sands and fillers 

Asphalt, premolded joint fUler 

Asphalt, premolded bridge floor 

Bri£k 

Cement.. 

CoucretCi cores drilled 

Concrete, compression 

Concrete, Fleiural 

Concrete, designs 

Concrete, sands _ 

Concrete and asphalt, coarse aggregates. 

OonciBtB, watei 

Creosote oils 

Cypeturf 

Lime rock __ 

Lubrication, grease and oils ^__ 

Miscellaneous inetal tests 

Paint and varnish ^ 

Pipe, concrete 

Pipe, vitrilied clay 

Pipe, cast iron 

Pipe, corrugated metal 

Resiiiflex guard rail 

Road base thickness determinatlans 

Steel, reinforcing bars 

Steel, center strip 

Subsoil 

Tar, road oil 

Tar, waterproofing _-- 

Tires. _ 

Woven wire guard fence 

Totals 

Cement Inspections, barrels 

Lumber Inspection : 

Piling iTTntreatedl 

F. B. M, runtreated) 

Piling (Treated) 

F. B. M, (Treated] 

Pipe Inspection, Lin. Ft - 

Steel Inspection, pounds 



No. tests made 


No, tests made 


Totsi nufflhei 


1933 


1934 
3,529 


tests made 


3,«M 


6,333 


8S1 


153 


713 


U 


38 


63 


1» 


Z» 


362 


S 


s 


6 


au 


163 


403 


s,oao 


4,004 


8,064 


8^ 


815 


1,443 


s.sss 


12,590 


31,946 


11 


39 


50 


40 


13 


E3 


3.3ei 


4,663 


7,984 


S.9fiS 


4.372 


7,330 


l.lfD 


3,145 


3,315 


8H 


83 


377 


8 




6 


4.S88 


7.886 


12,868 


iA 


1,119 


1,163 


43 


17» 


332 


BH 


aes 


1,420 


US 


177 


336 


IS 


U 


31 


t 


9 


16 


Ul 


IBS 


367 


W 


147 


303 


8,tfe 


3,S13 


5,6X5 


|B» 


r.vea 


1,981 


n 


40 


5B 


2,M8 


1,149 


3,475 


037 


934 


1,571 


ua 


111 


^3 


ar 




37 


8 


4 


13 


39.058 


49,908 


88,964 


238,276 


310,756 


449,031 


232.871 


448,374 


681,345 


1.783,501 


1,414,408 


3,197,909 


201,587 


375,689 


477,276 


l,618,dG3 


1,449,104 


3,068,057 


32,91G 


30,370 


63,285 


180,735 


1,078,148 


1,258,883 
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STATE ROAD DEPABTMENT OF FLOBJDA, 
Coiitt4eti AwkTded by th« Stftta Road Deputm«Dt Januw7 1. 1933, to Oecembst 31, 1S33. 

TEDEEAL PROJECTS. 



Project No. 



E-8T-B - 

E-ffr-E 

1-98. 

E-IOO-A 

NRM7e-Al....._l 

NRHTfrAS I 

NEHOT-G 

NHH72-B1 \ 

NRM72-B2 ,..--/ 

NRHBe-D 1 

KRMB3-D i 

NRH10i--__ 

NBHIOI \ 

NBMlOl / 

KRH9E-A 

KRH86-A 

NEH97-A__ 

NRH103-A- .1 

NRM1(B-A / 

NRM84-E- 

NEHU-0 __ 

NRSIOB 

NRHS3-B 

NRH & NBU 9S-A 

NRMlCe 

NRH9e-B 

NBMflS-B 

NRHS3.- 

NRH B4-A & 
KRMB4-A&84-E 

NRSIOT. 

NBHeS Sec. 1.. 

NHS 118- 

NKSn9. 

NEM116- 

NRH 8 
Reop. Ext... 

NRH8-B__ 

NESIU - 

KESiaO 

NBH86-A 

HRSlie 

NEB 131— 

NHSloe 



Road 
Na 



IIG 

IIB 
1 
3 

4 
IIG 

S8 

19 
4 

67 
19 

17 
115 

la 

74 
1 

23 
4 

ei 

4-A 

19 

4 

13 

74 
23 

5 
GO 
37 

2 

3 

S 

EO 

IB 

3 

3 

1G6 

12 



COUNTY 



£scaiiibla& Okttloosa. 

EseajDbla&Okttloosa_ 

Duval 

Duval 

Duval . 

Walton &Bay 

Flagler..-- - - 

Taylot- 

Brevard --- 

Qlades- 

Taylor -. 

Hillsborough 

Escambia & OkalooEB 

Nassau... --- --. 

Marion 

Nassau - 

Hillsborough 

Nassau & Duval - 

Levy 

Dada 

Taylor 

Palm Beach 

Bradlord 

Marion - - - 

Pasco, Hernando & Sumter 

fflUsborough -. 

Jackson - - 

Santa Rosa- 

I^e.-- - 

Alachua & Columbia 

Alachua & Columbia-- 

Hamilton. - ^ -. 

Volusia,. 

Seminole & Volusta_ 

Putnam. . - _..-..... 

Hitlsbotough 

Gadsden 



CONTRACTOR 



B. E. H. Blackvell- 

Vlncermes Bridge Co. 

Duval EngF. &Oontr. Co.. 
Duval Engr. & Contr. Co. 

Duval Engr. & Contr. Co. 

C, C, Moore Const. Co 



Powell Bros., Inc.. 



Bryant & Ca . 

H, E. Wolfe Const. Oa 



John E. Ballenger Const. Co. 

Manly Const. Co. ... - 

OoaeBros. Const. Co. 

Smith Engr. & Const. Co. 



Duval Engr. & Conti. Co.. . 

O.T. Felii -. 

Duval Engr. & Contr. Co, and Way 

const. Co 

Cone Bros. Const. Ca 

T, B. Gillespie, Inc.. 

Curry & Turner Const. Co 

Ehersbach Const. Co. _ - . . . 

Langston Const. Co, & Murphy Const. 

Co --., 

W. S. liOckman Const. Co -. 

Curry & Turner Const. Co... 



Manly Const. Co.- -. 

L. B. McLeOd Const. Co. .-_-- --- 

W. L. Cobb const, Co. - --. 

L. M. Gray-.. ._ 

C. C. Moore Const. Co..- - 

Smith-Hendrli Co. & Dixoa Cariol Co. 



W. L, Cobb Const. Co - 

W. L. Cobb Const. Co 

Reid W. Bryant & Co 

Peterson & Earnhart 

Langston Const, Co.. 

T. B. Gillespie, Inc 

North American Const. Co.. 
Faulk & Coleman 



Total Federal Projects . 



Length 
Miles 



1.S0 

1.686 

7.66 
7.31 

0.602 

6.»I 

4.87 

e.G2 

10.036 
6. IB 
5.406 

7.eB4 
0.236 



0.787 



6.24B 
3.09B 



0.818 
3.348 

1S.37E 
10.302 
4.2»e 
8.633 
4.75 
0.246 

0,628 

"7^52 



0.812 
3,678 



7.32 



136.626 



Length 
Feet 



974 
3S11 



1.40 



2.78 



312.04 



2.18 
"93.4" 



4.2s 



6661.44 



Contract 
*10% 



119,683.86 
276,801.67 
105,697.06 
123.BK9.B4 

237,633.59 
137,835.36 

75.208.38 

53,592.06 
196.208.67 

189,311.16 

295.603.22 

73,898,66 

154,143.50 

213,132.11 
32,160.82 

30,084.12 
91,583,80 
34,390.02 
72,003,36 
343,268.88 

S9,3B4.09 
61,508.31 
29,700.22 

323,031.61 

316,449.43 

188,006.18 

56,467.40 

62,277.71 

85,819.81 

38,868.27 
36,840,49 
75,718.59 
14,916.65 
28,668.32 
93,293.91 
21,432.74 
61,301.70 



t 4,367,667.76 



TYPE 



Timber, Concrete ft Steel. 
Timber, Concrete & Sted. 
Concrete. 
Concrete. 

Concrete. 

Grading & Structiueft 

Bridge & Apprs. 

Grading & Structuiea, 
Ooncfete. 

B. B. S. T. 
R. B. S-T. 

Grading & Structuiea. 
Sand Bit. Road Mix. 

H. B. S. T. 

Timber, Concrete & Steel, 

Concrete & Steel. 
Concrete. 
Concrete & Steel. 
Grading & Struct uiei. 
Concrete. 

Concrete. 
Concrete. 
Grading & Sttuctuiss, 

R. B. S. T. 

R. B. S. T. 

Concrete. 

Retread. 

S. C. S. T. 

Overhead & Appioacbes. 

R B. S. T. 
Concrete & Steel. 
Grading & Structtirea. 
Structure. 
R. B. S. T. 
R, B. S. T. 
Concrete & Steel. 
Retread. 



STATE ROAD DEPARTMENT OF FLORIDA. 
OontnMiti Awftrdsd by the Stdta Boad Dapartmaat, Jannuy 1, 1933, to D«eemb«r 31, 1933. 

STATE PROJEOTS, 



Project No. 


Road 
Na 


OQUNTY 


OONTRAOTOR 


Length 
Hiles 


Length 
Feet 


Contract 
+10S6 


TYPE 


S&-B 


81 
16 

2 
110 
10 
10 
19 

2 

1-A 

10 

6 
6&20 

4 
23 
26 
36 
27 
12 
78 

2 
10 


Levy — 


Beckhatn-Lawler Const. Oa ., 




92 
103 

'"S6""" 


t 7,832.99 

7,416,02 

26,864.37 

22,917.40 

11,364.32 

8, 466. IS 

11,868.83 

8,628.38 

14,620,00 

13,887,10 

39,265,76 

28,001,77 

23,149.60 

36,334,20 

4,03i,59 

36,589,20 

164,766,00 

8,617,95 

1,216.29 

35,636.68 

18,(»6.18 


Concrete & Timber. 


730-B 


Pinellas . 


0. T. FelU . .-. . 




Concrete & Timber. 


661 & 687-A 


T.ftlff^ 


Belcher Oil Co. 

Dudley Murphy Const. Co. 


17.68 


Surface Hetreatment. 


1065-B 


Palm Beach 


Steel, Concrete & Timber. 


f]44-A & f145 


Wakulia 


Fauljt & Coleman 




Retreatment. 


646 &685 


Franklia 


Faulk & Coleman .-. 






Retreatment. 


723 & 724 


Leon , 


Faulk & Coleman 






Retreatment, 


9(M 


Sumter 

Escambia. 

Bay 


John E. Balienger Const. Co. 


2.8 




Surface Treatment. 


827 


Smith Engr. & Const. Co., Inc. 


Eetreatment. 


078 


McVay Lindsay & SoQ 






RetreatiaeQt. 


Rni BOl'O & 680 


Calhoun & Gulf 


McVay Lindsay & Son 






Retreatment. 


Iiin GWI & ABB 


Jackson, 


Smith Engr, & Const. Oa, Inc. 






Retreatment. 


6OT 




CoEiEtal Roads Co. 






Retreatment. 


970 


Hillsborough 


W. L, Cobb Coast. Oo. 






Retread. 


921 


JohnE. BttUenger Coast. Oo. 






Retreatment. 


822-B 




H. F, Wlldman, Inc. 




1,960 

"sob 


Bridge & Approaches. 


6<i9-V 


GoUler_. .. 


Belcher Oil Co. .._ 


21.6 
1.26 
0.60 
1 .818 


Retreatment. 


843 


FniilW * Dolflimm 


Retreatment. 


lice 


Gadsden 


FaulJc & Coleman ._ 


Retreatment. 


1068 


Polk 


JohnE. BaJJenEei Coast. Oo 


Grading. 


SfS-B3 




Nashville Bridge Co __ 


Timber. 






Total State Proj ects 








46.428 


2684 


618,451.68 






GRAND TOTAL 1933 






181 .063 


GS3e.44 


$ 4,776,109.44 











STATE ROAD DEPARTMENT OF FLORIDA. 
ContrMtt Awfhd by the State Boad Department Januar? 1. ltl>34, to December SL, 1931, 

FEDERAL PROJECTS. 



Project Ko. 


Boad 

No. 


COUNTY 


OONTRAOTOR 


Length 
Miles 


Length 
Feet 


Contract 
+10% 


TYPE 


NIUCT6-E 


e 

115 
29 
6-A 

5-A 
2 
115 

1 

1 

£ 
19 
19 

4 

6 

19 
88 
76 

4 

6 
115 

4 

10 
10 

10 

10 

2 
31 

4-A 

10 
10 

4 
10 

4 

8 
115 

5 
19 

5 

4 






0,637 

11.301 

3.324 


'866' " 


S 71,559.00 
186,642.09 
98,845.44 
45,418.81 
39,903.60 
269,118.79 
109,024.91 

208,089.78 

114,196.32 

83,327.32 

89,493.69 

51,079.60 

184,670,81 

17,987.03 

7,126,51 

4,708.27 

105.209,65 

333,211.76 

15,458.96 

86,976.41 

57,195.71 

244,805.67 

151,069.82 

81,377.01 

749,923,01 
38.960.43 
14,908.76 
18,968.62 

15,646.77 

48,11833 

8,369.23 

10,247.56 

33,361,03 

8,780.57 

53,776.80 

122,069.68 

145,858.91 

4,827.91 

51,253.05 


Ooncretfr-Brlck Snrface. 


NKH S7-0 


Okaloosa-Walton 

Osceola 

Laf ayette-Suwanee 


McVay Lindsay & Son 


Sand Bit. Rd. Mil. 


NRS 127 


Coastal Roads Co. . 


Rock Base Surface Treated. 


NRB 129-Part 1 


John E. Ballenger Const. Co. 


Concrete- Steel. 


NRS 129-Part 2 . 
NB.H k NHM 94 
NKH 97-G 


Lafayette- Suwanee 

Polk-Osceola 

Walton-Bay 


NoEhvllle Bridge Co. 

C 01 neU -Young Oo, 

John E, Ballenger Const. Co... 


'"'7.941 
7.313 

2.317 
0.1^3 
O.D20 


Concrete-Steel. 

Concrete. 

Sand Bit. Road Utx, 


NR1J-109-A & 
MEM-109-B 


Escambia 

EsoamblB 

Orange 


Concrete 


NRMlOa-B 

HRM74-C 


CO. Kershaw Contracting Oo. 

H.E. Wolfe const. Co.. 

The Geo D Auchter Co. . ._ 


Concrete 
Concrete 


NBH 132-Part 1 


DUle-OUchrlat. - 

Dlxle-GDchriat 

Duval .. - 

Sarosottt. -- 

Liberty 


Concrete-Steel 


NHH 13J-PartS 






Concrete- Steel 


NHH79-A3 




S.lfl 
0.198 


3D. 66 
121 

"sso ' 
"seo^i" 


Concrete 


NBU 138- A 


W. L. Cobb Const Co 


Concrete 


NHS 133 


pfrff*ffrf.y^ ftTi^ Famhftrtr 


Culverts 


NHS 135 


Holmes 

Leon 

Dade 

Gulf 


Penton-Mathls Const. Oo. 




Timber. 


NHH & NRM 131 


T, B. Gtliesple, Inc. 


1.B10 

G.S73 


Concrete. 


NRM 41. A No 1 


H. E. Wolfe Const. Ca 


Concrete, 


NRS 134 


John E. Ballenger Const. Co. 


Concrete- Steel. 


NHflfi7-D 


Walton 


Smith Engineering & Const. Ca.. 

G. 0. Reed.Inc 

Duval Engineering & Contracting Co.. 
Hardaway ContrBctl ng Co, . . ....... 

Nashville Bridge Co. . 


6.9% 

1 

) 6.500 

0.544 
0.743 


Sand Bit. Road Mix 


NRM ll-A No. 2 . 


Dade 

Franklin 


Ooncrete. 

Hydraulic fill & Sheet Pfllng. 


U. 8. P. W. A. 
Docket No. 843 


Franklin 

Franklin.. 

Franklin .. .. , 


Piers, Approach Spans & 

Fenders. 
Swing Span & Structural 




Doullut and Ewin .. 

Davls-Mlller & Rutherford, Inc. 

J. F. Campbell Const. Oa . 


Steel. 
S uper- Structure . 


NBlf 53-E 


Lake . , -. . 


Rock-Base-Topeka Cone. Sur. 


NRS 136 




Bock Base Surface Treated. 


NR8 141 


Monroe 


Okeechobee Const. Co. 


Concrete-Steel. 


P. S. P. W. A. 
Docket 843'E 


Franklin 


Penton-Mathis Const. Co. - - 




GraditJg. 


D. S. P. W. F-6-D-1 


Santa Rosa 


Periton-Mat his Const, Co. 




1630 


Concrete- Steel. 


NEM 142 


St. Lucie 

Wakulla _ 

Indian Kivei 

Calhoun 

Escambia- Okaloosa 

Hillsborough ,.,.. 


J F Campbell Const Co. 


0.049 
2.428 
0.104 
3.558 


Concrete, 


NHS 117- A. . 
NBH 140 . 
NRS 145 ... 
NHH B7-E 


T. B. Gillespie, Inc.. .. 

W. S, Lockman Const. Co. 

John E. Ballenger Const. Co. 

Shell Producers Co. 


Grading. 
Concrete. 
Retreatment. 
Rip-Rap. 


1935 NBH 99-0 


H, E. Wolfe Construction Co. , ,. 


3.699 
6.274 
0.315 
1.515 




Concrete. 


1936 NRS 120 


Volusia 


Manly Const, Co. .... .. ... 


Rock Base Surface Tt«ated. 


NBH 146 


Citrus 


J. F. Campbell Const. Co. 


Rock Base Surface Treated. 


NBH 143-A 




Curry & Turner Const. Cc .. 


Grading. 











STATE ROAD DEPARTMENT OF FLORIDA. 
ContTMts Awudnd by the State Road Department, Jftnukry 1, 1931, to December 81, 1931. 

FEDERAL PROJECTS - Continued. 



Project No. 


Road 
Na 


COTTNTy 


CONTRACTOR 


Length 
Miles 


Length 
Feet 


Contract 
♦10«g 


TYPE 


1935 NRS 147 


37 

1 

3 
lift 




JdinE. Ballenger Const. Co 

W. L. Cobb Const. Co. 


Z.6S4 

z.wr 

0.837 

3.449 
7.430 
0.113 
0.2TO 
7.063 
7.678 
2.2GS 
0.210 




31,578.13 
58,613.87 
27,267.57 

73,945.87 

121,376.06 

7,482.63 

8,597.02 

32,553.76 

134, 045. 9H 

69.938.25 

8,605.55 


Sand-OlBjr Siufaoe Tieaud. 


1S35 NRS 148 




Rock Base Suiface Troated. 


lfi3E HEM 109C 




NoonHn Const. Co. 

L. B. McLeod Const. Co. 

Jobn E Ballenger Const. Co 


Concrete. 


1935 NBH & 

NRMee-A 

1B36 NRH 97-H 


Semtnole - 

Walton 


Rock Base Surface Treated. 
Sand Bituminous Hoad Ulx. 


1835 NRS 129-B 6-A 


L&f &^ett^' Siiw &ii0e 


OoneBroF^. Const. Oft. 


Rock Base Surface Treated. 


1935 NHS 153 ' 36 






Rock Base Surface Treated. 


l&. NRS 123-C 26 


Brow&rd 


Everglades Const. Corp. 


Grading. 


1935 NEH 97-J.. . 115 
1935 NRS 149 i 2 


Walton .._ 

Polk 


Smith Engineering & Const, Ca 

John E. Ballenger Const. Co 


Sand Bituminous Road Mli. 
Rock Base Surface Treated. 


1935 NRH 132-B 19 


Dixie- Gil Christ 


L. B. McLeod Const. Co 


Rock Base Surface Treated. 






Total Federal Projects 




1 


113.470 


3,975.39 


$ 4,512.569.88 













STATE ROAD DEPARTMENT OF FLORIDA. 
Contracts Awarded by tbe State Road Dapartmsnt Jftnuaiy 1, 1934, to December 31, 1934. 

STATE PROJECTS. 



Project No. 


Road 
No, 


OOUNTi 


CONTBAOTOB 


Length 
Miles 


Length 
Feet 


Contract 
+10% 


TYPE 


T79 


19 

to 

23 

6-A 
44 
£3 
67 
15 

2 

134 
37 
36 


Liberty 


L. M. Gray -.. 


8.00 
3.82 




S 111,520.04 
25,537.35 
13 ,075 .70 
132,205.27 
14,193.19 
29,108.75 
27,038.44 
66,511.84 
31,403.88 

9,338.69 

22,668.80 

6,462.50 


Hock Base. 


80S-O 


Okaloosa . -- 


Smith Engineering & Const. Oo,_ 

Duval Eng. & Contr. Co,_ - 

Duval Eng. & Contr. Ca. 


Grading. 


944 _... 

GOO 


Hillsborough 

Hillsborough ._ 

Seminole- Volusia 


Surface Treatment. 
Rock Base. 


BSfr-B 


T.B. Gillespie, Inc.. .. 


Bridge Approach. 


634.-B 


Washl ngton-Jackscm 


Coggln & Deermont . 




576 


Concrete- Steel. 


MO 


Glades 


Faulk & Coleman 


6.17 
1.00 

s.gsa 

5.00 
2.103 


Surface Treatment. 


1179 


Pinellas 


Davis, Miller & Rutherford... _ _.. 


Rock Base Bit. Retread. 


GEO 


Marlon 


M, J. Oairoi, Inc.- 


Rock Base, Surface Treat- 


9S9 


Polk 


SiunE. Flnley 


ment. 
Retreattnent. 


837 




M. J. Carrol. Inc. - 


Sand-Clay Surface Treated. 








Retreattnent. 






Total State Projects 










35.794 


678.00 


I 479,054.43 






GRAND TOTAL 1934 






149.264 


4,561.391 4,991,624.31 





' - 1 simmBi^erpttmf 









STATE KOAD DEPARTMENT OF rLORIDA. 
Unit PricM of Items Let to ContrMt—BoAdmy Items -1933. 






















Project No. 


CON'l'UAOTOR 


a 

s 


■o 

a 

OS 


g 

as 
> 


HI a 


n 

■o 

■ Sh 

& 
to 

'S 

■c 
S 

1 

g 

8 


i 

0, 
•a! 

5 


t 


i 

6 

a 

o 

o 

3 or 


1 
i 

o 
o 

oa 


3 

m 


■3 

4^ EQ 


1 

& 
Q 


Concrete 
Class "A" 
Ou. Yds. 

a (A 

m o 


H 

H 

OH 

pa 


it 

a 

3 

i 

■a 



si 

to 

a 




Pipe Culverts 

for Cross Roads 

T.liv, Pt. 

Corru- 
gated Con- 
Uetal Crete 


Pipe 
Culverts 

for 
Struots. 
Un. Ft. 




Cast 
Iron 




IB'i 34' 


18'l 24' 


la't 34' 


E-6e._ 


Duval Engr. & Oontr. Co. 
Duval Engr. & Contr, Co. 
BelcherOilOo .. 


150.00 


0.40 
0.33 


0.10 


0.10 

0.05 

0.146 

0.U4 

0.115 

0.115 

0.136 
0.116 


0.10 
0.10 




3.09 
2.06 


.... 








17,00 


0.63 

0.6S 






0.01 














E-IOKA 

fl69-V 




0.10 

0.104 
0.117 
0.118 

0.13 
0.1175 


.... 






— - 


.... 


.... 


.... 


.... 


661 & esr-A. 


Belcher Oil Oo 


































~ 








" 


&1«&685 . 


Faulk & Coleman 












































644-A & 645- 


Faulk & Coleman 






































~ 


■ 


" 


9oe 


John E. Ballenger Const. 
Co.... _. 








0.152S 








































723 & 734 


Faulk & Coleman . 




































" 


,, . 


' 


MEM 79-Al , 
NBH 79-A-3 


J Duval Engr. & Contr. Co. 
Smith Engr. & Const. Co., 

Inc. 

McVw Lindsay & Son 


IgS.OO 


0.37 






2.072 


2.41 










30.00 


OM 






0.04 














615,657,666. 
67S 




0.I1S6 
0. 1375 
0.11 
0.13 

o'.ii" 


0.116 
0. 1217 
0.11 
0.1217 

o!l3 




























— 


— 


887 


Smith Engr. & Const. Co.. 












































601,601-0,560 


McVar Lindsay & Son. . . 

0. C. Moore Const. Oo 

Coastal Roads Co 


lob.m 


O'.M 


.... 
































' 


■ 




NRH 97-G._ 






-— 


— - 


.... 






87.00 


.... 


.... 




0.06 














6B7 














NRH B3-D, 
NRU g2-D . 


jBryant&Co 


100.00 
127.00 

120.00 
335.00 

1^.00 

75.00 
76.00 

145.00 
TO. 00 
60.00 

60.00 


0.28 
0.47 

0.46 
0,43 

0.40 

0.39 
0.B7 

o.eo 

0.B7 
0.35 
0.50 

0.42 








- — 


.... 


.... 






23.00 
33.00 

36.66 

36~66 

37.50 

27.00 
14.00 


l]35 

O.flO 
0.80 


o.go 

0.75 
0.68 
0.75 
0^75 

ileo 

0.70 


moo 
'55I0 


0.85 
0.06 

o^os" 

0.05 

6!646 
0.05 

0.06 
0.015 


1,40 
1.76 

3.00 












NEH 104 _. . 


H. E. Wolfe Const. Oo 

\ John E. Ballenger Const. 
/ Co. 










3.40 






■ 


- 




NBHiai, 
NBM JOl.. 


1.78 
1.43 

1.47 

1.56 


0.17 
0.14 

0.14 


0.16 
0.10 

0.10 

0.112 


0.18 
0.14 

O.IB 


.... 


2 '66 


.... 


.... 




NHH BZ-A . . 


Manly Const. Co.... 

(Duval Engr. & Contr. Co. 
Smith Engr. & Const, Co., 
Inc 




NRH 103-A , 
NBM 103-A. 


...- 


.... 


.... 


0.17B 




35.00 
30.00 




NBH 97-A_ . 





8.25 ... 
2.003.00 
3,G0S.00 


— 




NRH96-A.. 


Cone Bros. Const. Co 

Cone Bros. Const. Co 

/ Curry & Turner Con St. Co. 

Ebersbach Const. Co 

W. S. Lockman Const. Co.. 

jltonlr Const. Oo 










■■ 


NHS 106. __. 








0.85 


3.70 








60.00 


37.50 






" 




NRH^A, 
NRM eC-A. . 








1.40 


2.40 






NHMlOe. . 
NEM8e-B.. 


*1.00 
3.10 

1.38 


0.30 


0.30 


0.20 
0.36 

O.IB 


3.40 
2.80 


2. S3 


.... 


.... 


30.00 
60.00 




3.20 
3,60 


3.00 


.... 


.... 


NRHS4-A, 
NBH84-A, 


0.146 


0.11 










36.00 




0.06 












NBU84-E.. 



























STATE ROAD DEPARTMENT OF FIOHIDA. 







X7nH Prices of Items Let to Contract- 


-Boadwai7 Items—lSSJ.- 


jontinuec 


. 


















Project No. 


CONTRACTOR 


T 

O 
1 

o 


a 

a 
> 

s 

Si 

a!- 

"33 

r 


S in 
MP 

JH IT 

a o 

W IB 

oo 


w 

c 

Ed 

l-l 

g 
o 




[A 

<; 

5 


■3 
r. 

a 


d 

8 

.Eo' 
3m 


i 

o 






u 

M 
C 

s 

a 


Concrete 
Olnss "A" 
Cu. Yds. 

i ■ 

■a > 
1 ^ 


H 
U 

io 

u 


•a 
3 




us 

M 

Eft 
Et 

■q 

a 

a 

Efl 


[A 

■J 
1 


Pipe Culverts 

for Cross Roads 

Lin. Ft. 

Corru- 

gated Con- 
Metal Crete 


Pipe 
Culrerts 

for 
Structs. 
Lin. Ft. 




Cast 
Iron 




18' 24' 


18' 


24' 


18" 24' 


NRH SS 


Curry & Turner Const. Oo. 
L.M.Gray _ 

W. L. Cobb Const. Co 

L. B. McLeod Const. Co.... 

H. F. Wildman, Inc. 

Smith-Hendrix Co, & 

Dickson Carrol Co 

C. C. Moore Const. Co,.... 

W.L.Cobb Const. Co 

Peterson & Earn hart 

Eeid W. Brsant Co 

L&ngston Const. Oo. 


BO, 00 

109,50 
130.00 
250.00 

50.00 
100. DO 

200,00 
lOO.OO 
140.00 


0,38 




















S8.00 


38.00 








0.06 


1.50 
2.36 


-■ 




2.75 


.... 




NRR lin 






o.us 


0.13 




















NB8 9S, 
Sec 1 


0.54 
0,37 
0.60 

0.76 
0.34 

0.46 
0.80 
0.28 
O.SO 

0.45 

0.45 






2.36 


2. 87 


.: 


:;: 






iS.TS 

3S.00 


— ■ 


0.77 
O.TO 




0.0675 
0.05 


2.60 
3.25 


3.50 
3.00 








1.40 


0.16 


0.13 


0.17 




















NRM 115 . 


1.40 
1.35 


0,14 
0.12 

o.ie 


0.16 
0.10 

0,16 


0.20 
0.13 

0,32 










100.00 


35.00 


25.66 

24[50 
28.00 

32.00 
28.00 


1.00 




1.00 
0,80 


50.00 








2,60 


4,60 






NBS116.... 
NRH 8. 
1 Beop. Ext. 
NRS 120 .. 











0.06 

oiois 

0.0*8 

0.06 
0.(S 


2.50 























i;65 
1.42 


0.16} 
0.16 


ii.is 

0.14 

6j455 

0.128 

0.13 


0^20 
0.17 

61i58 

0.16 

O.IS 








32.00 


— 


1.00 




1,60 
3.60 












NHH B5-A 




2.76 


.... 






DSFW, 
NRS 116... 
1058 


T. B. Qillespie, Inc . 

John E. Ballanger Const. 
Co 


300.00 
160.00 


fi no 




.... 




._,, 






NRS 106.,,. 
813 


























































1108 

























































































•-Miami Oolite Lime Etock. 



STATE ROAD DEPAETMENT OF FLORIDA. 
Tltiit Fricra of Items Let to Contiut Roadway Itami- 



-1S34. 





CONTRACTOR 


a 
2 

3 



■a 
a 

Q 


d 
o 

> 

s 

■< in 


3 ^ 

IS 

o o 
op 


Surface 
Treatment 


a . 
am 


O 


ml 

^>' 

: T 

OCA 

c . 

8% 

i5 


(A 

B T 

to 


Concrete 
Class "A" 
Ou. Yds. 


a 

cd 

'C. 

.35 

Q 


1 



4 


i 

u 



0. 

E 
□ 


tn 

a 
1 


Pipe Culvert 

for Cross Roads, 

Lin. Ft. 


Pipe 
Oulveita 


Project No. 


'3 

IS 

o 


s 




1 

1 


en 
w 

3 


Corru- 
gated 
Metal 


Con- 
crete 


for 
Structs. 
Lin. Ft. 




18' 


24' 


18' 


24' 


Oast 
Iron 




18' 


w 


NEM76-E 

NRH 97-C 


Cone Bros. Const. Co. . . 

McVay Lindsay & Son- 

Coastal Roads Co. 

Noonan ConstrucUotl Co.. 
Cornell- Young Co. 


200.00 
100.00 
63.00 

100.00 
100.00 

100.00 

100,00 
125.00 
50.00 
125,00 
150.00 


0.60 
0.49 
0.57 

0.49 
0.44 

0.46 
0.45 

6'as 

S.OO 
0.45 
n 43 


1.10 




6.1325 
0.12 

6,30 

0.:^ 


0.15 


2.25 


— 


— 


0.2B7 


37.50 
30.00 
30.00 

30.00 


29.00 


1,30 

0.89 
0.85 

6.70 


0.7S 
1.00 
0.88 

0:75 
1.00 

61so 

0'88 
6^80 


100.00 

85.00 
50.00 


50.00 

55.00 
50.00 


0.06 









5.00 
10.00 
5.00 

4.26 


— ■ 


— 


KRS 137 ..^ 


1.60 


0.15 

o.ib 


0.16 
0.30 










0,07 


:::: 




3.00 




NKM lOO-A, 

NRM lOB-B 
NRB & NRM 94- 


E.27 
2.26 


2.90 


— 




.... 


NRH97.G 


John E. Ballenger Const. 
Co. 

H. E. Wolfe Const. Co. .... 

Hardaway Const. Co.. - 

Peterson and Earnhart _ . 

H. E. Wolfe Const. Co.-. - 

W. L. Cobb Const, Oo. . 

T. B. Glllasple. Inc._ 

Smith Engr. & Const, Co.. 

L. M. Gray- - . . , . . . 

SmltbEngt. & Const. Co.. 

DuTalEngr. &Contr. Co... 

Darts, MjUer & Ruther- 
ford, lac... - 

J. F. Campbell Const. Co.. 

Duval Engr. & Contr, Co. 

T. B. Gillespie, Inc 

Penton-MatliiE Const. Ca 

J. F. Campbell Const Co 






0.30 


30^66 


















NRM74-C... 
NRH 7&-A3 









2.21 
2.19 

2.12 
S,60 


---- 


---■ 


40.00 


50.00 


■--- 


--- 


.... 


3.10 


4.00 






NRS 133 . . 

NEM41-AI 

NRM 138-A 
NRM&NHHI31 
NEH97-D.. . 


1.65* 
1.35 


oiss' 


6.22 

6.1 i" 


0^25 


2M 
2^48 


.— 


oaBS 


24.00 

32^66 
30.00 


£4.60 
30,00 

30~6o 


1.05 
1.50 
1.00 




82.66 


"75I06 
88:20 


0,05 
0,05 

6^65 


2.66 

3J0 


--- 


3^06 


4^60 

3.60 


g!d6 


— - 


77S. 


300. 000. 29 


0.15 










803-O. 


6^10 

0.18 
0.125 


oiio 
o.ie 

O.lSl 










£9.00 


es-oo 










O.096 






2.60 


3.76 






(M4 _.._ 


0.16 

0.17 

0.242 

O.IG 


























NRM53-E 


150.00 
50.00 

200.00 
125.00 


0.45 
0.55 

6.45 
0.30 
0.76 
0.40 
0.70 


;::: 


.... 


1.45 




32^66 




l.DD 


:::: 


78.76 


45.00 
















NRS 138... 

860. - , . 




— - 


- — 


i.ee 


...- 


.... 


5,26 


NRS117-A. .. 










































NR 6-D-l . - 












































NRU 142 










3.26 


--- 


— . 




2Vo6 




0.30 


-— 






0.06 
0.05 














PWA 843-E 


Penton-Mathls Const. Co.. 
W. S. Lock man Const. Co.. 
John E. Balleniger Const. 
Co.. 


225.00 
100.00 










2.60 












NRH 140 










3.00 












0.70 
















NRS US 




0.13 


0.11 




































loos 


Manly Construction Oo. 




0.18 








































sea 


Faulk & Coleman.. 






0.206 


0.14 

o.ia 

0.10 


0.17 

0.26 
0.16 




































1176 -- 


Davis, Miller & Ruther- 
ford, Inc. 




0.70 
0.S5 


1.50 
1.15 














1.10 


6.70 


100.00 


100.00 








..-- 


3.76 
2.00 












1935-NRS ISO 


Uanly Constiuction Co 


50. DD 










a&.oo 




3.50 





















*-S inch Rock Base. 



STATE HOAD DEPARTMENT OF FLORIDA 







Up.H FrioN of Itenu Let to Oantroet— Bosdway Itemi- 


1934- Continued. 




















CONTRACTOR 


3 



en , 

3 


r 


h 

am 

Is 


Surface 
Treatment 


ah 


g 

go 

o» 

I'' 


Ed 

at} 
^^ 

a . 


s 

[0 


Concrete 
Class "A" 
Cu, Yds, 


1 
a 




H 

3 




n 


o 
1 

1 


Pipe Culvert 

for Cross Roads, 

Lin. Ft. 


Pipe 
Culverts 


Project No. 


3 

Q 


4! nS 

o 


(S3 




v. 

a> 
O 


Corru- 
gated 
Metal 


Con- 
crete 


for 
Structs. 
Lin. Ft, 




18- 


"24 


"18 


•24 


Oait 
Iron 

'isl "24 


NRM 146 


J. F, Oewpbell Const. Co- 
H. E, Wolfe Const. Oo.--__ 
Sam E. Flnlay 


io.ia 


0.S6 
0.39 




0.15 


0.22 


0.^ 




































193S-NHH99-C 


2.21 


2.M 


.... 






2S.0O 


.... 


.... 






0.06 


1.76 












929 




0.102 
0.11 

o.ias 

0.12 


0.087 
0.09 

0.10 
0.11 














lB35-NEa 148 . - 


W. L. Cobb Const. Ca ... 
John E. Ballengor Const. 

Co, . . 

M. J. Carrol, Inc. . 
Noonan OonEtructlon Co.- 
Curiy & Turner Const. Ca 

M.J. Carrol, Inc. 

John E. Ballenger Const. 

Co. 

Cone Bros. Const. Co... . 
Cone Bros. Const, Co,. 

L. B. MtLeod Const. Co..-. 
M an 1 y Constr uctlo n Co, . 
Smith Engr. & Const. Co._ 
L. B. MtLeod Const. Co. -. 

Everglades Conn. Corp 

John E, Ballenger Const, 
Co. .... 


50.00 

7B.O0 

75,00 

300.00 

160.00 

125.00 
TO. 00 
70.00 

100 !66 

75.00 
90. CO 

ZOO. DO 


0.3£ 

0.32 
0.25 
7f( 


1.23 


0.145 

O.U 
0.14 










25.00 
30^00 


25,00 

25.00 
25,00 

25^00 


0.85 


0.78 
0,85 


esloo 


5s!oo 


0.055 

O.OS 
0.06 


1.60 


.... 


l.BO 





.... 




1935-NRS147,-. 


- — 


2^90 


.... 






S37. 

IB35-NHM lOB-C 


.... 


2.00 
3.00 


3.00 





.... 


NRH 143- A 


?S> 




0.[» 








520 


0.26 

0.28 
0.40 
0.40 

0.30 

6^2 
0.30 
0.25 

0.25 


lilO 
1.26 

1.07 
'r26 

i.ao 


0.11 

o.ie 

0.16 

0.115 
0.10 

0^16 
0.12 


0.09 

0,11 
O.IS 
0,12 

0.10 
0.10 
0,125 
0,17 

O.OB 


0.14 
































1935-NBH BT-H 








0.16 


33.00 
30.00 


33.00 




0.85 
O.KO 
0.80 

1.00 






O.M 









3,50 






J935-NRS 153 


0.30 
0.30 

0.16 


.... 


.... 


.... 




1B35-NES 12I*-B 
1935- NHH & 

NRMaS-A.... 
fiG7-A & S91 






0.08 







3.60 
2,00 


.,,, 


3.50 




1935- NRH 97- J 










0.15 


30,00 
SB .00 

36-00 


25,00 
S5,00 


--- 


O.fiO 
1.00 


65,00 


55.00 


0.04 
O.OT 


.... 


2. GO 


1.60 


3.60 






1B35-NRH laS-B 
1935- NHS 123-G 
1935 NRS 119- - 


0.25 
0.14 































STATE ROAD DEPARTMENT OF FLORIDA. 
XTnlt Prices of Itemi Let to Contract- Bridee Itemi— 1933. 





CONTRACTOR 


Concrete, Cubic Yards 


1 

8^ 


Sted, 


Lbs. 


■ajo 

S aa 
V a 

1*^ 


Structural 
Timber 


Plling, Lin. Ft. 
1 « 1 


1 -. 

5 s. w 




Project Number 


Substructure 


Super- 
structure 


a 

1 


I 

CO 


•en 
Is 


■OS 

flS 
D 


-«'*: 




•«j 


< 
< 


< 


< 


< 
< 


an 
■I3h4 

in 


E-9T-E 


Vincennes Bridge Co 




27.77 


22.27 


18^00 
19.00 

SS^OO 
23.00 
36.00 

28.00 

31.00 
30.00 

38.00 
24.75 
25.50 


20.80 



23.00 

"ao'oo 

28.00 


1.37 
3.00 
1.00 

"3^66 

i.so 

3.50 
3.00 
3.50 
3,50 

3.50 
2.00 

S.7B 
3.00 
1.75 


0.033 

0.03 

0.03B 

0.04 

0.04 

0.O36 

0.05 

0.046 

0.05 

0,06 

O.OS 
0.06 

O.OB 

0.045 

0.045 


1 
0.038' 


102.00 

110.00 
110.00 

100.66 




0.77 


0.33 
O.BO 








K-flS-R 


Beekham-Lawler Const. Co.. _ . , 
C. T. Felix 


18.00 








730-B 


30.00 
23.00 


40.00 


0.038 ..... 
0.04 




1.37 
0.98 

'"6;96 








1085- B 


Dudley Murphy Const. Co - 

Powell Bros.. Inc. 


2S.66 


0.60 
0.50 








NRH 72-Bl & NBU 7S-B2 


OM 










NRM e4-E 


0. T. Felix , 












NRH 1 1-0 


Duval Engr. & Const. Oa 

Cone Bros. Const. Co. 


31.00 








6.26 


18.00 




NRH fl6-A 


25.00 

ao^oo 


82^50 












0.76 




NHHasj-B ., . 


T. B. Gillespie, Inc. 


28.00 












3.10 


9. CO 




NEM C8-B 


W. S. Lockman Const. Do. 












0.7S 
l.DO 


3.00 


NRHB2-B 


Langston Const. Co. &Muiphy 

Const. Ca 

H. F. Wlldman, Inc. 


39.00 


















e^-B 






0.07B 
















NHMllB _ 


Smith-He ndrlJi Co. & Dixon 

Carrol Ca . _ _ 

W. L. Cobb Const. Co.... 

North American Const. Co. 


se.m 

42.2S 




ii^oo 












3.G0 




1.00 


NEHS-B -.._.. 

USPW NRS 121 


0.044 
0.05 




110.00 
132.50 
85.00 




0.90 
1.40 
0.70 


0.60 




80K-B-3 


Nashville Bridge Co. .. 
















E-e7-B 


R. H- H. Blackwell.- . 




24.00 


55.00 




20.00 


1.20 


0.033 


0.049 


0.16 


0.40 





















STATE ROAD DEPARTMENT OF FLORIDA. 
Dnlt PiicaR of Itemii Let to Contract Bridge It«ms- 1934. 





CONTRACTOR 


Concrete, Cubic Yaida 


1 

■0 
. 

o 


Steel , 


T.hs. 


.So 

J" 


Structural 


PUin 


g. Lin. 


Ft. 


4J 

a 

3 «>< 
II ri 


V) 

t.,0 


(£ 




1 Super- 
Sub-Structure 1 structure 




Timber 








"5 
1^ 




■an 




•d 
1 


■0 

S 

1 
a 
D 




Prpject No, 


<! 


< 


< 

to 


< 


< 


EC 


NHS 139 No. 1 

NRR 120 No 2 


John E. Ballenger Const. Ca.. . 
NashvLlle Bildge Co* 


aa.oa 




20, CO 


24.00 
20, CO 
19,66 
30,13 
20,00 


S6.00 


.... 


2,50 0.045 
.. U.045 
2.40 0.375 
3.07(1.flSO7 


0.04 
0.0575 
.C352 




100.00 




1. 10 


0.60 












NRMIOSJ-B... 

NRH 132-1 


C. G. Kershew Contr. Co 

Geo. D. Auchter Co.. 


19.66 
34,37 




15 ^54 




116.00 




1,05 


"6.4s 


3.00 












0.043 


0.0666 


















NRS 136 


Penton-MathlsConst. Co 

G. O. Heed, Inc 

John E. Ballenger Const. Co... - 


31,10 


zz.m 


38.81 


29.29 






110,00 


100.00 


1,00 












NRM41-A-II 

NKS 134 


2.71 0.04 IS 
3.000.04 


0.39 










0.06 




100,00 




1.00 










PWA H43-A 






0.173 


0.0407 




PWA S43-B 


Hardawa:y Contracting Co. 

NashvilJeBiidgeCo. .,....-, 





30.00 


46.00 








0.04 


0.047 

o.oas 

0.046 
0.044 
0.0416 


0:25' 


146.00 
120.00 
120.00 
130.00 
143.00 
90.00 




1.30 


0.60 






PWA843-C- 

PWA 843- D 




18, eo 

25.00 
30,60 












1.300.04 
1.50 0.045 
1. 50 0.048 
0.90:0.04 
3.0OO.Q5 


60.00 


1.20 
1.00 
1.30 
O.SO 


0.30 










NRS 141 . . 


Okeerhobee Const Co+ 


















Geo. D. Auchter Co 

Fenton-Mathls Const, Co. .... 

W. S. Lockman Const. Co.... .. 

T. B. Gillespie, Inc. . 


40^00 
38,00 


, 




36.00 












NR 5-D-l 


0.38 










NBHHO ... 

96fl-B - 

i34'B 












10.07 
10.0445 






100.00 
136.00 


100.00 


i.eo 

1,30 
















17.00 




1.30 


0.046 














NBH BT-E 


Shell Producers Oo. . . 


















6.7» 







































STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT SHOW [\r. ROAD CONSTRUCTION COST BY ntVtStONS. COfMlES. XSII PROJKCT.'!, COMPl.BTKD .\Vl) UNOER CON'BTHUC TLON AS OF DKCRMBBR Jll 

(Cmt For Vsan mi ■nd I9M Shown I'ndtr Th«ir Heapirli'i ll«ailln(>) 

rint DltiiJoB. 



Roti 


Frnjett 


Caabty 


L«iii(li 


T«T,. 


Ciul lor 1B3» 


Cinl (or 19.14 


I^crfrnl 
Cmplfflf 


Ci.bI tn Dftte 
Drc SIjI, 18.14 


fUN'DS 


No. 


Foili^rtl 


County 


Sl»l» 


5 
S 

s 

88 


70 -. 

K-08 

snt-\ 

.H!».C 

NRS.iin_ 


( 

rinf lolls.... i 

ChirlntlB 

t'lmrliillp... .. 

<li>rli.iif. ... . 

I'l.orliiltr,,.. _,„ , 

( 

('hnrli.llF I 
(■Iiiirl..ltr . 


4,se3Kt. 

4.18 

1 .80 

11.11 
11. H J 

3.111 
0.4H 


rH>om.U. SU-r] IJridjrr 

R. n. s. T 1 

H. li. ^. T, iinil Miic. 

Mori 

H H. s. r. 

n 11. S T 

Conrr.'l^ ntl.j >^lrfl Hrid^r 

R. B. S. T 

H. B. S T 


t iH.*J7.aj 

<.B*8.iO 
8.0JS.<I 

H.fim.aa 

7 .*11i.4J 


« 18, It 

S.78».«8 


108 

108 
108 
IfHI 
108 

108 
180 


1 Blla.SK.SO 

nB,iflO..'ll 
IBS, lis, <7 

iMI.B^l.OH 
*»H,ISS.71 

l7a,MU.t4 

ia,ei7i.«s 


t 481,1185.70 
H7,a8*.ai 

l8,S8a.34 


■ (1,817,43 
(8,S13,S3 

7,ll5B.!tt 


• 5«T,5»8,71 

30,4(7,47 
10J,4«3,*7 
1 95 ,478,85 
477,848.38 

171 ,088, til 
881,31 




«u;.s'TV 

TOTALS— 


Kind Milri 
Hriilifi^ Vvrl 


4S).SI 
4 ,51JH 




$150,848.8:1 


« 3.7ia.!lt 




|1 ,««8 ,1118.88 


( 5mi,43t.a7 


a 50,889,88 


t1 ,317 ,745.9* 


1 
i 


fl^S 

tffli ._^ 

8F(i 
8^(>i- It 


nirii...... { 

<1lrui 

Cilru^ — CHerni]nilci> . .. 

Cilro. 

^'iirofl 

I'ilrUB — (Marion).. 

t'jlruA _.... ......... 

C'ilrtui. -, . .... 

<'llro^ ,...^, „.„ 

Cilni. .. ,.._ 

Cilro. -„ 

Citrtw. ,... 

t'itrui , 

CilniJi — CSumlfr; ... — ... ... 

Cilroji 

<'ilru^ — (Mari.ml _ .. . .. 1 


«8Kt. 
18. *5 
8. AH 
d.KH 
8.40 

IMI Kt 

ia<>t. 
8. Si 

10. A* 
i.Vi 
H.UU 

rl.MB 

7.80 
ilBR. 

8. no 

11. 8S 
173 Ft. 


Tin... Con. tli'crnou. 1 

R. li. S. T. ,. . 
It. B S. T. 


$ 1 .«78.B3 

0'fA.Btt 

4,!IBB.«j 

8,870.10 

S.BH 

15,1 (.18 

l(l.<8I.7I 
i.lil.Ot 

aii>.*7 

8.88 

(18.37 

IIS.BJ 

7.1 ,Oti . 88 


» 

i,«u.aT 
j 1 a .8H 

.50 

fai.sa 

.i^.KSl.Bfl 
1.7LS.S3 

181. RB 


108 
108 
IIHI 
108 
180 

twp 

80 
18fl 

too 

itw'"' 

tao 


1 4S,8B4.H4 

I8,83S.H8 

I87,88«.3« 

J17 ,877.50 

no, HI 

IB.B5I, 10 

S,8lfl,H7 

* .^7 1 , 04 
,1.1,108.88 
4 1 ,035 , 5 1 

] .4II,H8 
13-1,58 

<SI.1« 
*3,7H3,41 
;»,Sfl8.S7 

1,111.04 


« ,14, 87(1, H 




i 45.884,84 


5 


H B S. T, 
11. B. S. T 

C-.Tj.Sl.O'pFuft(K4:S> 

CniTfli- Briiliti- 

R. B. S. T-. ^.... 

Siirvfv . 

(irnae.l 

lirinW 

Sortf>' 

BriHue Survejr. ...... 

Soi-^vy 

^'inkcrt-l^ Sl.-rl BriJirr 

(;r«.l|.H 

Gr.ilgoit i 

Ct.her.rtHf, StHfrl llridft.' i 


la7 ,088,54 

417,877,58 

110,81 

19,951,18 

5,848,87 

4,471,04 
55,10B.H3 
44, OSS. 51 

I ,4ll.H« 
IS4.5« 

4H1.14 
43,7113.41 
44,108.41 

1,441 .at 


5 
6 

\i 

IS 
IS 

t« 
>tf 


•H»5 .. . 
<I8»S) 
SHM-IW 

IDS-A 

7fl3-t).__ 

^RS-IS? 
K4H-R^ 


71 
7 + 


8«. 

'an- a 

K-H1-l> 
SRIl-ni-H 




COUNTY 
TOT.\l.S— 


Hiilil Milri . 

brilfltf Ferl 


71.1111 

1 ,ni 




tiOj.STi.as 


i sj.iaa.m 




1 TN.ltl.M 


i 54,878,41 




( 877,745,14 


17 
f7 

47 


7» 

flB»-V...„ „ 

88a-W.. 

888-X 

888- V 

eas-2 ... . 
NRB-we^! ...';.. 


ColljPf ( 

Collier „.... 

Crtlkr ^. ( 

CoJIitr „. 

CoIUm , .„ 


S8IFt. 
. £8 
Si.il 
1 ,8J0Kt. 
15.88 
B.44 
13.18 
S,»4 

1.81 


C.ni-r.'tr llridire ... 1 

R. R. S. T. 

R. U .s. T . 

Timbrr Itridw.. 1 

R, 11. S. T „ 

R. B. S. T 

R. B. S. T .- ,., 

tt. n. S. T _.,. 

l^urvi.y.. 

Siinil Bit. Road Mil . 


t 4. SIR. 17 
38 .777.^5 

8,H«4.88 
B.878.<tl 
19,888.38 

84. 1» 
t.78e,3« 


" aiiiss/i's' 


108 
100 

too 

[80 
180 
l(H> 

180 


t isa,OH.»a 

1.l8H,D75,t5 

,■(54,795.87 
318.351,85 
39f .37 1 , H» 
iOI .088. 4B 
8,8811,48 
II ,810. t; 


t 85,031,111 

- ..— 


■— - - 


1 98,081,98 
i ,108,875,75 

3St,7B5,37 
,1IB,S51 85 


«7 






«7 
<7 
18t 


Colli«... , 

Cnlliir ,..,. 

Cr.lBrr.... , 


7, a 19. 44"' 


■■-- - 


11)1 ,Ba«,4B 
S,3H8,4H 
S,700,8H 




col!NTy 

TOTALS— 


Hond Milei 


TB.CB 
liiSlFl. 




f73 .181.78 


« id.aaa.oB 




t i.548.183„')8 


f 7; ,358. 84 




t <,17I,a4B.II 






j 


4 

It 

»». 

file 

•8*8 

«... 

If.. 


DrSolo 


s.di 

4.81 
8.78 
4.1)8 
e.8B 

D.8.1 


ConcrsLe 4 R. B .S T...,. 
Conrrrle & R. B. S, T..... 

M«.tt 

R. B. S. T.tKojfr SLlJflr./-.. 
R B. S T 

Coocrrle li R B. S T... 
CoooTto t R. B. S. T. ... 


«,940.8a 

I .HBi.aa 

4,704.18 

118. «8 

t,«8S.fM 

a. 189.80 

BBS.M 


i ,T0i.73 


180 
108 
108 
108 
108 
180 


85.871,87 
88,11«,«g 
80,5)5,15 
8,181.41 
HI .S7«,He 
77 ,987 , 44 


M,aK),MI 

«e,8«a,(Hi 

!O.MIO,<ln 
5,itS,57 


M.aiT.lS 

4«,ii<»,ao 

ll.SM.St 

45 ,5411 , So 
18.500.80 


3 .B54.55 


« 


I>*S^&. 


i 114 88 


< 


[>fSdii! 


ao 154 51 


t 
t 

IS 
■ 1 


OfSolo _ 

OtSoto— (BimfceL. -... 

DoSot IL 

DtSoi IV 


8.IB1,41 
HI ,1711.88 
11,445.88 















11 


■17 


Diiolo 


B,flD 
0.94 


R. B. S. T 

R. B. S. T 


t 7,IAi.8t 
4,B7B.D8 


1 -.. 

B, 471 .31 


180 
108 


1 11B.40«,98 
14.318.38 


t 

7,949.90 


1. „ 


7,100.48 








i ti , 084 . 13 


1 I1.1T3.IH 




1 713.347.49 


1 89,498,47 


1 191.491.14 






COUNTY 
TOTALS— 




99. ai 

3. BO 










t 449,419,81 










» 

<7 
«7 
•7 


Bia. 

NBH-101 

NHM-IOl 

fl04 

BIB - . 

9M 




] .Its Ft. 
B.BB 

4, at 

O.Ad 
IB. SB 

in n. 

B.l* 
3BS F(. 

ass ft 

B.tS 


Titnbn, SimL. C^ncrelel 

Bridft 

Grad«r 

R. BS. T.. 

II. B. S. T , 

R B S T 


I l»,179.»B 

lt1,181.8l 
13.887. to 
11,718.VB 

111.T1 
91, Bit. 41 

II.Bia.iO 

I,83l).0t 


1 SIS.U 

33,497.74 
t.ttt.M 


108 

108 
108 
100 

100 
108 

100 

100 


t do, BIO. 83 

198,0«7.B3 
t7,»efl.«7 
493,380.79 

4,0tl.8t 
B1,1BI.4> 

48.t7S,7» 

73, 078.94 


t 


1 


t 990.818.03 


Gindn ..^ 

Glidn 

Cl.dni 

GiidM . -...- 


181,884.18 
18,111.09 


f.'oii.'as 

1,818.17 


a*,a73.oi 

9,197.(3 
491,943 99 


Siri-I Bridnri (Eof'r. 

Supprviftjon). 

Cr.ded.. 

Timbrr. Slcrl. CoHcretl 






Gkdci 

G)>dn - 

Olidri <Hi|ihliiiiiU) ( 


9,009.81 


«T 


i.aaa.H 

14,488.39 


9S,iai.4B 




•jas 


48,979.79 


I4S 


Timber Bridjce ...1 

(ir.ded 1 




73,878.94 




COUNTY 
TOTALS!— 


Kiiad Milfi 


♦I.TB 
i.lBB 




«ta,]ia.«B 


1 Its, 111. 13 




11, 148, 003. 91 


1 184,109.18 


t 4.000.80 


1 800,187,09 










! 




Hifitte ,. 

Hwdte (DtSoto) , 

HwilM .,., 

HMdw- 


1 .ti 

11.17 
W8 Ft 

309 Ft. 
9.UB 
B.fB 
l.t4 
lt.H4 

318 Ft. 
4.1U 
7.88 


Bi(umillnii4 0»DPrete 

Brict It H. B S. T.._ 

Tim., Sleel. (on. Bridge 

Cnserete BrhditP.. 

GindH 

H. B .4. T, IKng'rSupr.l. 

He-tir.ded. ..,,.,.'....:.. 

Graded . 

('uncrele BfidB*».-_„.„.. 

Graded 

Survey.... 


t I.4B3.1B 
B,BBa.48 
i,378,t» 

M, 148.34 

41.S17.«0 
l,7<3.M 
4.940.88 

17,Bn.T« 
1,094.37 

11,073.71 
71.18 


i . . 


100 
100 
100 
100 
100 
100 
100 
100 
100 
100 


1 53,.lftB.01 

9IB,S98,a7 

89.838,84 

i4.S4B.Bt 

11,788.93 

3a. 0*1. 98 

tt.HM.II 

113.078.31 

34.V7a,18 

37,719.83 

7t,3« 

83.34 


%. 


t 


1 33.383.01 




eo.4i' 

9. 104.08 

188 . BB 

f>,47a.ll 

lS.B0t.B7 

IA,7ao.£l 

l.tB 

B3.S4 






818.838.87 


1 

38 






81,898.84 


1053 

IMt. 




94,S4B.89 
91,788,93 


HardH. 

Rurdw..^ „„, 

Hlird«„ .„-,„.„..-,-, 

Hmrifee,-.,. „., 

HlrilH! 


"f.'i'i'f'S" 




38,891,98 


NRs-riv 


■■■-;~:::::::..::. 


1,409,78 


it 

C3 


im-A 

07T.B 
Mil 


113,878,91 




37,713,83 


«3 

■a 


lift iiom 

NRS-ISS 


H.hdw 


71,3a 


Brid»e (P. S. ft X.) 


89.94 












co[:ntv 

TOTALS- 


HoiJ Milci,, 

BtiJur F«l 


4t.l7 

«1B 




|tIB,74».lI 


1 4*. 801. 87 




t 789,119.34 


$ 7, 917, SB 


1 


1 713,184. 93 


ff5 


SOS 

908-A 

BOO-C 

8IH-0- 

NKS-1«J 


Hendry . 1 


?»7 Ft. 
S.Al 
11.00 
11.8(1 

110 I't. 
18.00 
0.74 


Tim., SleeL tun. llridn V 

S. fl R. M 

11. B. S. T 

R. B .=! T 

Timbirr flrid(e. I 

R. B. S. T. ( 

S. B B. M 


tl09.410.tt 
B,B31.*B 
7,04B.i* 

B,8B1.7B 
9,148.11 


1 780.31 
tl.lB 

il,«oa.9« 


100 
lOU 
100 

100 
108 


t 104.710.87 
118.3,19.47 
til .031. 88 

901,«7<.7I 
14,848.71 


t 

7,301,04 


*r:: "■::;■■:■ 


1 984,710,07 


*5 


Heodry..,.. _..., 

H«ndry.... ........ 

Hendry 1 

Hrndry 


910,898.47 
911.091.90 

901,178.71 

7,587,07 




rOL'NTV 
TOTALS- 


Roiil Milf>..__ 

BriJiIr ¥crt 


44.81 
377 




1190.701.48 


i u,e5fl.«7 




tl,0««.t4«.B9 


1 7.901,04 


1 


tl .019,988.78 


1 

i 
I 


*«IS.A 

MS 

*a«.i 

170 

7B4-A 

IB1-C 

BBtl 

VHS-IO? 
87*H 


Hrrnnndn — ISumter) 

IlTrninilii 1 

H rrn Ktiil u — ( Citro*) 

Hernt.Fidu , 

HtrnRndti 


1«.88 

184 Ft. 

It. AS 

. t.U 

8.79 

IJ.flS 

7.84 

Ifl.Bfl 

S.ail 

701 Fl, 


Survey 

Timber Overpui 1 

Sheet AapiiolL- J 

R. D S. T 


t 4.H 

fl.lS4.0« 

l.lB4.4i 

«.B81.3« 

3fl,T0B.13 

B.t9 

18. BB 

8. US. 78 

ABB. at 


i 


108 
108 
100 
84 
9 

100 
100 


1 148,19 

930,811.95 

88,030. IB 

937.»«l,a3 

80.179,30 

a 178.81 

37 1 . 17 

171 ,194.84 

33.397,19 


1 - 


% 

89,888.88 


% I4A.19 
940,759.18 


3fl,B70.et 
7.BB1,11 

ie7.3ia!M 

V3D.B3 


88,080.18 


B B. S. T. . 

t;"J;"it 

firadin;. 

Survey 

B.B. S. T 

TiBi.,.'i1rTl. Ctm. BriiiBe 


■ -•■- • 


191,881.03 
88,979.99 
8,178.09 


19 


llfiTunJii 

Hrnmnili^ ! So ml it & PiKoJ 
HfrUKUdu 


871.17 


184,781.41 


88,833,99 
33,307,31 








COUNTY 
TOTALS— 


Rmd Miln. 

BriiJgF F*tl 


74.11 
SBI 




t 03.<SB,71 


1 tlO.OBS.d 

t 1., 143. 48 
B3.18 




11 .090, 83*. 7< 

t 1 .141.48 
4,809,10 

t1 8. 491 .89 
13.948.31 
19,090.38 
II ,417,19 
8B,»«J.l9 
139,488,10 
303.883.97 
148,998.17 

417,111,97 

4,084,84 


% 184,781,41 


S 88,899.89 


1 710,t7B,(l 


a 


NBH H4 

Mt 

IM-A 

*i«!-B 

f««.C 

M4-l>. 

S8i. 

MB , 

MO. 

H7 

a<(. 


IlinklBndri 


s.ii' 

971 Fl 
I.<8 
a.Bj 
A. 08 
0.30 
1,118 Fl 

s.Ba 

11. «8 
l.fl« 
Oil Fl. 
13,711 
Sli Fl. 
8.14 


R. R. <'rtm*inB Sijfnal 
R, B. S. T, lEnsT, Suprj 

Timber Bridge i 

R. B. S T / 

Slieel Afrll)»J]lt 

K. B. S T 

R. B. S. T. IKnjR. gupr.) 
Timber. Slerl Bridcr 

R, a, a. T. 

R. fl, S T 

H B ST 

Timbi-r Bridie 

R. B. S. T 

I'intirer Bridge 

(traded 


t 

191.83 

8,019.19 
3.«TB,<3 
3«I.B< 
J17,1* 
i,9«B.ai 
7.098,98 
8,178,44 
3, SIB. 91 

ll.iai.eo 

ItO.M 


108 
180 

100 
100 
100 
108 
100 
100 
10O 
100 

108 

1DB 


1 


»....- 


1 1,119,43 
4,880.90 


B 


Elifliland. 1 

Hisl.land.- (Pdk) 

Hiitiimid 




918,481.89 
13,918.89 
1 3 , 898 , 38 


8 

1 

a 
s 


Hif^tdnndf 

lliR}j|aiME» — (0ket'(!lnjbi-i4 

IliRhiand. . 

Nistlandi 

Hijihiiiiidi 


11,417.11 

88,381,19 

995,488,50 

.10B,BH3.37 

140.003. 17 


IS 


Hightandii _ 


417,111.97 






4,884,84 












corsTV 

TOTALS— 


Bund Mile. 

BiiJfF Kwi 


Ti.H 
9,1BI 




t 44.899.43 


I 1 .333.88 




»l ,474.188.87 


1. 


t 


■ 1,474,188,87 



wm 



STATE ROAD DEPARTMENT OF F1.0RIDA 
Audi tor' !4 Offit^e 

STATEMKKT SiHOWJNG HOAl) ( DNfiTKrCTION CIKiT BY I)1VIS1(I\S, <(ir\T(KS. AMI riiflJKC'IV. COMPI.KTKU A\[l UStJKR rONSTHrcTlDX AS OF DKCKMHKIl 31 

(Com Par Yran 19.1:1 anil 14:14 Slir» n I'nilrr I'hrlr Rnil»rtlv« llNdlncn) 
Firpl tltyi.«Min — f rtiilinupd. 



Hold 


Projr*-! 

(1 


Counly 


Lenslb 


Tjrpe 


CmI Fur 
1131 


Cost For lent 


Percent 
rnuplele 


Cpil To Date 
Dec 31, 1934 


Fundi 


No. 


FrdrrtI 


County 


^tile 


1 

I 

S 

A 
1 


■B.A 

M.B 

flS 

7B.A „., 

7B.B 

1B.C 

T6-f> 

NBM.7B-K 
NHH.BB.A 

SHI 

safl 

SRH-flO.f. . 
OJ.A 

m-C 

80 

NBfl-g>-A 

710. B 

71*. I). 


iril!jbor{»U[i}i _ 

Hilljbt^rciugh. _ _ 

ItilUbnreiugli .„ \ 

Hill.buruugli „ ..„ 

Hillititif'Xlith.^ * ...,., ....H,.-. 

HiUiljorous^f— - 1..,—...^. . . 

Hili.JK.roNS* ... . 

Hill.,ljr.r[.uBb..,- 

IIill,l«,r..i,«b., 

Hillpihordiipb .... .^.... . 

Ililii^LftrDufi Il..m-. 

Hi llj bofou s b..,.,.^.^,, ,^.,„„ 

If ill H li "rn fKf k.... .............H. . . 


SIBFt. 

!1JF|. 

B.sn 

4<S1 1. 
10,31 

«.ao 

mtiVi. 
n.e4 

4. SB 
1! .7B 
1TB Ft. 

a,nB 

B.Bl 
B.BI 
l.BT 
7iFi. 

3. in 

i,HFi, 

fl.B^ 

n..iB 

0.7B 

1(1. :m 
T.«» 

4ltSFt. 

1,1. as 


Conrrrte BndR¥ 

(^ontrelp Brid^p.,,,,. 

H li S T 1 

(•iim-nrtr Bridge i 

Crtnrrrte 

Briflirc Kiirrey,......,.. 

C^nrrftc „ 

<'4]nc.rFtp . 1 

Conrrftt Over|>au- ) 

r<ni<-rp|e 

f^ftJlCPPlP 

11. n. !i, T. 
ConrrelP Bridue 

riincrt-lr 

f'nnrfetr ,, ,.,,,, 

("nncrete .,......-- _ 

rnncpptp. , 

(.ra.lpil 1 

('-inrrrtr llridup 

(.Vinvffif 

A.|.b"ll »li„\ 

C'<]nprt^tr nnii Brifli 

SuFvpy 

Survey 

Tim.. Stti-L r«n. BridKP , 

TirorliTKi 


( t, 373. OB 
J.Oil.SS 

3,000,00 
ia.S,1i.(17 

Iflfl.sn 

8S,07(,55 
11,08>.I« 

oia.nii 

I3,7BJ.B1 
IO.SS4.71 
l.H33.3fl 

S,0S8.t!t 
lO.iU.S* 
D.Jll.RS 
3,(94.»t 

3«.SH8,OB 
1.4411,71 

I , iJ7 . n* 

Sia.li 

17 4BH , &T 

l3,Sfl 

l.tlS.«B 

sia.oi 

0,140.80 


t 

3.(10' 
79.14 
844 . S3 

!,n74,O0" 

73, ((71. ,11 
190 141 .T« 

S,tS4,te 

fl0.3SKfll 

n i . BOB . 1 5 

Jfl.OtO.fU 
74.8RB.7B 


100 
tOB 

100 
I OB 

ion 

1(10 

loo 

100 
100 

iiin 

Sil 

1(50 
100 
100 

100 

100 

too 
too 

100 

lOO 
33 


1 93.430.04 
74,774.08 

110.074.11 

340,030.40 

4. 534. 54 

I47.nts.4l 

SB.HSB.OI 
74,Hfi1.40 
340,530.30 
370,000.07 
0(1,007.01 

134.1.71 ,33 
3(10.(117.(4 

343, 171. HO 

ils.flOB.a? 

nt.77T.iS 
S3 . 345 . S3 
43 . *77 . 07 
1ft. Oil, 79 
P4 , 009 . AB 
5B4 . 03 
1,444, IB 
*B.SSO,HS 
HA.iSi. BB 


1 33.433. It( 
to. 887, 41 

11 ,04n,T4 
318,405.81 

33.345.00 

4S,1U3.07 
74.404,e» 
103.974.84 


t 


1 3 1 , D33 . 44 

31,338.79 

(1B.U3.93 

441.033.39 

4. int. 54 

01 .740,41 


i 


- 


34.013.31 

4.847,31 

1 78 , 593 , 74 

579 , 999 . 07 

BB. 1187.01 


S 

17 
17 


100.703,73 
114,(1011.84 
00.005,00 

(10.(43.53 

M~i'l7.\i 
44.418.03 


134.151.33 
484,853.11 


17 

IT 
17 


llill.biirnuith 

Hilhbcifouffb.., { 

Hil1»b.jt<.uiib. „ ,. 


■"■■■",';,■"■";■ 


11.113.31 
4e.33S.T5 


IT 


HillhhnrciUfrllL. 

lliUliLnn.iJBb.-,.,. 

Hill.bor™ith,„.,.,... 

ItilljiLorTiuHb.- 

Hillnbor.milJ.. . .. . 

Hillabftrtujali 

Hill«bi.ruuitb. 


43.477.01 
IB, 8(1.78 
11.881,74 
584,89 
1 .444.18 
7.341.44 
BS.4S4.0B 


17 


8*ft 


<3 


KHS-IOi 


ts 

ISB 

lie 


m 

NRS-m. 
ifla4 




(•(H1NTY 
TOTALS— 


Rnnd Milti.. 

BridRe KmI. 


94. BB 




S4BB.lSS.St 


1 4(U,M4,71 




tS.47J.BRl,S3 


11 .44»,S38.»* 


1 


ti. 048.344. 84 




44.. . 
S3-A . 

Jfl-H 

(S-C 

NBM-SS-K 


Ukf. 

L.tf . ^ , 


1(1, SS 
7,11 

071 Fl. 
1,117 
0,34 
4.KI 

lS4Ft, 
n.il 

IBB Ft . 

u.ti 

43 Fl. 

tlBFl. 

IS. 00 

H.M 

10,34 

«4« Ft . 

«.S3 

fl.SO 

3,4H 

{O.BO 

T,8O0Ft. 


Bit, rr.npfflr 

Ftit, rnnrrptP, 

f'ofi. Slppl Bridftp 

BiE. t*!(nrpolp. 

Bil. f'oDpfplp 

Bit. TnnPTPlP ..,„.., 

H. D. S. T.. 1 

Timbtr Brider 

nil. rniiPrelf 

CnoPretP Bridffp 

fNjucrctp OvprpMA. 1 

Sllfpt AanliiK ( 

R. B. S, T 

n IS. S. T 


S 11,4115.08 
0.013,11 
3,(1B7.14 
5.403,S7 
470.77 
40.B14.U4 

l«,3SB,3B 
IBS.St 
BB.SB 
S4t,lS 

1S,010.4H 
l.SOt.BB 
S,7HT.B1 
1 , SIB, 07 
S,3S0.74 
138. 7S 
t,3BB.BB 
30.18 

' i4.4«i>.»» 

1,781 .»« 

434.03 

1.«>t,00 


( S.BTS.B3 

43,454.74 

4, IBS. 33* 

HB.4M,H7 

o'osi.lT 

SO.tT' 
411.30 

4S,ai4.lU 
e, 3)0. 44 
TO . 434 . 1 S 
iSO.Oi 
BBS. 07 
4,144,13 


100 
100 
100 

too 
too 

100 

100 
100 
100 
100 

too 
too 
too 

100 

100 

liw 

04 

t»"" 


t 401.44S.47 
3*4,408:7! 
1(B,R73.40 
403 . 484 , 47 
43,011.49 
tM,ttl.7S 

B4.MH.a,fl 
«, 870.30 
4,190.43 

If), TOO. SO 

S08,S10,T0 
3ti,ttS.34 

3SB,3IS.T4 

St . BBT , tB 

70,798,70 

4 , 473 , 08 

19S,BBS.49 

1, DNS, 39 

4B.B14,BS 

8,510,44 

1BJ.314.I8 

3,403,13 

1.440,00 

i, 811.19 


t 11IS.SS7.71 
106,040.00 

jt.oTi.eo 

4fl,OBS.0O 
,13,054.03 
74.838.00 

70,(10,04 


1 133,813.18 
I74.34S.48 

46.880.74 

74.880^8(1 

4,110.»7' 

41B.3BS.41 
«41.flOt.S8 

133,aiS.17 


1 104,474.40 
43 518 41 


a 
1 

t 


l.ntr „ 

l.nte. _.. 

Lakf, ,... ,,. . 

Late. . ..._ _,., , 

1.0 kr ( 

Ukf -..„ .. .„. 

Ut» ^..„. , 

l.nte. „... 

1.0 tr ....,„ ,.,„ 1 

1,0 tf. . , „,..,.... 


75,401.80 

I3B,3BB.73 

0,053.53 


f 
t 


VRH-11I.. 

M6 


44,B3H.ai 
8 870.55 


1 


«*« 

eei-B 




88.53 


1 




IB, 788.10 


z 


8S7-A 

»S7-B 




370.041.44 
143, 843. 7S 


t 


HBJ 

BBS-B. ...... 


Lnks. „ 

l.akt. 

l.okE.._ 


' 


44S. 788. 53 


1 


Tim , SIcpI. roil. Briilnp. 




S4 . 887 , 44 


I 


BBS-C, . . 

flOBS 

(tei 


70.798.79 


i 


Ijikf (Sainln) 

Ijlke. ..„.. 

1 oks..,. . , ,., , 

I.ake...„ _.... 

lokp. .^ . ^.... „,„.... 


Sutvpy 

Slipi.i Annboit ,„ 

Sgrvev 






4.473.04 


(.A 




8B,*M>.M 


103,935.48 


IS 


IIB4 

117S.IJ 

al KuitM. . , 

I0B3 

UOll 




I,8BS.8> 


119 


Timbpr.SHpl Biidge..- . 






48,814.85 


City 






8.510.44 


tli 


ljikp_ _ „,.. 

i.oke, , „ 


11.3a 
13.70 
I, BO 
10.00 






105,314.10 


III 


Survey, ,...„.,.,..,. „„.„. 


„,-..- - 






l«l 


114B. 


Lakt ,. „, 

Like (Folk) 




1.140.04 




•F. A. S 


Surypy „.. 




8,811.11 


















COUNTY 
TOTALS- 


Ro.d Miki 


147. SB 
B.B31 




IHB.Vtt.Ot 


1 (Ot.BBB.tS 




ts, 478,308, 43 


t 334,347.41 


11.001.701.00 






Bridge Feet. . .. ... .. * 


|l,83t.(t5t.4S 










t 


tst 


l.«e { 


l.BO 

j;4Kt. 

H.4A 

♦ .♦TO Ft, 

Kl .!« 

1,04 


Bit. MnpAdhn: 

Con. Timber BridRt 1 

R. B, S. T. .. ( 
rnncrete Steel Bridfe.. . 

Survey. 

Sand Bil. Romd Mil.., ... 


I M4,BI 

IB. 443. Be 

17.7B4.0T 

.08 

S.tTT.Jt 


t 


100 

loa 

100 


t 3t,373.BB 

300.S30.4B 

84B. 503.48 

3*. 73 

14.9BS.83 




t 


t 14.375.49 


I 


t»». _ „... 

7e(. 

847 

N R& 1 it. 




330.330.49 


I 


Lte. 










17 


Ue- 

Uf ., 


..-'.-. ..... ... 




34.73 


113 


T.TIB. SO 


100 


T.44I.tl 




1.751.44 












roil NT Y 
TOTALS— 


H<i»d Milei....... , ....... 

Bridffv Vert 


3],BS 
4.744 




1 34.439.04 


$ 7,TI0.3» 




SI. 047. 300. 30 


t T.B43.4I 


1 


(1.03ft, J.vv ^11 





ir . ... 

«i» 

tg.i 

SS) ... 


MftDfttfl ..... ..^ 

MtnFtrf 


7.B7 

7.7B 

S,B4 

l,S«lFl. 

i.ia 

0.17 


Elit. Marjidum ... 

H. H. S. T 

Hit. MlMdoin 


f 4.14I0.dR 

4 . 507 . 1 

4,0KA.aB 

St.llB.n 

1 ,0ll«.0l 

17. 3> 


* . ■ 

aoo.ea 

S3, 037. 01) 


100 
100 
100 
100 
100 


1 104.103.00 

117,917.80 

147,081.00 

1.00(1, IS 1.73 

3S.«53,9I 

i.oon.i* 


1 loa.aeT.ii 


t 


1 40.3(0.17 






1 57 , 317 . BB 
147. 04(1. nB 


IS 


Crjncrctr .Httel flridp|¥........ 

Bit. Coherelf 

Survey. 




- -;■-■■■■■ 


S8.«55.(1 
( . BOB . 44 




COUNTY 
TOTALS— 


llrind MiIfi 


17 .as 

3, MO 




t 4B,*ai.(if 


t 03. 037.10 




tI.51B,7B0.O« 


t 109,807, 1( 


1. 


tl,4I4.ei(.B0 


( 


•Boa-r 


PMni — fiiuultti 
Piui 

Pill 11 

PlIK. 

PjtJifo — (Sumtrr kud Hprn ) 


s.ia 

B.7S 
11. (S 

o.on 

I*.T) 
3.«0 
14. IB 
10.64 

l.DB 


a 


t.UI.BB 
n.KIO.BB 

1.0a7.i» 

IJB.IA 

4.«li.lB 

1ft. *» 

BI7.4H 


1 

lt.4B 

ioo.ii*7i» 

l.t! 43.18 

«.»ll.7« 
St.O« 


14)0 
100 
100 

100 

1 


t 1.045,10 

903.474. 15 

a10,7H0.30 

37.330.01 

ISO. IS 

141 ,0i0.37 

1 , BIO. 14 

1 , BOO , B4 

4,011.74 
84.08 
«31.44 


1 


t ., ....M 


1 1.045.10 


H. B, S, f 

H, B. S. T. 






tna. 474.11 


s 

11 


t44-B 

i» 

TBS-C 

•NRS-107 

«4n 

10411 

(lew 

\HS.Utl 

t:ily 

iiIittiihjTliiilj... 


37, 3.1*. 01 




sj.m.ii 




IJd.lK 


13 
(3 
(10 

tio 


H, B. W, T... 

Siiri'py 

l^-rvfy „ 

H. fl. S. T - 






1 ,HI0.14 


Pn.c-o.,..„ ....„ 

Pnj*'o.. ...... 

PiMfO ...... ., 

Piviwo... 




-■;--; 


I. HBO. 94 

e,Bll.74 
B4.n8 




131,(4 




CtHINTV 
TOTALS— 


H<...t Mn« 

nrid^ K«l 


74. B8 
B.Ofl 




t <ft.tt4.5B 


1 iH.Bai.i? 




1 701,3(3. 34 


% B1,«74.I1 


1 


1 810.048.81 


15 


«« 


Prnpflaii ...... . \ 


0.07 
1. 1 10 Pi. 

B.a.s 
1 1 .an 

1.00 

1.0- 

1 .000 11. 


H, n ,S. T. 1 

CncrBU' Uridiw ..f 

Hurvt.v 

Survev.. . ..... . 

Hjifk B..I- Ki-lrrod ... 

Hi'ltrniip.l . 1 

H B. ST ... I 


t f, IBS. 14 

.OB 
HOa.RR 

4,HeB.fl!l 
»,741.<15 


I 

7^,404. SB 
3.700.<E1 


100 

100 

100 

loo 


1 (30,134.04 

.78 

(.40 

73,0aH.44 

0,500.00 
170,711.78 


1 - 


I...- 


9 110. 114. Bt 
.78 


11 
U 

17 


PinellM. „ _ 

Pincirii ...^ ^ . . 

Pincllm. .. ;. 

Pinrlln. .. { 

Pinrlla. .. . , 


TSO . . . 
lIJi 

NRS-lll.. . . 
1*7. 


B.t74.10 





73 . 008 . 44 

404 . 19 


IT 


fimrrctc flri.liB 






COUNTY 

TOTAl-U— 


Bnn.l Mil*, „, 

Hri.JKt Fret... 


a. 818 




% 17,47i.l« 


t 70.1ft4.0« 




t 3)1.304,73 


t R. 474, 70 


1 


t 183,(30.01 


t 

i 


K-91 

Ml Ma* . 
Mdi-Dt 

717 
TS7.|i 


Piilk 

P.ilk . 

Polk— lOicmU) 

Pulli 

Plllk ,.. ,. ,., " ■ ■ 

PulL..... ^ , 

Polk , 

P..lk . 

P..lk 
P.ilt 

Piilk— <HiBMnnd.>._.. 

P„lfc 

Pulk „.... , 

Pnik . ;...- 

Pulk .,,, ,. 

PnIk 

Pi.lk 

Pi.lk , 

Pnlk— (Lake) 


.t.ll 
o.a7 

8,. 11 

».i7 

117Pt. 

7.10 
131 Kl, 

laoPt, 

10.41 

lU.I.'f 

fl.no 

a. 117 

300 E-^. 

"" .l.lrl 

10.00 


rimifnl 

Cipncrrtr 

("..niTplf .. . 

R<itk Bnii'. Hm.L .V>|iI]|iII 

fonirrlP Hri.ler 

Hnrk li»u^, M.implioll . 

fonriTlr ()nT(ui„ 1 

(.'..n.iTli' BridKi' ( 

4irfidi»i}f 

Sorvi'v 

(irmW 

Slii-it ..Vapliflll 

H«k Ilu.r. Mucri.plmit 

rnncrrlp BrlilKf 

t'onrrflf ... 

fflncrclc 

B. R. f'r«jM3jiir Siiniil 
Hmk llmo Sk™i A»|iluill 
U. B. S. TIKi.lir.Ki Siii.f.! 
Siirvi-y 


1 ll.BJI.OI 

lil5.l7i.30 

10,1(11.^1 

4S(I.15 

13,(lSi,05 

1 , .low . 3B 

*jfl,l« 
1 <li . il7 
t.*l».Oi 
0.041.114 
4, 411. HO 
1,174,10 
7,-iftfl.0« 

li.taH.ifl 

7.,1flB,no 

d! 1 .!,:i 

1 ,000.07 


t 4B1,44 

41,S7».I« 

ion, 054. «« 

14.B* 

] . K U . K4 
40 , 3*i . 71 

.1.lfifl.5l ■ 
i . 000 . 40 

10.314,3.1 

4,i4e.ia 


100 

loo 

100 
100 
100 
100 

100 
5 

100 
100 

ion 

100 
100 
100 

100 
01 


t 03.304.00 
4I.S7B,I4 
337,443.73 
300.041.00 
1 J . 704 . 74 
338,350.15 

57.541.43 

1«.B71.*B 

4,070.41 

11, 408. 10 

358 , 484 . B7 

100,441.11 

45 . 117 1 . 54 

(04,7(10. la 

4110,0.17.01 

4,000, Ifl 

(70,(314.81 

14, 104.(1" 

1. fill. JO 


% 10,HaR.H« 

34. .177. 41 

IB5,«4,I0 

314,081. SO 
(1 .419.00 
150.484.15 
130,010,53 


1 


t I(,473,BI 
9,300,71 
41,11)1.(3 


e 




SM.OII.BB 
11,704,7» 


t 


•S 


3ao,aiB.i5 


e 

2 


7JH-H . 
771 

lOStj 


17,111.43 

IS, 871. 48 

4,07B.41 

AI,(BB,10 


B 
17 
17 
17 
17 
17 
17 


*flfl«-H 
73-A. 
7!).« 

Ja-C 
7a. II 
NHM-7a-iv 

U7S 

n*ii 

*¥. A. S. . 


111 .791. 4B 




44.415.14 
114.417,08 


-■• 


SJl.OBB.K 
4,000,40 

170, (30. SI 
14,104.(0 
l.HII .« 




COI'NTY 

TOTAI,S— 


Hi.nd Mill.. .,. 

Hrida^ KttU. 


103. ai 




t«7l,B51.1» 


1 .107, 037. SS 




t(,S71.4ll.l( 


I 740,(70.17 


t 


14. 1.V7, 131.51 










S 


a« 

aa 
NiiM-iaa-A... 

57* 

iia 

«i« 

au-B 


SjirMdlji ,„\ 


0.7 4 

450 Fl. 

B.dO 

0.10 

s.as 
aKFi. 

4.*.1 

10.00 

, i\i 

BOiPl. 


n. B S T 1 

{■iiniiTli- Btidsf ( 

H B S. T 

f«ncrelr 

K. n. S. T 

r.imrplf Brlrtjp I 

SItivl Anphnll. / 

nil. <\»mTrlr 

Bir. ^"-ilit-M-l*- .. 1 

Cunt'jttc Sletl BrJdRr.. — ( 


S l.in.BH 

*a, 77(1. 70 

7.BB 

4.BBf.B4 

e.BSI.BB 
tt.BlO.m 

B, TBI. 78 


i 

l.SJ 
IB.4«1.B7 

0.10 


100 
100 
100 
100 

100 
100 

100 


1 1.11,117.18 

401 . 070 , 1( 

IH.440.05 

17B.7J0.31 

303 , 9«( . 1 
8(4,841.40 

(11, OSS. OB 


t ll.S77,i3 

(30. OHO. 14 

17,3ilS.44 


«....,. 


1 HO. BOB, 75 
444.BH7.00 




Sarnjolfl ...,„ 


lOO.OM.OO 


1 .1141.51 
178,759.15 


i 


SnrrtJinln. \ 

StrAAula . .„.,.^„„ 

SaiaiQli 1 


203,904.10 




1141.841,40 




313. 088. OB 








COUNTY 
TOTALS— 


R»uj Milu 

BFodge ftti 


IB,«3 




t Tf .an.» 


( IS.tSS.Ot 




t(,43(.BB4.eB 


t 304.340. 3* 


1 100,000.00 


tl,830,33S.(B 













•-Crtllit., 



^m 



STATE ROAD DEPARTMENT OF F1X)R!DA 
Auditor's Office 



i'MTEMKNT pim)VVI>(. KOAII CONMKl < TIKS ( l»ST HV DIVI.SIOSS. aHIMlKS. AMI PllOJKCTS. ( OMi'LKTri) AN1> UXUBR CONSTBUCTIOS .»S OF DBCBMDKIl SI. 

«:util For Vrjtri n33 und 19M bhoun llndrr Til rip Kr^prrlivr I1cjmI{ii««J 





Project 


CciUDt>^ 


Jjmitll 


Type 


Ctai Far 


Cmi Fur lost 


PertTut 
Complete 


Coil To Dole 
l>rc. 31, 1034 


Fundi 


No. 


Federal 


CouQly 


Stole 


t 


Ml 




B.OO 
3. OH 

10. 00 
9.40 
3.00 
0.91 
0.00 
4.9* 

10. Ot 

~!«Ft. 

0.19 
11.00 

la. SO 


liriiied - \ 

It. B. B. T - 1 


t 0B,7O(l,3f 

(O.IS 

*B.04 

iS» . 00 

BS7 , 7« 

001.01 

»,3»tA6 

<9,B7B.3{I 

3.30 

1U,0« 

39 .03 
BS.4< 


t 


1 ,09t.4B 

411. .11 

le.tlO.HI 

«li.»7 

i!7,01B.l9 

Of4.T* 

M, sit ^ lib 
30.91 


100 


t 114,140,00 

719 , 1 4 

1 ,049.50 

*,t73.0O 

*).<44.3fl 

l,lltt.3fl 

137.743.94 

91 ,070.33 

tlB.tl 

«3,7B3.4I 

30.91 
1 .103.70 
3 , 1 1 1 . 31 







1 


1 14 14S 00 


t 


•OOS-A 

♦003 ^r 

•lOBi 

f.SKS-lO! 

100* 

iOOO 

10O7 

*H*i!l[l., '" ...^IZ 
(1B3J1 


HuQit^r — (K^rnAndo).... ,.■ 

Sumter— tPmm) 

Sualer— Djiliel 

Sumlfi— {Mm.. » Fuea) 

Sy ml cp ._.,„.,...... ... ,^ „„.... 

JsTj ml er. .-.,.^_^ 

Sumter 

S u niter — ( Citruj)™^., — . — ,- . 

'!"lnl*>- 

Sutnltr.^ 

SaD»i#r.. ..±........ 


1 


' t'i'.'iii'.'ii 


719,14 


t 


Survey 

Survey . ..-.^ ..,..,,..,. 

H. B S. T _,.„„-„ 

Siirvry .,_T...t..«.,....- 

11 U. S. T. . . , , . . 


1,043.90 
1,179,00 


(3 
13 
■3 


100 

100 

e7 

100 

1 


7,031,03 

1,1IH,30 

137,743,04 


13 
C3 
30 


Orftding 

(-Dnirele Hriilife 

B. B S. T 


31,079,33 

IIS, 01 

13,7113,41 


71 


004 

BOi 


1,105.70 


71 


Survey ...„ 


3 , 1 H , 31 














COUSTV 

TtJTALS— 


Rnnd MDri _._ 


80.71 
■40 




tllO.OOS.97 


1 


iao,!t4T.BB 




t 39S.Blt.lt) 


t 


14,111.43 


t 


1 


344. 7 OB 77 














New Surveys ,^.„r- 






t 


1 


!3.0«J.Bi 




1 *3,«M,S1 


* 






* 


















CRAND 
TOTALS— 


Hn»d Miln- _,,. 


l.lM.l-t 

«o,Mg 




ll.gt8.9BB,B4 


11 


0IH.HtS.31 




t?7,tll,tB«.B7 


M 


lltO , 700 , 03 


11,117,110,13 


»! 


,117,371,81 









•-CrKjit- 
•Ptoject appears in two or mora counties with same boundary sliown in eacii. 



STATE ROAD DEPARTMENT OF FLORIDA 
Au<]itor''a Office 

STATEHGNT SHOWING ROAD CONSTRDCTION COST B¥ DFVCSIONS, COUNTIES. A\D PHOJECTS, COMPLKTKD AND UNDER CONSTRUCTION AS Or DECEMBEIl >1, ]M< 

(Coal Ksr Yun 1933 and 19M Shown llndn Tbrlr R«pMti(e Ilcidmii] 
S«4M>nd l>lTi»1on. 



Rotd 


Pr<]jrtt 
No. 


CdukIt 


Lrnitth 


Type 


Coat Fur 
1BS9 


Coat For 1094 


Prmut 

Comi^le 


Coal To Dale 
I>tc. ai, tB34 


Fftlldl 


Nv. 


Fedrrni 


CouBir 


StftlF 


t 


8 

•NRH-8.._ 

NKM'R 


Alacliui 


11. a7 

0,4< 


nil. Matradum _ 

R B. S. T. 

H. M. (;i-ua.inj[ Simiil 

CcjMCTetP Bridnp.. . 


( 7. oat. 90 

9t«.SS 

NS.t7 

1U.flao.4l1 

779.34 

1 .5H<.0(J 

4.IIS,«S 

7,IH4.»7 
I. SOS, 11 

s.ait.ii 

S.iti ,S4 
. 5tl7 . 4a 
S. jA9,aO 

1 . o»i . so 

I4S . ti 

tt00.1TO,-l4 

41. HI 

104, 7 J 

a.7BS,74 

la.aat.oi 

l,7*t,7fl 

3.10 

1.04 

7*. 17 

S<,S7 

aO,7St.OS 

9 73 

SO, at 
s.aoi.is 


IT, BSD. SB 

e.«7 

IS.OBt.lI 
S71.IS 


lOO 
100 
100 
100 
100 
100 
100 
IDS 

100 
100 
100 
100 
100 
100 
100 
TOO 

lOO 

100 

100 
100 

100 
100 


1 433,449.41 
4a , 400 . 1 B 
0.<7 
14,!tl7.3« 
3B4.747,Oa 
da. 444, 34 
SO , MO , Id 
IIS, 090.17 

t3«.337.B4 

944. 443. aa 

190,073,14 
II3,»M,I1 
497, 107, 41 
I M9, 340, 07 
90.909,79 

14, 144, as 

314,t30,01 

t, 303,40 

IS, 734. 17 

190,050,17 

S73,7ft0,04 

04,007.41 

40,005,40 

30,04 

4,30H,S1 

S44.a5 

r4,»S0,7B 

9SD,4I 

1,1 10, SO 

10,457.50 


t 103,377. St 
!|3,194,<« 

II, 594, H 

171 ,KSH,I7 

ir,37B.0I 

0,340.99 

70,304,48 

4a.ia4,3T 
139.440,00 
I7,S07.11 

<«S.T4«.0T 

180,034,78 
14,S4D.04 


t M*Hl».1fi 


1 Bfl , SAa , fll 


t 


AlftrhuA — tCotumliisJ..,..., 

AlKfhuft 

Almthua— (Coluiiiliin) , .. 


t 


lOa,U6£HD 




I 


•NRHB-B 

99 

97.A 


I09FI. 

la.iB 
o.sa 

a.'is' 

71F». 

i.i4 

7,07 
9. so 
S.flS 

in.ga 

B,M 
l.BA 

tOllVt. 

lOBFt. 

H.H4 
T .IH 

7.80 

10.00 

I07M 

J09KL. 

0.74 

ii.it 

a.ttO 

a.ai> 

lOOPl. 

»s 
a.o< 
a. 70 

l.dO 




f 


Alirhui . 




> 


Al.c-hua. 


Shml Atohait 

ConrrPtP UnJerpMs- 

SljCr t A«plia It , .. .rrr.™ 

Ciincrclo Itridgt... I 

R, B. S. T 1 

Shmt Aiplhull._ - 

R. B. a. T 


S.T1I.S7 


a 


97-B 

97-C . 


Aki-hua ... 


1 


..:;:::::r:z;;:::: 




( 


9T-I).,. 


Alschun _ ( 

Alachui. , .J..., , 


ITS.Hfl.VIl 


« 


ST-E... . .... 


t 


SI 

fi]7 




3S,,i08,O!t 


& 




B. fl. 8. T 

R, B. S. T 

R. B. a. T _ 

R B. S. T , 

<'nnrr*lt Flj-idjff....^.. 

fiinrrPll! BridlB \ 

<^pn^■^^^tc -,-,-.„. / 

!inr\-*v. 

B B S. T 

B. B. ^. T. 

H. B. S. T 

Cunrreu- OvcrpaaRH_..,..„l 

fonrtpl*' Brtiirt . / 

R B. bi. T 

.•^nrvry ., . ..„..-,,. .,.,, ... 




s 


«1H 

018 

oao. 
■7ia.B.. 

G-a* 

T4I 
71* 

SI 

SS-H 

NRS-ISO 


Alarh u a . . . , _ ........... 


I7n 144 3fl 


i 






S-A 
I- A 


Alarliira 

Ala^liLtiL — fCfilumltJA) 


va.nf 


14 144 SS 


19 


Aiifl.un ...\ 

Al.iliuu ...._ 


m 4RT f4 


IS 


4D,1»7.H 




19 


Ai.riiun ...... _ „„;: 

Alu'lb uo ....,.,.....,.. 

AlHCh lia r-r-....r , - . 

1 

Alft[-hli4i ..\ 

AlncbuA —.....v .. . 

Altcliuji ,.., 

Alachu. . ._., 

Aiachu. _ ; 


in ISi 17 


IS 
It 

14 




11 31)1.46 


31 


m.ost.sB 




31 


HOI 

ate 

HHS 

1017 
1040 

•lOlI. 

I(IB4 


9H 94 


43 




t ftflK 11 


lias 


Survey 

Tin., mtol. Con. Bridn \ 

Ciailed , J 

i^utvey 

Unrvfy 

C'nnrffle 


A44 AS 


10.1 

«I1 


Alftehun .„ f 

AJHfhua 

Alarhujt.-(Miriuii) 

Alaphm 


M.llB.SS 


100 

iwi 


SfiO.tfl 


I'.F. 






7B,ii7.&fi 




COUNTY 
TOT A ra- 


Ituad MilM... 


ITO.IS 
SS7 




MO*. 075,30 
t O.IHS.Oj 

3.oa«.so 

1 .HO. 10 
7, IS*. 77 

£H,0i4.fla 
411 .00 
tS4.44 


S O4.llH4.O0 




t,').3IS,a44,4a 


t1. 444, Sfl 1,41 


t Kn,(i*.'J.Ba 






Briclitc Kfrt 


t\,i\7.itta.06 


1 


il 


flflltCT.. 

JItkcr .. . 


10. 7H 
S,04 

wan. 

S.HO 

«o4n. 
10. 7a 

«.70 

a.m 


f.'imcrelp 


( 


1O0 
IDS 
100 
100 

loo 


t 341,410,07 

194,403,00 

40,S44.H4 

437,310.11 

iio,g«B,ao 

411,00 
434,14 


) 17S.07S.94 

04. HIS ,07 

10,443,70 

H«,«7l.».i 


1 tS^SUi.D*! 


t 14D,4£«.I4 




«1-A, 




1 


Sikif . 

Balfr. . 

Bakpr...... „..., 

Itatw... ,. 

H»trr_.. , „ 


44.310. 97 


tijn^OH 


1 


«._ 

H7a, . 

1 ISO 
1140.. , 




N4 Sit Ifi 


tn 


Tim., St«l. Can. Bridie 1 
Gradfd ,., J 


M»rfl4ii.fla 


tlB 


Survey. 


"iS-i H 44 
















COUNTY 
TOTALS— 


Road MilM. _ 


If). SB 
«S4 




1 S«,1S7.4I 


1 44.310.57 




1 944,440, SI 


t 404,380,08 


1 S5»iiii.aa 






Bridife i-'fcl 


S 4B«rT34.5a 


13 


NHll-Hl 

t7* 

SOI 


Uriiltoril „ 


».9S 
7.M 
S.1S 

a7SFt. 

11. IS 
1141''t. 
O.SO 
B.IB 
SJOFI 
9.43 

s.sa 


(JradrJ..... 

H B. S. T 

R. B S. T , 


1 la.l07.4S 
1 .414.43 
i, 049. 39 
l.lU.tB 

o.eit.Bi 

7,901. OB 

1 , 1 oa . 97 

t.O<S.HO 

14,41 

IS.SBS.tO 


t «S,Sti.7a 


100 
ISO 
lOO 
100 
100 

100 
100 
100 

lod 


1 SI.BSO.BO 
«,BSI.4t 
74,SS4,S3 
40,177,30 
498,444,74 

too, 140, 41 
44,004,S9 

90.091 .as 
5ta,ii 

I7.BBS.K 


1 «9,7I0,(( 


I ^ 


t SflJHO.OD 


IS 


Brailfnrr) 

Br»>lfiiril , .„ 

Hradfnrd — ( UnmnJ 

Bi-artrnrH „ 

Bradford \ 


A0.eAL4l 


is 


Cuatrcte Bridge................ 

R. H. S. T. 






40,477,59 


fS 


iia 

717 

aoi 


■'"" : 


I7A fl4f 74 


■a 


Timli«r Ovt-rcinii. ........1 

R. B. S. T 1 

Uraded 




<ftj,a*n.*ft 




Itr.dfwd— (Union) 

llr«Jla!-d 

Wr.driini— (L'l.y jk Putnam) 


ConcrPti— .Slml BrlJic. 










<>H 


sit 

•»»7 


..,^,.^^ „.-.,.i 


, . H ,. -H -*- 


aiH 64 


»0 


Sand— AipliaH. - 


to.tg 


jir.HHj.i^ 




COITNTY 
TOTALS— 


Kuod Milrit 


JH.07 

nao 




1 4«,S7a.SI 


I 4S,3SS.0« 




I SST,7SS.SI 


S ta.75().«« 


1 |«fi.O(M>.(K) 






Brida* Ptfl 


1 7n,D3J.41 



^Frcjccti ■ppc'Kr ta tvn cr isore caufiliej. 



mm 



STATE ROAD ]>EPAnTMENT OF FLORIDA 
Audi lor *(< O Afire 

STATEMBNT SIHIHJVO JilMIl CONS'ltO.CIlOS COST liV l>IVI>^III\»;. Cdl NTIKS ASH HKOJKCTS. CDMPLKTKD AND U.MriKK CONSTHL LTION AS OF hKOKMDEil SI, 

t,<Jml far \rart 1933 antj L9M Shoi^^n I'ndpr Thrir 1tT«pecLJv« ]]fe«ilinf») 
Hocond IHTlaifm — CanKnuetl. 



hoatl 


I^FTHJCCI 


C.;™ij. 


LniKlli 


Tipc 


rial Fur 
1033 


Coit I'ur tUD4 


('..ratili-li- 


I'li.l T.> tljilr 
l>ir. ill, 111.11 




Fundi 




K(i. 


Fr<ti-ral 


V.imuly 


Sole 


1 
1 
t 
i 
t 
t 
i 
s 
t 

O-A 
i-A 
t-A 


i* „ 

801 . 

•KRH-B 

■NRIj-H-B . 
t« 

«1-A. 

*T.B 

•30 

S\H 

■)»; 11 

7IH 

■rm-K . 
■VIS , .. , 

HAS ,.. 

H7) 


Ciiliimliiii 

Cfklunibin 

r<iluiuliio— (Ah.liiint 

Ciiiumhiit — lAJAchLn) 

Cnliioilnii 

fdlutnliiii. ..„^^ „ 

Culuabi. , 

t'otumbfei- (Hanfltfin) .. „-. 

tViluihl^in .^^ -„ 

(■.iliiiiiLin 

t'oJii^ljiM — (Siiwftniicpl 

Ciilunil.i.i 


ff.DH 

». n 

O.IH 
IMl'l. 
1(1. 7H 
d.OT 
t.7S 
iOOH. 
10. 8< 
1.30 

aoKi 

7 . EHI 

ion II. 

10. 00 
I.SO 
07« Fl , 
14. Hf 
1^.03 

i.jo 


nil. Mar. „ 

R. B S. T , 

R. B. S. T 

Cunfffle BriJj^.^... . ... 

rtin*Telf 

Cnncrele.. 

tflBCTWte 

roomtc— SlPi-l Bridgr. . 
K. B. .S. T 

R. B. fi T 

t 'n nrrc 1 (' Br iilire .....^. 

H. B. S. T- .. 

t'oncj-pir Briilg^ 

B. 11. S 1' 


1 »,>t«,«7 
8,81(1,77 

HK.m 

l<tf .ID 
KI.*H,1.H7 
«,S47.>t 
8. Ma. 81 

HI .14 
3,3D4.t5 
1,S0S.3S 

48(1.01) 
S.SOi.JB 

443, <a 
O.SDJ.IU 
l,(IOO.»i 

10<,TS(l,eH 
351,00 
00.1)0 


I „„ 

i(>,«ii,i« 

13,981,11 

"^ 

10.BTff,Bfl 
4D.08S.Dl 


100 

too 

tori 
10(1 

litn 
too 

too 

100 

too 
too 
ido 

100 
IBB 

too 
ion 

IBB 
SB 


t ;iin.H01,3T 
£43,100,31 

1 1 , "53 , 3:1 

11.117,40 
ltK(f,318,33 
13.). 718, 30 
;^II,II01,H7 

.^£,443,5* 
jot ,404,7* 

«e, 407,011 

i;,5ii.-»i 

lUI.Bll.MI 
14.144.04 

« 15, Oil. 07 
38,170,75 

IISl.Blill.tU 

00,7dEi.SI 

tKJ . rio 


1 143 ..105,11 

0,075,14 
11,504,13 
107, 795, HI 
113,510,3 
199.731,87 
13,(05.05 


1 107,00,1.8) 
140. KIT. 04 

lo.otto.iio 

58 , 055 . OS 
09,397.13 
7.590.(10 
39,379.71 
SI ,1184. 16 

»9,316^W" 

' 79,crB.aB 

K9.40B.53 


t 70. KM. 43 
104,078.38 
I.DBO.DD 
1,013.17 
191.541.31 
64.161.30 
104,800.87 
11.387.37 
108,015.01 
60,583.31 
17,511,11 


J -A 

18 


l]-ilutTiljiEi— CAl^l^liw»^.. . ....... 


11.144.84 
105 751 07 


Be 


C.iluiul.in ^.... 

*'NlflJ|IlbJR , . ,._.. 

fifdjmbin ,- ,,., 


II. Jl. S. T 

Tim., !4tHl, Cone. Bridie 

(JruJfJ, 

(iraibnff. ...,...., 

Survt'v 




38,170.75 
15 518 57 


Bl 

lie 


»7* 

lus.r 


90,719.51 
90 06 










tOt'NTY 
TOTALS— 


Hi.Bd MilM 

Bridff* Ktpl , ,... 


ino.itll 

1.440 




(ISO. 117,13 


t m . 774 , 10 

t. 

4,03 
39 , 730 , 44 

45,1(1 




t).573,4«>,70 


t 50?, 701 ,37 


1 T94,BH.09 


tl. 140. 990. 33 








1» 


791 

(1035) 
•NBil 138-B 
•NRH-IS! ... 

sto. 

7« 


Uiiic 

Dijjt— (Gilfhrisn 

Diiif— (GilthriiU. 

niiii! 

Uiiic ,...,. 


34.00 

0,08 

SlIFl. 

13. ,30 

11.20 


Sur vey. ,.,„.„ .— ,r-. 

H, B. S. T. .— — . 

C«incrt?lf — Steel Brit]|r« .... 

n, n s. T 

B. U. H. T 


t 100 . 07 

1.791 ,6S 
10.91)0,70 
7,004,13 




t 7,451.19 

4.0.i 

19,1110,11 

»lll.ai7.IK 

t»\ ,10S.(9 


341979,00 


I.,.. 

76.864.47 


1 7.451.45 


ID 
10 
ID 
ID 


1 

00 

too 

IDB 


4.03 

8.811.19 

39l,ei7.ia 










fOUNTV 
TOTALS— 


Knail Mil.! 

llriduf Ffct ,. 


«l.«t 
HIFi. 




1 1I,BI3,«I 


1 39,7SB,eB 




t 71«. 4SB.lt 


1 .14,379,00 


t T«,B64.4T 


I 616, 174. n 


It 


740 „.. 

750 

•N«H-13i 
(lOSJ) 
•NHH-ISS-B... 

877 


Gilcliriit „.. 

Gilcfaviif ,. ,,,...,.. ^ ,,.. 


7.81 
10.00 

!77 H . 

O.IA 
IJ.IO 

iAH 


H. B. ii. T ,., 

B, B. ST 

Cuncrrle — Steel Bridge.... 

K. B. S. T 

Sur hf V 


t 

7, 400. JO 
lis. 09 

0I7,B7 

4.J7(.1I) 
BIS.K 


1 , 

»,7.S9,44" 

4.04 
t,UI,41 


IBB 
100 
«U 

1 

iijii 


t 1.13.134,11 

100,081 .A7 

39,804.33 

4.04 

9,110.77 

13t,9«3.14 

813.34 


t 

M;a7o'.os 


t 9B.66B.IMI 
4t,Bi9.77 


1 48,131,11 
t09,081.67 


ig 
If 


GiltlirLil— (IMiKl 


5,485.48 


J7 


GilcbrtBt - , 

Gilrhri*t ^.„.„.. 

Ciilclbfiat _,.. 


3 IID 77 


J7 


970 




TJ-A 


n«-A 


Survey.. 






813 54 










COINTY 
TOTALS— 


R«d Mik»-.._ 

BtiJge tecl 


43.41 
S77Ft 




t 13,«SI.4S 


t 41, DBS, OH 




1 503,710. DO 


t 34.370. 01 


1 131, Bit. 77 


t 417,300,08 


t 


7. _. _,. 




It. 00 

470F1. 

H.IS 

10SFI 

1 11 Fl . 

II. B8 

St7FI. 

7. Si 

«73ht 

e.ii 

14.60 
10.00 


R. B, S, T 

r&ncrclE — Slept Bridge.... 

H. B. S. T 

t'onrrele Britjgr.. ..... 

CtKicrflc — Steid Bridge.... 

B, fl. S. T. 

<'oiwTete — Sleel Bridge.. . 


t 10,71*, 17 

3,3.^,03 

7,130,83 

70S , S t 

D01.14 

9, 54 1.(17 

847,03 

4,343,00 

i.'mH.ii 

I, BOS. 41 
1,I7D.0<! 


* 


lOB 
lOB 
100 
100 

lod 
too 

IDB 
10B 
100 
10B 


t 380,751.10 

110,141.77 

457,085.17 

15,401.44 

31,443.33 

343,011.79 

30,495.97 

81,705.70 

3, OK. 41 

14S,Of9.87 

1,809.41 

1,179.00 


t 100.790. 70 
SO. 034. 43 
91.919,19 
15,183.10 
13.195.84 
130,449,03 
14,133,4« 
07.514.53 


t 78,918.13 


S 1 7.038 33 


t 


7.B 


HumiUuii...- .....H.,',..H -,-,,. 

HAtelltPDrr.. ^ 

HmamiUoii.- 

Himillnii- {Cotumbim) 

HamillQn „„ 

Himilluri — (Su«Ml!tlM).„ 

JlamiJliiii „ 

flamillon „ 

J [ am illon. —....«.., ,„„. 

Ham illon........-.^... ^ 




t 


10- A 


73,9^6.15 

sV44b,0« 

B.MB.BS 


90 889 83 


i 


lO-U . 


1 ..^......- 


118 34 




SI. 

•OJ 

NKS-114 


13.597,00 
198 505 14 


it) 
so 


»i,44l!,iD 

3,014.41 


6, 161. 91 


JO 

so 


IH-U 

en 

1113 

1I4S-A... 


TitDber Bridge ^... 

R. B. S. T...„ _.., 

.'iurvey ........^.^.....i........ 

Survey .,-,.„„.,........-,..... 


— 


3,054,41 


no 















— 
















COUNT V 
TOTALS— 


ttoad Mil»a 

Bridge Fnt 


77.47 
1.M4 




1 41, 195, 17 


1 SB, sot. 00 




11 .410,370,08 


t I0S,U«.0O 


t 1(»,DSI.I0 


1 091 179 69 











*^I*foi«tt appirar in Iwu vt Dkun; cuunlkSn 



1 


••-B , 

»B 


Jefferi«n^(HjMjt«onJ 

Jeff tncm \ 

JeUtTtoB 


149 Fl. 

0.30 " 
U.4U 
BO Ft . 
7.B8 
3O0 Ft 
B.{14 
7.78 
7, St 

B.as 

SOS Ft 

4DH Ft. 

0.48 

s.do 

3,3t 
B.Ofl 
17.40 
B.4A 
lU Ft 
S.I8 


Conerttt Bridge 

roncrotr I'ndrrpajn \ 

Hock Base: Surfirc Tr«uled ../ 

rtmcTQi*.. 

Citnai-lr- '^ter] UrirtKi- 

Uuct Uaie Curtice Tri»t«l 

Timber Ovrrpam, 1 

Kiftk Ha^ ^lufa^ Trt.alNl / 

Jiljrvfy 

Rnrk Baiu- Sutra<-f Trrntwl 

Jinck Bas* Mjrlar? 1 rtated 

t^onnrtcH-iHRf 

t'niHTrte- ^terl 11rl4l|^ 

(^tadcd.__ 

firsdcd 

(iradi.d ..... 

Ctadeil 
Survfv .. 

(itadnJ ^ . 

TirntxT tlvi-rpau 
Griitfcd _ . 


1 aa4,i8 
o.ini.SB 

10,>00.S4 

ISO, IB 

3,919.30 

T,I91,T9 

«1.S1 

38.M4.17 

140,4BS.7O 

TSS , 07 

1,408.74 

1,491.10 

141.04 

83.19 

<,4l>4.8D 

40.79 

9.191.13 

181.10 

089,70 


l - 


100 

too 

100 

too 

100 
lOO 

too 

lOO 
10O 

too 

10U 

1011 
100 

mo 

"""'ibo 
too 

100 


} 31,833.09 

SSI , BOO. 01 

377,986.10 

4,870.84 

190,834, li 

<7B,aao,SH 

788,78 

S98,t9t,IO 

4*8,(174.90 

*7, 070,00 

OS, 800, 93 

Sf ,419.70 

d. 080.31 

S,993.8B 

80,979.S7 

1,047.43 

77,484.74 

9,700,87 

93,490.14 


t 

61.379.90 


1 

100.000.00 


t 31.833,0a 
00.431.14 


1 




977,980.10 


1 


017 




...,„..i. ........,.....-,-. 


S*,"sSO^ii!!' 

09,004.18 

30.000,00 
70,000,00 

'4it,iit9,tlfl 

01 ,494,10 

0l,370.fHf 
4.118. 79 
33,830.00 


4,870,84 


11 


708 


Jeffvraon 

Jef frf Biill .., \ 





147.707,40 


it 


Tao 

788 

OT-Jl 

K.B7-e. 


414.010.10 


tt 




7B.64B,49 
183,107.91 


788 .70 


It 




SO .84 
1S8.38 


ISO. 901. B9 


ID 


Jfflrrion 

i^fffmnn 

ifftcTnan 

Jtffoi-Mun 

JefleraDn 

Jefl4?rs'jn — {Lrmtl 

Je'ferion.. ^. ._ 

irflprigq... .—,.., ..... 

Ir4itrmnn 

Jrlferarin 


04 . 887 . 49 


U 
«t 


700.1) 

747. _ . 

Tsa 


94.800,93 
8.740,79 
S.0B«,3I 


40 


•707 

7«! 


S , BB3 , 6B 


41 




IS, 349, 17 


AS 


SSfl . .. 

H30 . 

atti-ii 

»41 




1 . 647 . 43 


BG 
BO 
VO 


zzzz::z:z'.'' 


10.1 14.74 
3,981,14 
1,800,14 












TOTAI.IJ^ 


B..iid MilH.- 

Bridit^ Fret 


110.00 
l,UO 




|1IS,1IB.30 


t 149. <S 




)S,Ur.800.9S 


% 1S4,4M.10 


1 9ia,iaB.80 


)1,17S, 109,00 


I-A 


•NRS-lin 

( 1 B30) 

■vna-KSh-H 

filH 


LaFayctU — {.Suwmiintt) .. 

I.iirnjfllc 

J.iiKnyrtIr 

1 Ji Kb jellt^ ( Tiiylur) . :. .. . 

[.AKayirlt« 


033 Fl. 

0.04 

17,00 

la.iO 

19.70 
S.I7 


CDDcnte Timber Steel Bridi^....... . 

Hock fiojic ^ui-rnec Treated 

H.jik [(lui- Surton: Trialrd... 


t 319. to 

ii.Tir.aii 
B,sse.9i 

<.49«..')Jt 
38.07 


t 40,309.00 

i.7».es 


100 

00 
100 
100 
OS 
90 


) 41,197.97 

1 ,7S9,B4 

4SS,301.07 

332.011.19 

34,UB3.4S 

S,«S4.80 


t S«,f«.B3 


1 , „ ^._ 


1 4,380, 04 


A.A 


197,37(1,00 
41,030.00 


1,7SB,8S 
404 001,07 


I.A 


fl35 

•an 


ia,389.io 

0. 049. 87 


813,311,49 




(^railiiitf 




OB 


100» 














COUNTY 
TOTALS^— 


Road Milei. 

Rriilg^ Feet 


>S.B3 
0S,1 




; iB,43t.10 


I 08.ta9.8» 




t 801,00^.70 

1 ion, 410, 81) 
471 ,414,48 
i™,450,tlS 

,370,409.07 
4FH,1S0.78 

303,440.71 

10,384.94 

430,848.10 

404.«*0,4S 

900.0O4„39 

fiOt ,,30 

H1,9H,1,.3,S 

4,140,43 

0,)4.1.O( 

110,704.91 

814.88 

949,33 


t 33.800.09 


1 soo.two.oo 


t 04«,18t,T7 


> 



808-A 

80».C 


\,cvy ...„ 

tjvvy... ^...,.,...,.,. 

Levy.. ,.„ -...,... 

;•<■>■>•- -■ 

['"J-— - ( 

l.evy. . .. _. 

1.1.VV 

l.pvy „,. . 

Levy. , 


7.ia 

1?.«0 

0.8.^ 
11 .«« 

111.10 

l.aasFt. 

II .10 

i7,llO 

e.oo 
It,™ 

1A,ri4 
11,10 
0,EIH 
0,*7 
BSFl. 
8,70 
14, BO 
10, OD 


lloik llair S urlnn! Trcatnl ,, 


I 4,800.04 

8.4fis.aa 

3,700.1)0 
10,040.03 
Si.BYT.M 

399.84 

It , 4 1 1 . 80 

11 ,438.00 

H,4a*.70 

091 .30 

SI ,011*. 91 

*,4l.i.41l 

8, 040. 00 

OI.SIH.BO 

«.!■ 

19.10 


t 


lOO 
100 
10U 
100 
100 

100 

"""too* 
too 
too 

liio' 

Mill 
100 

too 


t 

of ,413 iff 
3, 0,30. .14 

84,aOH.0O 


1 . 

57,330.110 
tlO.S17.70 
84,419.04 

74,004.84 

110,084.39 
189,700,08 
102,809,88 


t 103,410.80 
471 ,411.48 


18 


077- A ., 




78,04fl.4« 


10 


077-11 


Biirk llaT Siirtnr.. TfeillH 

liutk Hasi- Suj-fa™ Trtaird 

Tinihfr Hridpli: „... 

Hwek itftjif ^^utFare TiratHl..... 

Siirvr.v . 

Ruck Rair f^iiirarr Trcntrd . . 
Ruck RaftF ."iiErfarr Treat fif . 
llDck Ham ^mU-t Treated 
Purvey 

urajed :...:.:.;...,._ 

Orndrd „_ . 

Cuhcrelc Rridge.........^ ....... 

(Jridfd .. . . 




13 


077.C. 


407,701,74 










IS 


7iH 

07S-A 

07fl-B 


tO.SH4.Sl 


19 
IB 


sii.nfs.iji ' 

1 ,501.01 
470.00 

i4.aa4.BS 


80,943,80 
St4 891) 94 


IB 

77-A 
81 
BI 
81 


07».C 

1141.(.' 

NRH-OS-A 

NKM-OIS-.V 

K-lPl.ll 

K.|)S-L' 

987 


137,031,90 

081.30 

14,480,84 

370.43 

0,443,04 

34,184,41 


Bl 


Survey ..,.,.,.....„«... .., . 


044,80 


16B 


»3B 


949.33 












t'tHrNTV 
T( )TA1. si- 


K.iiid Mil« ,. ., 

HHiljtf ftpl 


170, M 
I.4S7 


■ 


|S40,004,BI 


$ 79.079.40 




(14.000,879,97 


1 199,0^1,00 


r 809,134,88 


11 ,047,080.00 


1 


ft , , 


M«ijfa<iTi— (Jrffrrftnikl . 
MjLiliBUii — {Suw'anno'l. 

Mailjnnn 1 

MaiMMU 

MadiKnn 

MailiAun 

Mjulijifln... 

Moitiimii 

.MmJison 


,^,48 

soaFi. 

740 Fl. 

1II9FI. 
IS. Oil 
11. ^0 
1^.17 
4.7!l 
1«.«H 

n.ss 
a, 70 


Bocli Elo^e Murlirc Trenteit 

, (roiicri-ti: !lri.l«r> 

Conerelo Slicl HrldKe 

'Timfcr tlveri.uM 1 

C'ulicretr. . .. 1 

llnck Mrw l^urFnet IVfttfd 

Rork Ra*e Surface Tn^atcd 

Rock Bane Surface Trcolcd 

R.»fk lia.<c Surdcc Trcntcd 

(Iradcd 

Survey _ 


1 9,«K7,09 

HH 1 , Ml 

1.081,01 

10, tot. on 

14,081,411 
7,811,91 
lt4.d33,«A 
17. IBS, Ml 
S. 107. in 
709. S3 


I 


ito 

lot) 
100 

100 
100 
100 
100 

too 
too 


1 «tl4,771,lS 
31,830,04 
71,330, OS 

iFI9,083,S9 
434,803,38 
«81,«39.lil 
«4D,80J,98 
307,191,78 
Ti,807,4O 
709,93 


1 110,St4,(M 
Sd„13,1.08 

IsiioH'^io' 


1 1,1100,1)0 

144,070.01 
114,818,49 

7i,se9,«i 

75,440,70 


t 0t.t99.O7 


1 

] 


•O-B. . _ 

*U 

005 


3t,a33.0» 
40.080. 84 








* 

it 
OS 


S74 

K-87-11.. 

O^ft 

TIB 

lilt 


8.0J 


409 . 909 . BB 
IS9,SSS,Ba 
190,744,00 


30 
]10 




70,807.40 












fOUVTV 
TOTALS— 


Hflil Miloi„ 

Bridie ytet ... 


ao.ti 

I,1S4 




1407, SIS. TO 


1 8. OS 




14,303,343.49 


t 469,030,14 


I sag, 000, 81 


It ,048, 410, 1« 



-Projerti a|)'pp«r in l*fu tv autre countimi. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's OfTice 

STATEMKNT SHOWINC ROA[> CONSTRUCTION COST BY [JIVISIONS. COUN TIES, AS'ijrKOJKCTS. COMPLBTKI) AM> U;<nKR CONSTRUCTION AS OP DECEMBER S[. 

(Coal I- or Y«Krv 1433 find l9^^ Stlovrn Undn Th«lr Rrapcrtive lletidinft*) 
Ul*UI«Ei — OrtitJnuad. 



a™,! 




Ccnidt}' 


InMth 


Typr 


Co.t For 
tBH3 


Coit For ID34 


Pefcenl 
Cumiilelp 


Coil Tn [>ali( 
Hep, 31, 1994 




Fundi 


Kn. 


Federal 


Coiinly 


Stale 


1 

i 


■m 

»M. , .... 

iS7.. 

SSB 

AS». . 
SSO 

sst-n . 

•8M. 

7S«. 

NBH.S4-A 
NRM-B1-A 
(lOSA) 

•NHlr.m-B 

K m-c 
NHM EtI.K 
' 10»? 


Mtrlott. ,., 1 

MarioiL 

Mirion.- 

Mftrion ,... ^ 

Mdrinn. * 

Mnrinii 

Morion. 

Ml.r^nit — (Cilrujl.. . 

Morinb. _ 

Mirioh,.. - 


l-MII 
10. A4 
lA.Ad 

7,1(1 
10. Rj 

fl.oV" 

]0,»fl 
O.AO 

10.78 

11. n< 

0.S7 
0,10 
H(Ft 
A.TU 

1 .IP 


<'i>lirrc(i' Oi-(-rpiiji . ,. ,.„ ^..l 

Sluil A.pl.oll , 

Ri.ri B»r Surlorr TreaUl) 

RiK-l Biiw Sorlnrr Trc.lrd 

Hurt Boao Surlatr IWatrd 

CorcTPle UndrrpaAL ( 

Hoft Bojir Sorfnrr Trralril , ( 

Rirk B>ac SurroM TrfBtrd 

Rock BrflF .-i or Far.. Trraled 

<\K(('ri'(i- llridift' 

Hisclc Hue SurlaiT TrPaleil 

Kiirk Hu.p SurlBIT TrMlc-il 

Kmi fl>» SijriBW Trrall^il 

nrAdio(f . .1 
Ci.n.Tili- Brirljtf- P, S. ll F,»l,l 

(irnilfd 

Timf.H'r, ,'^lcrl. Conc-rptr Ovrrpaia 
Sorvcy 


t lO.MO.if 

I.BSO.BO 

STI.Oi 

1,>IV9,B7 

I.BUl.tl 

4,>7t.3t 
*4B.BS 
SM.IA 

4,7B7.AB 
(t.HBB.BB 

3.S74.1* 

.iB.Hd 

,^*,HBi.aA 

ip.^l*.flfl 

B.*0 


I ,.-». 


IBO 
100 
IBO 
IBD 

lOO 
IflO 
lOO 
100 
1(10 
100 
100 

t 

lOB 
10B 


1 371.<t7B.il 
0«.*4I.<S 
I3,4BB.*4 
eo, 113.39 

70.717.17 

^9,430.43 
R,gSS,40 

l>,9SI,0ll 
100,433,31 
37R,91I,9* 

*B.«S1,«R 

1,*4I.II4 

SB,BS9.4B 

4* , 4,93 . on 

3.90. *B 


t 1TI, 103,11 


1 l*.A?O.HA 
1H.S7A.9A 

13^008! Si 

10,073.74 


t I«8,t90.M 
47.918,38 
19,4119,14 
47.019.JS 

39, 749.(13 
30,498.43 

11,1)38.40 
IB, 091,00 
I0B,4B9.BI 
tS, 933.^0 

S.IIB.W 

ln*4] ,04 

N.SB3,li3 

9,«R.M 

93B,*0 




4fte,l*B.48 
17, ABB. 37 

131 .OH 
S.MB.flO 
in, 07*. 44 


& 




III 

Tt 


ssssiii.iB" 

17,7*J.BB 

4* , 37S . BO 
3B.tOS.31 


Tl 


;:::;:;::;::::"::'::::::: 


71 

71 
111 


Muridll— (CilHMl. 1 

Miirinit 

Mirion ... 
MHrtDn-^fAUchua) 




tOliSTY 
TOTALS— 


Hoi J MIk. 


10*. »7 
09« 




l1M.80t.B4 


t 3,10, 141, B7 




11 ,37B,B47,B3 


% (KB, 003. 31 


1 U, (113.40 


1 OBS.SilA.IJ 
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STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 
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Slcrl. <^an(TPL« Dridffc.. . 

Cohfpele... . 

Conerflf 

TidtlMT OverpHjifl . . . 

('^mri-i'le Hri<ftrr.... . . 

fonrreh' llriii^'' nffd f)i-rrpa»H . 

t'«niTeli' En^l Siert Uridine 

Tlnibrr (iT'rrpuHV 

('nnrpi'lJ- 

Conirelr ?^tCH'l RridRe. . .. 
Sand C\iky SiirUcf Trr»lM! 

^and ( Irt.v Surtarc Trentrd . 

Saiifl f'Iny 

Sijrvry 

Sapkd tiny Surlnre Trenterl 
Santl Clay SnrFaee T'rrjileil . 
Itiirk llltnr .Surfaee 'Lrratffd . 

Kyrpiek 

Tintiicr Jiridffp.. 



Cojl Fin- 
ID3S 



O,3«0.37 
57.00 
163 .*0 

4,3n.n 

IT. 1*8, SI 
i.lMl.OS 
I . I BO . Oi 



I3,4S0.TS 
Dt.tl 



t «),«T«.9I 



Timber. Sleri, Cnnrpele Rritlfre . 

Sund rlwy Siirf4ife Trefttcrl 

tt.n'k MnFie Surlrt^'f Trealed 

Tn;i Snil Siirrnee Treated 

Eiridifp' Sur^'ey ,. 

Hfpek RflMe Surfdter Trealed 

ftifek Base Surfaee Treat«il.. 

Sur*«y .. 



Sand Clay .SurFaee I'm led 
Timber. Sleel, t'unerrte Hi 
(Tunerele and Roek Bale S. 
Timlirr l^^er|>aAft . 
Sand rlny So r Fare Treated 
SantI ('lav SurFflc? Treated 

Timber Hridne 

Snnd Clay Surfaee Treated 

Timber Brid|re . . 

Sand Clay Surfaee 1'r<a(ed 

(traded .... 

Sand ('lay Surlaee I'realed. 

(Jrnled- 

TimtHr Bridge, - »».. 

firadcrl ..........i...... 

Graded 

Stirvey . . 



. H.ADD.T* 
H,SO*.03 
S.9IT.7B 

t.SOl .0» 
1 ,101 .TK 

17,B«0.SS 
1 ,710.119 
1 ,III.!S 



ISfl.lT 
1 ,4i«.flO 

3,400.0J 

I ,01)3.1.1 

i3 . 033 . 4S 

7JB.37 



i 000.04 
S , *S7 . *0 
3.I0O.K0 
.49 
11,B40.0S 
7,013.44 
34fl.St» 




I 74.SM.83 



Cuit For 1934 



1.043. -JO 

1 ,4J.3.*T 

400.7*1 .00 

IOT.ltSS.3e 

007. OS' 



I Ste.Tol.ot 



SO.OKO.flO 

(5(7.31 

1.1:19.00 

4,00l.<« 



t 17,3<T.»a 



l.014.«S 
ISS.SS 



Pereent 
Ciim^ilrle 



IM 
100 

ion 

100 

100 



100 
100 

100 
100 

100 

100 

100 

100 
100 
100 



100 
100 



100 

100 



100 
lUO 
100 

100 
100 



10« 
1(H) 
100 

100 
100 
100 
100 

mci 



100 
100 
100 
100 



('Ml To Dale 
Der, SI, I OS I 



!!7,SS0.I1I 
9.0«4,04 
10,aS0.*H 

i««,««a.oH 

010. 7*7. *T 
ltl7.34T.SI 
00.0*3.00 

i.nut.on 
too,7*i,«o 

107,ti5».3* 
14.S3J.T1 
.1.31S.B0 



$).T4S,a9T,III 



31.1. ms. TO 
300.000. I* 
:t.^T.0B7.4« 

*.oao.B5 

ll<.**7.00 
.10,S07.1« 
101 .71(1,47 

S7T . 1H7 , 45 
III . SOB, 07 
SB.ODH.** 

047.31 
5.0**,5K 
S,9S«.30 
4 , BOO . 50 
H,70fl.J4 
3^,805,00 
70,4St,Ht 
S.R5S.S0 



t*.0S0,TSO,SO 



17.3-40.05 
1UI.441.HJ 
1K0,*70.78 
111 ,003. St 
1 . 1 U 
4*S,3(ia.»l 
!84,OOS,,tO 
1.3*0.00 



tl ,1,1A,S0,1.«0 



I A4.*5B.H7 
100.001 .10 

10,T»1 ,70 

I OS. 500. HO 
Ft4.7*O.I3 
*3,0fl«.OS 
SI ,0-1*. 01 
l»,4S1.0i 

OH , 1 K* . ^A 

40,0)e.D« 

S,3T*.I0 

01. 393. H* 

I II.ISH.A,^ 

*53.t5 



) K73.1)55.4( 



I Tits, IM. 13 



I04.*57.TS 
104.050.54 
04,57*,tlO 



( .ISO, 0*0. t< 



I*. 70*. 03 
7T ,0(14,47 



Counly 



I 1 40,709. OS 
1(9,<iDii!on 



4TB,«aa,Eii 

ItT, (00.07 



t 98t.471.4B 



90,000,110 
T3,343.45 
Tl ,050,55 



0,flB7,4ft 
*S,OOO.0O 



S, Oil. 00 



4<,T40.7* 
4-i,7»0,7* 



40,1*0,00 

40.1*1,00 



t <OS,TSO,D!l 



StB(e 



flO.TKl 
«.03* 
O.KflO 
lfl*,(1*H. 
010, TiT 
I0T,31T 

ao.o*.i 

I ,00* 
7* . S7S , 
10, 445. 
1*.5F>(. 

S.319. 



1T14.H47.09 
I *H , 00(1 . 43 
1U0,H.1H.04 
i.llKO.HS 
»S,**7.0H 
30,007.1* 
101,7*1,47 

4flO.OTT,45 

01, 500, (IT 

1,305.01 

047.11 
S.Oftf.SH 
i.iSS.M 
4, BOO. Sit 
H, TOO. it 
SH.OOS.ItB 
7«,15*.H4 
S, OSS, to 



(1,413,0*0.14 



3.001 
104,411 

100, t;e 

111,903 
10 

4*1,300, 

*Ii4 , OOS , 

1, 3*0, 1 



,H* 
70 
S* 
13 



tl,l*l,8 



31,50n,R£ 
03,080.00 
10.7tll,T0 

1 00 . SS7 . HO 
B«.7*0.43 

*3.og*.oi 

51 .HI*. 04 
19,451.0* 

*S,441.4fl 

0,300,17 

B9<,*1 

O1,*0H,8* 

T* , 0,13 . 33 

*S.1.95 



f S71.3Il.tH 



*-Prnjreta ai>|3ebr in twu vt mure euuntiea with aame buubfiary tliuvn in eaek 

t- Cri-iMli 



to 
in 



DO 

es 

us 
111 
111 

ISO 

tin 



gjH 

II34-B. 



■TO 

3lt 

8Ti . 

•934 

•I1S4-B 

aio 

NRS-IIH 

8ie-A 

aiD-C 

847... 

JIM. 

B«7 „. 



r. S. C 
I'll. A 



IMS 
Mi 
^3S 



•3 . . 

nr.... 

414.. 

fir.. 



78« 

J04T... 

ll« 

IISI 

iisa... 

1 1S3 ... 



COUNTV 
TOTAL* 



SI 

It- A 

•07!t-B 

lino . 

i» 

tea 



74^ . 

soe.B 



7*3 

7*4 

•77».U 

707 
777 
\HII-I31 



NHM-I.11 

Ii*0 

ttO] 

w. lom 

At M. Collrifc.. 



COl!NTV 
TOTALS— 



(ia.15) 
NRS-iao 

778 

77a-B. 

830 

lOIB 
*10IO-lt . 

ilJS-A 

I1«B-1'. . 
lllS-1) 



COUNTY 

TOTALS— 



JirkfOD....... - 



jBckjMH^ 
JaekiDii.. 

jACkvDB... 

jBckjan^. 



.J 



JackiBB ^ 

JlcklDB 

Jackduii — (^'HBtimituh) . 

J*fkjOIl'^(WflalHn(rlrtTl> 

Jarkiun.,.. ... , 

jA{rk'Dn„..„, h.,.,., 

Jarkion ....^ 

Jaek*oti.,..«.,M,.....>.+..... 

JackMtn^.^-..^.^.. 

JukKiB..,,,..^ 

Ja^kaaa,*:,.^ ■ 



JaekioB^.L^......,. 



JukaDB,._,„„ 



Rrtnd Milr**,.. 
HriilFIP K|'(>1 . 



101,93 
1,014 



TiPon .u. .,... 

L?OB.^,....„^„..., .... 

Ltdo ,. 

Leon..., . 

liCon. 

tiwll- -,^ 



LcoB.. 



l,«on.- 
Ijtiib... 



Irfoii ... 

\>ran . 

Lffua — (LiLrj-t)') ... 
Lrun — ( Jirffrrjioh ) .. 
Lcua 

LtuH 



Jjnn. 
Ijcon 

l„euft... 

Lflnn 






l,i(»frty 

Libtrly.,,.^ ,. . 

LitHrrty 

1,1 fcipf t y — ( J ,«'iin) 

Liberty.. 

LiliKrly — iCaliiatin). , 

Librrly— (CiJiiDUii). . 

Lilipfty.. 

Lihrrty , ,.. 

J,ilicrly. 



BridtH ]''«<1 



SOI yt 

1 1. SB 

170 Ft. 

3,3IS Fl. 



7.71 

11. OH 

440 Kl, 

lis Ft 

llf,0* 

6.79 

111 Ft. 

1*.08 

" 10,48 

4.18 

13,10 

400 Kt. 

14.80 

H,a4 

4, so 
«.3I 

i.an 

11,70 
M,00 

0,77 
fi.OO 
3,*0 
0,10 
11,00 
4,80 



110 Ft. 

&,7fl 

1*1 F! 

0,41 

IH.OI 

s,no 

11* n 

11 .01 

111 Fl, 
1«,30 

304 Kl. 
44* Fl. 

11,37 

II ,0H 

1*7 Fl 

fi.:i4 

5.00 
0,0S 
(1.74 

rt,H4 
0,70 
).40 
O.ltO 



I*, 4* 

O.tB 
H.ai 
(WH Fl, 
11. S3 
4.80 

10,00 
10,00 
10,00 



*-Pmjcrla appear in lno or iiicirv L'uuuticB, 



«7.S1 
HO* 



rrtlierptr Stcpl Bridie .... 

Concrete 

Sand Clay Surt«*f Trrhled 
Ovfltrctp Bridifp 
Timl*t Brnlltr 
Coacrple I7nilfrpit»fl 
,Saiid Clay Surlarf ItfaimI 
^and CJAy NuFlacf Tr^Atrd 
Cpppftte Steel Bnd^ 

Timlwr l>V<TpiL9P 

Sand (lay Hiirlart Tteftted 

^Ahd Clay ^urlaep frtated 

Tiralier Ovrr|>B*A 

Sftitd Clay Surlaer Treatpd 

Sand Clay SurUcr Ireated 

ttocL Ba«ft Surface J rrated 

Sand Clay Surlare Ireated 

Glided 

Timber, Steel, Cnncrrlp BTtdge 

Survey 

Sahrl Clay Surla^'t Treated 

^^aiid Clay Surfaee Treatrd 

Sand Clay Surfaee Treated 

Sand Clay Surlaee Treated 

Sur^Ty 

Siirvey.. 

Boct Bafle Surlaee Irealed _ 

Sand Clay Surlarc Treated 

SuFVe> 

Survey 

Surrey 

Surrey „ .. 

Sljr^e% 



ttOR,llS.!iO 



'ritnher DverpaA* , 

Cun^'rete „„..,. 

Rock Bftae Surlai-e Tjvatvd 

<'nncrele .,..,..,..„.,„.,., „„„„.. 

Cuncrelc. Sleel Biiil||a,„ „.__„.. 

Survey , , _ „ ... 

Cutterete...^.,..,..,.^ „,.,„.^ 

Survey 

T. fK'^rpaMaad Cflite. tlftderpufl 

Concrete 

Timber r>vrrpHJH ,,.,„. ,.. 

Cunci-ete .,.^„,^ „, 

Concrete Underijaaa.,, „^„„ 

Coneretfl Bridjet 

Tiinber OecrpaM _,,. 

Sand ('lay Surfarp Treatetl 

Sand Clft,v Surlace Trraleil 

f'nncrele Steel Timber HridM., . 
Sand Clay Sue. T. (t]nf['r'B Only) 

Survey. . , 

<*radeij .. . 

Co ncrete _.,„.,,.„ „„„„^_ \ 

traded ,., J 

Survey 

Sand Clay Surlace Treated ..... 

Concrete 

Sand Clay t*uf Ince Trralod 



Graded. 



Survey , ^ 

Rock Baae Surfaee Tiealed . 
Cub Crete SLtcl Tim bee Bridge... 

(iraded 

.'Purvey. ....,,. . 

Bridue Survey , „ .,„„+ 

Survey - M„„„„.,. 

Survey „....,.^,.. ,.,„ 

Surrey.. , .„, 



B,flP«.T3 

4, 704. OH 

9,181. ID 

a«.09 

s.ira.Ts 

t.70I.D( 
4. MO, 15 

i,gB3,«a 

1 ,103,41 

i,*ai,«i 



S, 830. 41 

1. 481. TO 

41,478,03 



30,03 
H . 534 , iS 
3 , 470 , *i 
4, 403. SB 

ftR7,34 
H*3,40 

l.B0S,8» 

4,oes.iH 

S0,8< 
149, 8> 
STI.J* 
477. SS 

as.ts 



tt.S«S,31 
a, 810. 71 

io,s»r.o« 
a, 841. It 

94,08 

1»,447.M 

,1' 

ii,4a«.3i 

14.800,70 

1,111.18 

i.-l<8.*1 
S,4«,TI> 
1,4S3,B3 

111,04 
,10 , HO 

4.1S,S7 

441 . OS 
1,177,10 

48a. 79 
1,114.88 



t 8a,134.FI4 



0,090. !lll 

1 ,413,8,1 

81.488,01 

1,(81,41 



11,314,8* 
13,034,84 



40 , SLl . 77 
388,89 



7*4.11 
44. OS 



3«4.7I 
S,4T 



I 71,814.88 



t «,48«.]S 

, , 0*, 078, II 
(/ 1,404,11 



t 110,107,14 



104.77 
103,883,41 



T7S,4S 
800,17 
180,81 
t, 014, 31 
11,77 
44,88 



.70 I HI«,J!7.04 



IN 
10« 

iin 

10« 
108 

too 

100 



100 
100 

lOU 

too 
too 

100 



100 
100 
100 
100 



108 

too 
too 
loo 

100 
108 
100 



too 

100 



100 
lOO 

too 



3ls,ins,7n 
*08,440,ll 
114, 800, IB 
48,988,04 
IK. 949. 40 

17,488,38 
183,437.71 
71.4*4,48 

39, 7*3, S* 
81,378.83 

lSS,Bat,07 

2(^,810,78 

40,488,81 
115.311,17 

13,031,11 
1,084,76 

94,888,43 
8,484.87 
1,840.74 

31.841.84 
1.141.19 
1,880,90 

74,347.81 
4,841.13 
480.80 
379.04 
477.93 
833.48 



$1,8,10, 040, HH 



Si4,W0.74 
410,484,00 
874.8*1,08 
101.741,48 
1,410,43 
919,141,88 
0,1* 

4 11, 70*, 98 



40.117.00 

181,430,10 
148, 441, 18 
44, 870, 14 
1,888.84 
I,0«O,tl 
40,000,70 

8*. 30*. 78 
4,738,8* 
B. 7 11. 78 

87,380,71 
3,478,70 



13, 191, 070, «> 



t 110,431,17 

181.77 

*0O.313.11 

44,070,41 

80.448,81 

4,007.73 

478,01 

1,941,31 

11,77 

44,88 



t 188. 894, HO 



I 10i,4&7,7tt ,1 
111,871,13 




















52.709.80 



































I *7*.838.7H 



t 80.844.48 



14,810.48 
77,030.33 



I 344. 3*7. *3 



84,843.78 
41,838.*] 
88,883,88 



348,(71,11 
148, 808. 48 



81 .031.89 



11,099,408.01 



«, 900.00 
800.00 



178.Htg.«8 
9*,17t,*8 

114,000,40 
«9,Il89,at 

114,843.40 

87.490.18 
135.488.11 
71,t4*,40 

89,741.8* 
81,178,09 

1*7, 383, *3 

180,910,78 

40,488.84 

119,919,47 

13.034.54 

1.08*. 78 

*,t8i.4J 

B , 48* . 07 

5,040.74 

81,843.84 

1,343.11 

1,800.18 

71,347.01 
*, 043.13 
480.00 
379.01 
477.19 
855 . *R 



11,819.791.71 



448.300,88 
104.081,90 
487.T17.J8 
101.7*1.48 
1.e30,43 
113.794.18 
9.14 

83.447.14 

104,819.14 

40.117.00 

184.390.51 

1*3.1*1.18 

*S , S70 , *l 

9. 098,01 

1,0BO,89 

8,380,49 

19,174,43 
4,788,04 
8,7II,7H 

37.388.19 
9,479.78 



11.701,444.41 



8B,*34,47 

104,77 

148.HB4,48 

*8,370.43 

9>,4t8.94 

*,807,71 

#70.01 

1.8*5.31 

11,77 

44. 48 



49,800.00) 443.1*3.30 



^K5s: 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT SHOWING ROAD CONSTRUCTION COST BY DIVISIONS. COUNTIES, ANO PROJECTS, COMPLETED AND UNDER CONSTRDCTION AS OF DECEMBER SI, IJM 

Third IKiliiiui — Coniinutd. 



Hswl 

No. 



41 
4] 
>i 
>t 

a* 
it 
«I 

111 
III 
ui 



Si 

117 



10 
III 

m 
la 

le 

ID 

>i 

iifi 

ITl 



Project 

No. 



0«l ,, 

Oil-IJ ...„, 

6SI-C 

mi-li. 

DIM- A 

BOS-B. 

BM-B-S. 

BM-C 

aoa 

Bit 

Hit 

»*3 ., 

844 - 

811 

SID 

819-B 

»a4 

flsa 

•NBH-07-A.... 

•Nfta-w-c 

•NRH-B7-E 

•E-ST-B. 

■S-A-t-B-I-C-l 



COUNTY 
TOTALS— 



H-A, 

H-O...... 

SB-A. 

IBS 

5Sd-B. 

IM 

BJB 

1-A-B-C._, 
NR-1-D._ 
NRS-119 
(l»'ll 
NRS-l*7... 

ft37-A 

S38... 

MT „... 

»M 

»33 



COUNTY 
TOTALS— 



NRS-117.. 
S14-A.. 



»*4-C_ 

SlI 

•«4t.B - 

Tin , „ 

Tit. 

T!» _.... 

•PWA-7B* 

MS _. 

Ba«.._ 

tlI9 



CndNTV 

1UTAI^S__ 

1* ri< i<'.c1, It HlhM'^-nT 



COUDlf 



Qfcaloofla .... 

OkalwMB \ 

Oka lmMa....,^„, „ 

Ok* I&[i4*.,..^_^,^,_ , 

OkaJoftitft .. . --.,,, , 

OkalnMS j......H^ 

(IknlfKiis . ^ 

OknlwHa...—- „.„ „ ... 

Oka \t>o§» „.,.,. 

Okolooia. , ,.„ , 

Oka^iMfti., ..^, , 

OkiilwM J 

OkaloojiA „ ._^.™ „., 1 

OktLcMtiB^.^...^. 

Ok*l«wi_. _ 

01s itoMa ,.^-^ 

01(»boia „ .■^„^^..^.. 

UlLftlnima,...,. r " 

OkaluofK „„ 

kiidaaa, — i VsMfm. ID hia ) 

OkaJiHMft— < Wftlluh ) 

Q)(«]iHua — (KacatubiA) 

QkiJoiHift' — (Eacaubia) 

OkfelDd^a— (WaJtaa) \ 

Hfpail MiicH. _._ 

BrMJgG Vt^i .„.. 

i^nta Hois 

SanlA ttitta 

^tltB Ro« \ 

SahlA HuSa-n -,r. 

Santa Rota _ 

San La Roul...^... ^ .^ 

Santa Roia. 

SauU EoM-, 

^unLa Rota *..,., „, 

Santa Roia. 

SadIa Roia,. 

Suitf Rot»...„,.,r„,-.„-,- 

SaAln Rfti*^^^._^._ ,-_- 

SuU Roia. ._..... 

SanU Rou 

HantJi Rota ,„ 

Sania Roia .„,. 

HnMd MiltM. ~ 

Bridge feet 

W»kq.la._, „ 

Wikulta. 

Wikulla...^ ^_ 

W^ulU, { 

WakfllU— (Frwiklin) 

Wakulla..^ ..^^^.,. 

Wakulla. ^ ^. 

Wakulla ^ 

WftkuIU— {FrankiJn) 

W*kutU., „„ 

Wakdifc 

Wakulla.-^ _ _ 



tlfl Ft 
,*Ti Ft- 

nSftT Ft. 

35 Kt. 

7.7fl 

. 175 Kl, 

,a5H Ft- 

IM^ 

n.»s 
in Ft 

ft. 37 
d.UD 

t Jd 

4.*1 
3,GR7 Ft 
5.&n 



U.OU 

n.(t5 

7.04 

1 ,0B7 Vi 

fiDJ Ft, 

' t«.or 



Raad Mil«.... 



Lenffib 



11,734 



£.04 
444 Ft. 

*,S\S Ft. 

S.SO 

847 Ft. 

0,47 

D.44> 

4t,ft7 

L, 400 Ft. 

4.7J 

*,M 
£.10 
tO.Ql 
10. iO 
B.dD 
t4.U0 
lA.OO 



.700 



a,ss 

7,«6 
S.W 

*«fl Ft, 

1«.04 

iMO Ft. 
7,10 

T4.a& 



Type 



Sand CIa; l^urf^cf Trtratcd ..-- 

Tim^K-r Ovrrpaa* - 1 

n^aml i:\ity Surfn^e Trejlt«(i„-,-.-^ f 

(funcrL'tr Sled EtriJse -- 

Tim^>fr, ^tEcl, Concretr Bfidgt 

CuZkCrclic UriJ^. ,,- 

Saocl BitutXkiiivua Road Mix — .-,.. 

TimbfT nrjijiec „ -.- 

'I'JQibpr Rrid^e.... „ -r,.-.— 

Sand Itituiuinoua Road Mic...^.... 
iSand HitumiDouj Ko^d Mil.,.....,, 
Sand Clay Sur, T. {Eag't's Only) 

Timtier OvcrpftAB .1 

Sand Ciay SuF. T- (Fn^^r's Only}/ 

Sand Clay Surt«re Treated 1 

tifaded.-^^ „., „ J 

G radcil _ 

.Sand Clay n^urfaft Twmt«d...... 

Sand Clay Surfmrf Treated.. „„- 

Timber, bte*] and Com- Rrid^— — 

S ur vcy , ..„.,.., 

■ vty. . . 



SnniJ HltutniQoui Road Mint.... 
SasiI Uitutiiinoui Uoail Mil.... 
Timtier Slfei Ci>nfrf|e Drid^... 

Copcretp StPfl HridRP 

Sand (.'lajr Sbirtacc Trralcd 

Sand Bilufnihvua R'lid Miii 



Brkk, C&nor^te and S, Aipha.1l-. 
Tiiobyr. S(et|. ConcTBta llrid^.. 

Tinkbrr Bridge 1 

Sand Clay Surfa» Tr»ted J 

Sand Claj' SuF^ace Tr<*ated 

Coni^ptc Timl^'ir Urid^c _.. 

fund Clay laitrtmcE TrcatEd... 

Codrt-Pte- 

^and DiluniiDnua Road Mix-.—-. .- 
Timbrr. Stepf. Cancrete Hridgr._ 
Sasd ('lay Surface Treated 



^and Clay Surface Treated . 
'urvey. ,.,....„. .r-,,-.^ 



Survey; , 

Sand BUumiDbBi EUfd Hii,. 



Survey. ... 

Survey... 



=:} 



G TAded ._- 

Rock Djue SutUcfi Treated 

Rock Bbic i^urf»H?e Trcftled- 
Ruck BftH Hurls^'e Treated. 
<lhrU BiM Surface Tieatad. 

Timber, Steel, Brido 

Survej. . .. 

S urTey.. . ...-. .-„«,♦ 

Surrey ^ ,„ "" 

Timber, &teel and Cgae. Bridfe.. 

Survey^..,. , ,- 

SiirT«y„ „,^.^-..... .-. 

Surrey. -„ — .^^^^..^ ,™.^..«. 



Coil For 
IM9 



t 1,117.70 

7.050,08 
4.*07.88 
4.11»,U 
SSO.IO 
O.Sie.OH 
l.Bli.lI 

e.ooo.o? 

J,lM.t7 

1, IBS. OS 

87.00 

11 1. Si 

1,114,43 

1.144,47 

3. 038.04 

087 . AO 

1.041.44 

37.07 

803,73 

7,1M.*4 

B,4^.0J 

07.18O.UH 

81, 370. U 

1,714.1!! 



(210,149.04 



I 0,771.00 

JO, 714. SI 

S,IT4.(IT 

SB3.«B 

1,073.11 

sai.80 

ISO, 178. «4 

371, 1» 

4,070.(11 

iftn . P7 

S17.31 

6.J07.iO 

1,357.08 

13.15 

80fl,10 



1101.088.03 



OBI. 81 
0,801.33 
3,170.81 

11,101.17 

473.10 

003 . 17 

13.01 

40.3* 

14i . 41 

4i.0« 

1. 001. 38 



ClHl Fl» )>St 



t 


100 
100 


iii-io 


100 
100 
100 
100 

100 


111,381.01 
07,370.10 


100 
1O0 
lOO 




100 
100 


■-■■iTVlJ 


loa 

100 

loo 

1O0 




100 


131.31 





11,087.11 
51 . 48 1 . 30 
0t,470.<l 
1. 080. 31 



t 40!. 000. 30 



3<0 . S3 
40.773.77 
71,010.11 



t ICO.OTt.tO 



l.lBI.ll 



1,411.10 



HS.lt 

II .TO 



Percetil 

Cobplctc 



100 
1O0 
100 
100 



100 
100 

100 
lOO 
lOU 
100 
lOO 
lOD 
41 
100 



100 
100 
100 

100 
100 



Cost To Dale 
Dec. 31, 1B34 



I 7<,149.O0 

174.301.31 

llt.Tll.M 
UB.343.gt 

IB, OBI. 09 
171,107.81 

78.107.00 
113 , 38 1 . B8 
107,411.70 
180.743.10 
3.134.40 

t , Dis . eo 

41,447.81 

00.101.74 
100,400,07 

14.714.00 

11»,000.<3 

1 ,310.17 

1,JB0.73 

11 .013.40 
111. 108.81 
180. 088. 0< 

07,«O.10 

80.031 ,10 



11,301,178.13 



I 318,100.04 



113,7M.10 
184,8St.33 

713,787,04 
114,300.81 
«l ,384.11 
74,03B,10 
33,180,43 
tO»,43<.4B 
41 ,111.00 
77,130.13 

3 . 917 , 84 

817.10 

140.01 

117,007.00 

3,004,11 
477. 0» 
000.11) 



11.183,073.17 



41.701,17 
141,010,10 
114,378.38 

tOl.000.70 

It. 010. M 

4,303.39 

001,93 

1 . 770 . II 

1.009.00 

1,311. IB 

1, til. 40 

11. TB 



E 14,930.17 t 15.007.11 



1«,B38.10 



li 188 10 

77 Oil 19 

1 1 9 081 03 

54 070 B7 

17,707.10 



t 408,011.01 



3B. 113.13 
100, 377. «5 



I 04.940.17 



t 017. 088, II 



I R34.04P.in '0 



County 



81.170.01 
B1.1K.3I 



S4.0Bi..14 
10.710.07 
01.111.13 
lO.tTD (ST 



t1.<03.941.4T 















14.BD4.te 
S3. 401, to 


* '""■■ 












BS.BBO.BO 












I 100,143.17 



B, TOO. 00 



t IB, 313, SO 

<T4,301.31 
111.731,18 
14B. .143.04 

IB, 083. 03 
lIB.SOO.li 

70,iB7.O0 
111.381.88 
110,133.05 
184. 300. 8T 
3,131.40 

t,011.0« 

B. 381. 11 

1) , 5S0 . 7T 

in.OOl.OT 

3 , 774 . 39 

1 1 , 000 . 83 

1.350.17 

1.18B.TB 

0.118.38 

3T.343.18 

(tr.lSO.lB 

U.1S9.I3 

18.1t3.«t 



83,488 

831,101 
114,300 
11.184 
74,030 
.33,100 
371. 7B1 
10.118 
IS, 733 



3,017.04 

817.91 

148.01 

131,007.80 

3,901.11 
4TT,0» 
8B0.1B 



.40 
8B 

.13 
.81 
,11 
10 
41 
38 
01 



11.317,917.70 



31,007,31 
141.018,18 
114. 978, 3B 



401 

7 



SBa,T« 
190. IB 
903 . 1> 
001.08 

.778.18 
001.08 
941.10 

.411.411 
11. 7» 



C R17,?11.^4 



1 


ae 




0,10 
lil Kl. 

«1.H7 

14.00 
i.m t'l. 

17. St 
t.«4 
7.M9 

13,71 
7,*9 
S.!t 
(.97 
9. HI 
9.»if 

ID. to 
3.«« 
0.98 
O.SS 

7.tl 

7, SB 
S,4D 

i.io 

0.99 
11.10 
4. SO 


Siir«y., _ „... 

Ti mbrr O vtrpAH , 1 

S»n.l CU.v .lurtMf Trfitiid .„( 

S«nd Hituminntu Rntd Mil 

TimlKT, SIfil, (;(in.r.-te Drid|B„.. 

Sfehd HfUiMiihnLU Itnad tAii 

Sknil t:l*y SurftE^c TrfDli?({ 


t 13. tM 

4 , 1 (4 , 9S 

4H,7Dt,B0 

108.131.01 

11. SID. HI 

1.(114.119 

! . to* . 3 i 

4,flH3,H* 

a.lOD.^i 

S,3(HI.73 

il.3e 

J.8SS.78 

3.«l3.7t 

4se.30 

7,89 

1,971,39 

«,M3.81 

t,90S,«e 

1,138.40 

oo.to 

37. «S 
S.17 




100 
100 
100 
10O 
100 
100 
199 
199 
190 

1O0 

lOD 

lOO 
100 
100 

30 

30 


• B71.7) 

ItB.fiOB.OO 
3OX.SB3.04 
130,373,04 
3I7,H34,S1 
«S,7HI.17 
8B,4B».B0 
IBB. OH. 41 
fl7.DD0. 18 
81.719.00 
798.04 
101,771.03 
1 11. 791. SS 
1,S91.S9 
S9.9tl.4< 
101,181.18 
11.407.74 

71,197.11 

79.079.47 

1,107.10 

l,34l.4S 

139. ST 

1SS.41 

030. 7t 

le.IOB.II 
49,17,1.41 


* "-■ 


» , 


( B70,71 


1 


Ifi7 

•787 

•J8T-B 


W.Ito. , „.„ \ 

Willon— ( WMhiBittiHi) .. , 
Willoo — ( WwliiBBtPii) .... 
Walton.. . ... .. .. .^. 




Id 


1 107,597.00 

19.09e.li 

H9.S3 




10 




10,000,00 
lit, 174, 07 
47,37i,il 
89,181,57 
130,341,35 
13,730,41 
03,037,11 

57,3liVig 

107,170.98 

4<),M0.7S' 
40,800.71 


180.373,11 
183,180.75 

19 107 91 


m 


TBS 

733 

7S4 




ss 


(V.lton. 

IVaUdd ..„. ... 


to 


S*nd C]*y .'^(itfiff Trf*tril..,.^.._.. 








411 


75S 


Wnltnp. 

W«lloii_ _.„„ .. 


»ii.M 




38p*70.0& 


to 


7J1 

7S4 

7S» 






to 


,S«nil n.y Suit>n Trmlfd 


, .......... — , 


VI em Si 


40 


- 


7ew.e4 


to 


1154 

HSS 

Hse 

*NMH-Di.r. , 

NRII-07-1) 

•NRH.»7-B 

(ID39I 

NnH.D7.H.._.. 
(1031) 

NRH e7-J_ 

DSH 

0S9 

H>«H 


W.ltoii _ .... 


Cr.Jfil 

Sand Cluy Surfare Tr<->led 

Survey 

Sand Rilurainoiu BoaiJ Mi; 

Sand Riluniinciui lliind Mil 
Sand Bit iiiiiti>i>iu Boad Mix 

Sand Biluminoui Riiad Mil 


go 


Wiliim, „ 


3.1t.Tl! 
BD,03t.S0 
»7,S.11,71 
10. IIS, 71 

3,t3a.aB 

813,11 




is 
ii» 


Wnlluii 


43,m.M 

HI, Mt.lt 

11,111.11 


i.SOi. &B 


111 
111 


W.IInri 

W.lln.— (B.y) 

Willon. 


IIS 


4«,S»0.71 
41,800.73 


tA,40lB,'lS 


IIS 


W.Uim _ „ 


Hi 


VV.llan „.,.„.„ 

W.Ullll. 


Survey . 

Snr v*y. , .. 




e ]fl7 it 


191 









ISl 


Will on. „ 








Its 


llH-t 


Walton. 




ISS.tl 
030, 7t 






tos 


11(1-1). _ 

•3 A-«.B-l-r-l 
K.3-t) ._ 


W.ltoB. 

W.llon— (OktlooM) ( 

Wnlloii.. 






lOO 
100 




^......^..,..^,...,..,... 






Rand Clay Siirfan Trnt<id..^„l 
.Hand BilitmiBDUt Bnhd Mix. ._..... | 
Hand Bilumijiuut Road MtR..... 


407 . 91 
3t,107.«7 


13,013,73 
t0,tO3.0<l 




IIH 


t,^i 

3.18 












COUNTY 
TOTAIJi— 


lluil Milpi 

Hriilgr FrrI 


M4.10 

s,Beo 




»3tl,917.«8 


t 310,107.1) 




11,103.013.29 


t 171,911.05 


t 018.4.11.95 


t1.l7<I,4«tJ0 






1 

1 
1 


•to „ , 

fO 
•« 
*JT 

•asi 
•Oil B 

•OU 

•787 
•781 n 
1141 U 

737 

739. K 
731J-(' 
'vii 

•nai-1) 

no* 

1190 


WiiAliinjitnn^dfulntri) .... 

VV'iiliiniitiin 

Wuliiniiton— (lIollUFil 
Wh»liih|{h.»h — {JarknoEit . 
WftBliiii^tim — (HntltumJ .... 
Wi>l.inKl.>n -(l<"lln<:i) 
W..liin(iliin- [liiilnicsl 
Wn.liJnitli.n— iVVsllonJ ..,. 
Wmhiniihin— (WalUui) . . 
WtsliinKloti. ^ 

Wftahi □ frloa ^-.. . \ 


i,t<ini-'t 

0.1 1 

o,st 

4,BS 
4.)1 

wa fi. 

3.94 

1,H4 

1,S47 ll. 

««.90 

4*0 Ft. 

».« 

0.00 

»,1t 

8.00 

17BK1. 

19.03 

1H.77 

10, CM 


CnniTrie Stttl Btiillf,.. _.... 

CoBcrrtp ,.,.,.. „ .. 


% «,44S.7» 

«D.S9 

199 . tB 

1.8 19.94 

l.t4H.K7 

aaH . 00 
1 ,«oe.i9 

9,B91,7S 

JOB, 331 .8S 

Hot , 08 

18, 191. 09 
11 .984.37 
B,0t7.73 
>,!tl.4S 

1,011.11 
171, t8 
093.93 






i 1,717.91 

il,B«0,"M" 

10,001, l» 
1.49 

33 , OHO . 01 
47,715,39 
41,990.44 
1,533. ID 
13, 934. SI 
ll,DS».10 

mJii 


199 
100 
100 
100 
109 
I9Q 
100 

too 

190 
lOO 

m 

IH 
IQO 
41 
40 


1 199.901.17 

1,101.47 

10,781 .70 

110.179.98 

88.195.33 

13.001. 00 

40.413.30 

73..ii51.08 

130,373.13 

aOQ . 1 4 

113.318.1,4 
SI.S08.33 
S1,7S1.IB 

is.aig.9H 

1.1.031.15 

14,788.13 

1,388.37 

987 . 1 7 


t 77,014.18 
87,710,17 


1 11,009.09 




I 


t'^onrrrlf „_...... 

Bnnd (lay Surlart Trpilcd 

Tinil.cr Hridgc . ... 

Sand <'lny Surfiri! Trratrd 

Sand Elilumiiiuiii Buad Mir 

Timitcr, Sttel. Concrclt BrtdKc... 
Survey 

Gudfd ) 


i^i,mt.^9 


I 






1 
I 




46 411} :tO 


1 




■-■" •-. 


is. mi, an 


1» 

St 






«60,L4 


s> 











311 


WMliinjitnn. 

WefliinKl4^n — (Jncltfton).... 
WaAliinflTlnn — {inpkiDnJ .... 

WBilim^tuii.. .„ 

Wiiahiairl<jti.^_.^ 

Wulilnrlon 






n 

at 


(ir.dwC _,., 

Timticr, StRl, CoBIRlc. Biiite...- 




.„,.,.,-., ,..„.,. 




si 






00 


USA 


Surv«y ,..„ 


»ft7,n 




fOl'NTY 
TOTALS— 


Rcuia Mil™ _ 

BiidOF fWl 


111.90 
a,S79 




1113.118.00 


t 197,104.10 




(i,igg,g3i,tg 


t IU,77I,01 


t 11,000.00 


1 fl7fl,«Afl«4] 












WnwSurveyA-- 






1 


I I«,e09.i9 




1 i«,ggi.«3 


t 




■ i«ra«!».«5 














GRANn 

TOTALS— 


Rcuil M'An..... 

Bridge Kp*t 


1,«H.TI 

si.rrt 


t 


1,148,199.04 


t3,«l9.DSB.1l 




Its, oil, 707. 18 


13,710.104.91 


]1 , 187 , 550 , 10 











•-Projcci A|)i>?ara iq Twfl or More Couat£i«. 
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STATE RO.\D DEF.VRTMENT OF FLORID.^ 
Auditor's Officp 

STATEMENT SHOWING ROAD CONSTmirTION COST 11V IHVISIONS, COtJSTIKS, AM) PRflJKCTii. COMPI.FTFI) .V\D tJMDKIl CONSTRUCTION AS OF DECEMBBR SI, last 

[Cjotl Fur Iran 1933 unci IV:U Shown lender Tb«lr Honpmltr llrodinEaJ 
Fvnrlh Divlaion ^a^th. 



HaiH 


Prnj.cl 


rf>tmlj' 


lJ>niTlli 


Tj-M 


Cr.it For 
in33 


rr..[ Fr.r mat 


ri'rrenl 
Ciimiilrli- 


Cunt Ta Date 
lire. 31, 1034 




Fund. 




Jio. 


Fi-drrat 


Cniinty 


.Slate 


4 


39 „... 

40..\. 

I'l-n,,..^ 

4ri.i),... . 


Brevsri). .....J 

Brcvaril 'l 

BrFv^iJ ..^. ..1 


01O Fl. 

o.«u 
IB! Ft, 
IB. Si 
itn Ft. 

n.io 

H.70 

i:i.fl[i 

175 Ft. 
II. IM 

4.IIH 
i.S'i 

inu ¥t. 
H.»l 

l.OD 

314 Fl. 

13.411 

3.SU 

inriFl. 

7JM I'l. 

l).71l 

K.Ull 

1 ft. nil 

H.Jll 

IM.IIH 


ConCTrtp, ,=ilpr1 llridlJP -.1 


in. 033, 11 

5,HOft.73 
lD,d04.^ 

«.S3S,7J 
li.0ij,sl 
3,ttlK,7n 

iHB.sn 

13,004,111 

1 . 1 47 , df) 
U.3[i:[.HA 
*.I3S.37 

a,eKs,u4 

1 ft. 7 13. 03 
43.4*1,31 
7,745, in 

3,nin,nH 
i.ors.as 


1 


100 

ino 

luo 
luu 

IBO 
lOO 

luo 

100 
100 
100 

100 
100 
100 
100 

100 
1(10 


t 209,407.41) 

083,Uii.7n 

Oi ,411k, 30 
109,1110.11) 
33! ,790.03 

loe,ll03,4S 
331,403.04 
137,403,77 
0,70l).3« 
440,094.08 

aO,740,BS 

140,414.33 

70.1178.1)1 

0.344.40 

373.030,08 
04,097,34 
10,451.37 
13,031.47 
30.374.47 


( 113.418,87 

^43, ¥73, 40 

40,407,14 
78. 801. 17 
137.009,14 

33 , 400 , 30 
170,303,21 


t. -. 

Ba,O4}.02 

3»,"3!J4".6r 
74,340.87 


1 Ul.BOT.U 


4 


CiiniTfle Briilut--^.... ._.l 


374,011.31 


4 


Canrrrte BriilfH — t 

Rork Boae fiurlace Trratrd ,' 


03,401.38 


t 


Brevard 

Brevard.. ,.,. ,.,,. 

Brpi'nrd -..,,.„,.- ,.....' 

Hn-v^rd ,.,., 

Hrcvard 

flri-mrd , „. 

ntfVlrd, ........... 

Brpvflri] ,..,.,.,.„.,.. 1 

Brrvaril . , 

Brrvanl 

Brevflrd— (IVmifeJ.. 


03,007.01 


t 

4 


4(l-K.. 

11 

Ml H. 104, 

534 

urn _... 

fl!IK-]t-» 

mm . 
77U . 
"■lUiJ-ll 


Hork Bai!^ i^urlaH Trratrd 

Cnnrrttf! Bri.llcc 1 

ftrirk lloin! Surliire Trcali-J 1 

CurhCrrlc 

Urirk Ban<- .SurluL-c Trccli'd 


110,0)0.74 
011,033.13 


4 
4 


43 , 400 .118 
11,400,08 


1)8,190.34 
111 ,V37.«U 


4 




0,733.33 


4 


t^u niTrlp ......._,. 

Iliiik Ban! Surltn TreatoJ .1 

T H.-r Brldx. 1 






488,002.88 


4 


IB, 77H.it 


08,720.08 


4 




433,433.30 


it 


Bj>rl( Hnsr SurFafr Treated 

TimlNrr— Stpol Coucfcte Bridffv.... 

T HTlliidilr 1 

Bwk Baje Sur(o« TrwtcA^ ..J 

(trUHlcil 




73,870,01 


n 


■ 


128,000.00 




*4 


S34 

U57.,. 


4. a 77, HO 
3,300.10 

SS.iOftJoi 






1 

BrevnriJ.- 

Bru^-ani..... „. ,., . . 

Brevarii... 

Brei'ird... 


433,050.09 


44 




3I.SU7.34 


140 


1157 




10.451.37 








::::::::■::;■::::;:,: 






»• 


I US 


40 


30.371.47 










COUNTY 
TO'I'ALS— 


Hcmd Milu 


ISH.dK 




tinn.<79,33 

t 1!,N4H.3U 

ft , nSH . AB 
U.U5U.73 

u.jKi.in 

4, iS9. 110 

4,aii4.fli 

4.7Un,jll 

' .hs 

1 ,»Ta.JS 
1 ,aHS.a.1 

7.IIH3,t3 


t !tT.4ll.lS 




13,380,701.94 


t 014,104,80 


t 381,770.94 






UMgr Fret. , ... 


tl,7S4,M«,7i 


3 


fl.5!l..., .,..„_ 

oou 

tlll4 . .. 


Clay. 

Cloy,.^ „ { 

Cliy 

t:l4iy......... , 

Cloy ,.,,. 

CIny— (Puln«ni)_ . , 

(■b.y— (st.iVhMl"...;... 

Clay. ._ 

ri«y„ 

[■tay.„ 

Cl.y. 

Cl.j — (Brml.-Pulnaml 


li.73 

iii.ni 

1 , .511 1 Fl . 

1,U7(I Fl. 

S.73 

e.«n 

3.31 
I.DIIU Fl. 

III. 1X1 
15.311 
Id. ID 
If .UH 
l.fl.l 


Itnrk llahr Surlarr Trtnleil . 


t -...- 


100 

100 
100 
100 
100 
100 

ion 

100 

iJ3 
100 
100 


% 404, 170, SS 

313.940.81 

i39.7711.3B 

^40, 130,34 

153, 470. on 

107, 933. «» 

3,ll7U.ia 

104,341,01} 

33,43 

4,017,38 

45,333,93 

30,901,47 

40,4«l,ll« 


t 

8,000,80' 


1 3S,flB0.0O 
44,»0.00 


t 400,«l(,aS 


3 
S 


Timli-r BriilFC 1 

Kut'k Bir.1- Siirfai:!' 'I'rnled ]' 

(liiirM-te— .Sta-1 BdJ(r. 

Cuncri'U' — ?lli;i-l Bridfie.... 

lliick BaM Hiirrore TrMtrd 

llDi-k Bn.i. Kurlan- Trp.li-il 


474.090.91 


3 


ons 

"07-11. 

•JllO-A 

MIS- 1 48 




240 130.04 


M 




1.13,473.08 


tH 




107,835.03 


4ei 


4,1»B.O* 
104,341.00 


073.18 


4H 


•tttf^-U 


f^h-rl — Ti mbcrBrhlft .. 

Crartinit 

Gr.d«U_ 

^nd BilamiuMUji Etnad Mi;i 




101,341 .08 


4ft 


fii4 

If)37 _ 

IU3tt .... 

loao. 

*«4T 


33,43 


OH 


41,1^04.07 

,17,303.43 
10.43 






4 047 38 


nH 


, ^ 


13.333.93 


OH 


— *- 


80,931,17 










COUNTY 
TOTALS— 


Hiui) Miln 

Bridire F*el.... 


(iH.ns 

S.IHS 




111)4, 43H. 30 


X IHT,3B7.11 





11,843,037,73 


1 3,008,00 


t 180,000.00 


tl .710,837.73 


1 


»11 , 

J3 

E.9H 


Du vhJ — t NaMiMlJ.H .„.. . 

Wiivil_ 

Duvil __ ,.,.. 

Duviil 

Ouvnl 

Duml— (.S'MmuJ _{ 

DuvoL .............. ...,....., 

Duval 


8.33 
«BFt 
K.H3 

i.ni 

.i..ii 

1 . 440 Fl . 

43,1 Fl 

l.Hll 

I.IIH 

i'.ii '" 

4.HU 

ISDFt. 

11.41 

l.«5 

<.in 

184 Fl. 
I.Si 


C!onfrrtc . 

SIri-l. <'»iHTelt' HriilRt..... ..-,..^1 

Ctini-rpti' / 


t i.ges.ia 
]»,a3>.iT 

119,980,37 
4,14i.7n 
ii.431,jD 

5O,S5a,0U 
13U,*.34.H1 

iin.jH 

3.B47.I13 

n.37 

1,1)01.34 

l{tk,3D4,l!^ 

D, 31)0.33 

3. 3 II. Oil 

034 , 30 

134.4B 


I, 


100 

ion 
inn 
ino 
ion 

ino 
too 


1 70,70«,74 

081 .183.30 
113, 073.03 
149,131.01 
07,333.13 

254,473,17 

131.317,03 

4«,t8 

14t.I»7.«J 

337.34 

13,433.11 

273,390.15 

01.713,25 

431.854,04 

21,045.57 

e.l3«,08 


t 30,274.09 

228,370.00 
103,«l».O4 

144, 030. )1 
118, 172, tS 


» 


% 31,433,03 


] 


1 10. Oft" 


431.327.33 


1 


;--■-"■;■■;;;-;;■;— 


10.002,14 


1 


1174 

HOd 

•K.37 
E-HMl.* 

F.-100-R 

B34... „. 


(. . 


149.121,91 




ConnTt-tl- Sl-,flllvr?lWl*Il 

C" iH'ri-li, — >; L t'l-l llr idRea. - 1 

t'..n.-r.-ti. ,., -./ 


M.47 
I,«B0.14 










3 




1!, 743, 72 


9 


Ilriil^p SLiri-r.v.^........„.... .« 

MacAitphnll ..-.........-...-...._ 




449,43 




Duval _., 

Duval- _ 

DuvoH.Namui). 

Duv.L- _. 


100 

liio 

100 
100 
100 
100 
3 




141,147,43 


» 


17,130.37 

K, 437. 09 
34 .3!4.04 
lB4,lla.ll 

" '3"^S7i,J9' 




337.32 


4 
4 


•SKH-Si-B..... 
NHH-78-A-S.. 
NKM.7B-A-1 
N11M-7II.A-S 
711- U 


Ciiarrt'te Briiliie — 


13,337.78 
101 ,383,32 

38, 004, 18 

108,820,01 

8,«*5,23 




4 , 040 , 33 
31,737,83 


4 

4 
4 


HuvaL ..„ 

l>uvaL„ ,. .. 

Duval .. .. .... 


Tanrrcle ...„,.. 

Onnrri-tr „ 

fijncFCte Uridliea. .................. ..- 

Urkilinff ... 


2,031,00 
82.043.03 
11,040.34 


4 


NIIH-149-A .. 


Duvol. '. 


0,130.80 



*-FrO'jecLj ■|iip«» in tiro or more couaLin. 



t 


H.^Pt 

«9fl 

•7ga,., 

xim 


J>ui-i.l .. , , . 

Dui-ut „- „- — 

Du V Hi _.- 

Ilunl— (Nluumo)- „.... 

Duml 

Duvnl 


0,JT 

4. An 
a.. 17 

1.UU 


('HUtlTPtr 

Mar. Ajipliall 

Shoel Aipltall (EiiB'n'(Ofily) 

Grjiilie'I-- .^ , 

Brick Surf^M TrwleA-*-™^-^--.. 
GfAclfd --.. 


Aoa . ST 
« . II7H . SB 

i,!tni.«4 

1.741.^^ 

ta.MB.at 

l.iOJ.l7 
1,S19,>1 

M,lil.«7 




100 
100 
100 
100 

100 


lB,313,ai 
00, 135.4V 
3,11B,01 
10,374.05 

SB3,4a3.40 

018.40 

50.951.54 

1.580. SI 

IT. OBI. 41 

140. 101. 00 


- — 




10 ,3l!9 ,Bl 


4 


♦n.js ■ 

5,^71.55 

!8.7t8.10 

I0«.0« 




4 




-".".T r 


" ^ 1 ^ 


13 

17 






*0,374.I» 
993,iS3,40 










Hridftr Sun'py - 

Itock HiLK Sur/ncF! Trcatrcl 

Survty. 

ftock SjiAt £^utlAct TrfalciL 

Gradi nit >■.• .'.'.^ .^ -^. - 


018.40 

10. SSI. 14 

1,580.81 

17,001.41 

140,104.00 




•8TB.A 




AhDO 


100 

ioo " 

88 


















DuvrL 

DuvftU^ .„„ 


77.«t.4i 






*m 


lOiS 


__ 




COUNTY 
TOTALS— 


Rfli4l Milm. 

DriU^ ¥t!H 


lOfi.tiD 




MI<,4B4.IM 


1 3S5,3«1.T3 




13.015.310. 57 


11,101.101.90 


I. 


11,044,111.17 


4 


4».A- 

•an.A 

•3U7..-...^ _-„ 

•K.-7*-A_ 

71 C. 

(lOSi) 
NRH-TS-B-l 

(VBSI) 

NHM-1*-I!-J 

(IKM) 

NRH-T4-C 

•Til) 

NRM-7)i-C 

1 1TB,. 


FM^r. { 

Floikr— (V<4ijttiaS 


?H« Ft. 

4,8« 
7.5fi 
JJ.I7 
11.07 
D,ll 
4L4FI. 

fl-.^l 
S«OFt. 

a. 00 


Toufrrle Dridirc - T 

R<n-(c Bnae Surface TrfotiMl 1 

(iradril- ., 

Rmtc BaiK ^Lirfiicc TKdtril 

KwV. BAHt ^hirrftCf TrfOtrd 

C^^ltde(L. .., 

tlrftdrd.. , 1 

CiUqcretP OTVTJWSf. rn-„., — ,.- 1 

CtHiprtte ,_., 

rnrtn-ftP ,,-.....,.„.- 

Concrelc Uridffpf.,... ,„ , - 

Conrfeh?...., 


f It.tl3.7« 
3.S04.a» 
4,5S3.flH 

lAl , Dae. 14 
I, 313. IT 

13,900.111 


I 

B.77 


10(1 
100 
100 

too 

100 

100 

100 

3 
100 

1 


1 511, 734, IS 
71,41S,1S 
in4,304.H8 
ion , 007 . 07 
1 04 . 500 . 01 

73,801.14 

10.017.40 

119.30 
39,000.71 

0.1, to 
405,41 


t 110.883.11 
10. 1170. 49 

J74',"507 .30 

110.704.00 

03.158,31 

4.781.01 

iij.isj.M" 


t 


t 104.851.01 
11,117.83 
119,910.00 
10 340 37 


4 


34,474.80 


«H 


Fliij^lrr — (PutliAtn), 

:FMer. 

VhgV^r. _ \ 

Kll^^ler. - 

FlotrW ,... 

FMir -.-. 

Fl»tfl^r.> 


111.00 
S, 381. 04 

50,051.51 

8,307.71 

110, SO 

04.10 
405,41 


£» 




44 810 01 




::::::::::;::::;:;:;;;:: 


10,303.11 
1,885.48 

eio,so 

11,705.08 




l.SIW.SS 


7* 






405.11 










Cdl'NTY 
TOTALS— 


RD.d MilerL _ 

Rfhiftr Kcfi 


Al.49 




llBI,Se«.31 


t 71,551.10 




11,137,154.10 


t Oll.OtO.H 


% 34, 474. 80 


1 190,730.19 


1 
1 
[ 


'11 

NRH-ll-l) 

NRH-tt-C 


NftiiERU — 1 1 J u valj „ , ^ 

^^Mftflll..,- - - 


4. IT 

iiiFt' 

«$4FI. 
K7D 

&m Ft. 
4. nit 
10. ni 

ISB V\. 

n.*7 
fi.jn 
n.i^u 


ronrrctf H 

Hnilmni]' rrfuMinjr Signnln 

CunofptP BrJdjcv ..,.„.., 

CuBtTttc ,.,..,-,,.. 

CnDprete. Stnl Urider^H \ 


t i.m.n 
B.-Jiii^iii 

14.Ullfi.51 

50, K5fl.ni 

7,11)8.55 

t 7JI.H3 

11 ,4U1}.15 

1 ,001.51 

111. 317. 1» 

1.1!1U.U!I 

1,513.113 

.04 

30. H4 


t 

1,501.00 
17,017.70 

30,40 

t 

17,450,37 

7.1 , 35 1 , 84 

3.014,05 

0.507.41 

lot. 51 


100 

1 

100 
100 

100 
100 
100 
100 

ion 

1110 
100 
lOU 
lOO 
100 


% 70.700,74 
«,10t,0O 

a«,(i3.io 

13»,S3i.73 

114,411.10 
159,117,33 

t 11,S8T.«0 
411.000.83 

in,41H.ll 

41l,IOfl.51 

4i(i.«41i.oa 

13,511.04 

31 , 130 , HI 

88 , K07 , 40 

] ,30 

1,180,31 


S S3. 454. 00 

ii.oio.flo 

11)0.348.11 

144,030.11 
01,543.04 

» 

170,131.(0 
13,537.70 

177 ^0,W,"41 " 

11,0IKI.8D 


« „ 


1 37,14(1.74 

1,101.00 

11,170.58 

341,48T.48 

109,811.00 




NaL«»iL_. ^ ,, 

NajiAou .,. .,...,. y^-... 


3 


•E-.17 


3 


HI 

m _ 

:w _.... 

•NKH-Sa-B 


t'onrrctp — Ht'fi'I Rrtdfre 

Hui'k BnK SiFrfat^' TreiiLcd 




a 


t 


t 15,987.89 


* 


7*f««uu — -- -,....H-f..".- 

KsjFidu — (Dlivat) . .. 

NUHU. .,- r^ 

NUHU .,.„ 

Nai4iu — , , - 


BiluDiinDiii Marndani— .- 

t'uhfretr' Brid}f4' 

H«rk BaaP Hurfilif Trrnltid 

Hock tlnflt' ijuffaci' I'l-cutfd— -.. 


4 








— '".1 


411,100.51 
It 1.103. 10 


in 

13 


NRHins-A..., 
NilM-ina-A,... 

*7»U 


l-'i 


Graded. „._ _ 

(iridtd__ ^ „„_, „ 




31.I30.S5 


13 


7117 

!)S7. 

•loriB 


KUABU...- 

N«J;iHllL.._ ,..., 

KjWftfikl— fI>iivJ>. .1... 












141 


'^mv*y... ......... 


1.180. 01 




COl'NTY 
TOTALS- 


Itctarl Miki - . 


77. 7U 
1 , 470 




K74,0«I,10 


1 191,110.17 


^_. 


tl,t01,308,08 


1 879.818.(7 


1 „ 






Hi-idj^ y^H 


11.718.179.11 


X 


IS 

74, A , 

N11M-71-C-... 

1 I4.t-A„ „ 

704 _... 

1U«. „ 

D4R...."., "...Z 

•Mil- It 




174 ft 
14. 4S 

O.n'^ 
S.Hn 

10, in 
100 Ft, 


Sli(vl Afli^ltaU .. 


{ 11 . 134 . to 

10,7O4.tt 

410. T4 

11.511.10 

07,70 

478.81 

101 .OS 

57,445.»(1 

1.0115,84 


t 

83.01.1.70 

45.110.04 

i.iiljs.oi 

3,llll3..^i" 


]0O 

100 
100 
41 


i 190,400.71 

»O4,05O,tl 
83,431,44 
71,710.01 
3,517,7* 
1,404,41 
3 , 038 , 1 
110,411.30 
0,311.^ 


t 133,350.88 

188,890,09 
73,103,11 


X 


1 103. too. 03 


? 




411,810.70 
10,(39.89 
71,710.81 
3.117.71 


« 


t^imiTrUS,. „,„ 

HiliimiiitiuiCoiKTrle ,.„,......„.., 

Surify... 

Survry- ■ 

Siirvpy.- , 

hotk ilMe Htulanf TrpHtiMl 

Timber — St«*l Concrttp Briilff? .... 




Oranjtr. ,_. 

OTHiijie, .^.-„^,.„ 

ClfftntE.^, rK*.,...,^ r. ^ 

Orannr. ^ „^, „ 


9 








3.038,19 


le 


100 
100 


-. 








0.311.10 












COVNTV 
TOTALS- 


)tita<| MiVd.. ^..^ 

Bridge Feet 


374.00 




|lllH.7fla.51 


1 lia,<j«.os 




11.100,081.17 


t 981,300.00 




t 004,181.11 








3 
3 


IB 

NRS-llS 

.17(1 „. 


PutnAln. _.,-^,.v... 

Pufnim ... , 

PutnB]llr,,r.r..Vn., -....,■'>'> 

Piitniiin-...-..>n.i..4^.i ..i.tcc ... 

putnAin..- ., ,,_, 

Pu ttlfttd „ ,.H.,„^„... K... 


1«.7U 
«.6R 

12. H5 
7.l>i 

n.vn 
10. in 
o.An 

SHH R. 
S0^ F{. 


BlllAminDU. Mncji4lain..„ 

Itofk fls.e Surlarf. TrfflleiJ 

RiipIl Bu»t- Siir(oi-f Tifiited 

Slicrl A.plinll , 

lltK-k IJuHi! Surfot.!' Trcati^ . . 

HHK-k M&At Siirfa^T Trfdicil 

Ilfn^k UftTC Siirfju^f Tr^.ntccl 

Hdcli Bow SSiitfmt TriolMl 

Slcffl t'oni^Ft^t*' FlFi<fi(e. ... 

Crini^ri^lc— .^li'el Bi-iilKE... . 

HHiljii. SLrv..y._ „ 

Cun. Ovrrip&ns t^nA rudniidiai... \ 
Hiicli Rg« iiurfnTf TrestcJ | 


t 11,733.11 
1.031.55 
3. 410.00 
1.051.37 
5,014.10 
00,00 
0.430.38 
1 . 150 . »l 
4,05U.5T 
3.001.55 
11.14 

T, 010, HI 


* 

100, 058, 3e 


lOO 
100 
lOO 
100 
100 
100 
100 
100 
lOO 
100 

inn 


\ 458, 131,01 

I07,noo,o4 

113,450,00 

70,154,01 

180 , 801 . 03 

3,5ii,04 

303,804.73 

83,113.14 

1 JO, 047, 7* 

110,100.01 

11,11 

171,3^0,15 


t 100.111.18 
80. WO. 01 


1 143,143.4! 


% 105.011.01 


a 




1 13,, 150. 00 


A 


5Htt ^. 

0*7. 




a 






100,801.03 
3.551,0t 


s 


(HT-B. 

HH 

Till 

711-D 

051 ._ 

11 HI 

Sll-A ,.. 






a 


Putnsni....^ J.. .^ 

Pu L 11 KSI „.^„^^„.,. ... 

Futnjinir.., , 

FulnaH. _^ 

Pulnasi ^ _.. ,_ .. . 


111. Ml. 74 




A 




03,113.11 


3 


— 




i 






3 




11.14 
5,310.1)3 


14 


FutJiaiSr,.^ \ 


l«OFr 

0.13 




131.077.48 



*-PrDJi'ctf appear ia two or anire comitietr 
l^Crvdita. 



STATE ROAD DEPARTMENT OF FLORFDA 
Auditor's Offire 
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Foorth fHvtaton North — Continued. 












Nu. 


Projeil 
No. 


County 


J.enftth 


Trv 


Ciiat Kor 
IB93 


Coit Knr 1D34 


Ptrrpnt 

Complete 


Coit To Dale 
Der. 91, 1034 


Pun da 


Kedrral 


Couuly 


State 


It 
14 
14 


KhH, 

iO-C, . 

•K-7«-A 

•71.11 „ 

•«M.A 

706-8 


Putnam \ 

Putnjiffl 

Putonin— (SI. JoIim) 

Putnim— (Hnnlri-) 

Hutn.ni— (Pl.gl,[) 

Putcani— (Oy) 


»,78 

10, Oi 

«.10 

D..14 

SSKI 

S.\i 

B7S Kt 

19.08 

1.34 

7.N1 


Coflcri'le Bricljt^. . I 

Hra-k Bdif Surfac* Trenlcd ) 

RiNcIt Bane SurlHc? Trmled 

Survoj... 

U.pct Baac Surliije Tri-atrd . .. 
tlonr^rte Bridfle. _ 


11,1911.04 

7,ft43.70 

07.04 

178, 339. HI 

144.18 

S,07T,9« 

lO.Mt.OO 

9.T10,I« 

t 41.91 




100 
IM 

too 

100 
100 

104 
100 


347,S«8.19 
191,304.89 
14,3.07 
fat, 971. SO 
8,3!!1.BA 
I43,<01.01 

931, 997.es 

11,190.97 

1 1,999,96 


199.471.90 
199, 409, 1« 

100,440.31 
1,430.99 

'iZ":":i'.'-Z'Z'i 


190.979.19 
147,194.37 

14,777.78 
99,111.11 


10.089.09 
1 ,809.10 

149 07 


18 


141, U 

ilii 

1 


31 , 431 . 1 9 
8,901.98 
08,413.14 


n 


I 


Tinilter Bridge 1 


1(1 




Pulnnni- {riiy-UraHtonJI 
Pulftani 


Sund BjhiminiPU!! Hand Mit^. 

Slirvty. , 




sa 


1017 


1 1,990.90 




COUNTY 
TOTALS— 


Rmil Milo«— 

flridiii: Fret 


110, «0 
1,704 




1109,401 .«D 


t 109,107.48 




S3, 109. 931 .OS 


t 887,0:14.31 


1 714,793.41 


fl,889,<MU,B9 




■NJIH-SS-A 

*E-8i-B 


Se m jnul* — ( VohtAin) 

Seminole — (Volusia) 

Spminolr 


l.sa 

941) Kl. 

ii,si" 

lis Kl. 


Unr\ BB^rSurr*i'e TrftleH 

< "inn Ir Stf^l Rridgn ..._ 

■lit u tuinrtLiJi MjiffttlKtiL^ _... 


t 98.44^.04 

03.909.44 

148.3!! 

1T.08B.S9 

1»,1>C.77 


1 30,900.44 
9,t»«.7< 

5e.9Bl.90 
11 ,800.00 


It 
100 

too 

09 

to 


t 100,199.99 

79,901.97 

9,178,30 

619,181.49 

111,987.01 
11,608,06 


i 99 , 389 . 48 
89,010.88 

90,004.77 


^ 


1 71.131,99 


13,000,00 




„.... 


HB 

14.1... 

(ina.u 
NitH-NKMaiA 

'ttsn-B 


9,970.30 
901.183.49 

1 OS. 481. 19 
II, 600. 06 


3 


SFminulc 


4t 


Seriiniilt — (Vulujii) 


SiM— TimJhPr HriiiBT 




COUNTY 
TOTALS— 


Ro.ll MiliM 

tlriitfi frrt 


il.il 

4J7 




tlTIt.47<l,B9 


1 04,781,97 




tl,a90,8>9.«l 


t 197,470,01 


t 13,000.00 


t 860,110.01 








47 

4S.A 

00 

*so . ^ . 
«0I 

•*03 

in 

TM ._ _ 

flis ... 
NKS-UO , ... 

*«70-A 

S70.B 

SIO-C 

lOSl 


St. Jolin. ,„ ..{ 

St. Johna. -. . 1 


119 Ft. 
14,64 

til Pi. 

15. US 

a. a 

ilO.HD 

491 Kl. 

1.1.1 

10.90 

O.OO 

10,94 

3,00 

B , 440 M . 

4.70 

i , 949 Kt. 

10, «0 

I.OIOKl. 


Courfete Itrid^i..^. .. \ 


1 17,389.39 

lO.OOO.O! 

30O.I1 

34.97 

1,041.04 

141. l:i 

9,470.01 

4,087.78 

7.*» 

a, 174,08 

1, "713. 09 

""la.jst '/I* 

7,»00.47 


t 


too 

IM 
IN 

IM 

Too 

1*« 

iiii 

lOO 
100 
100 
100 

10HJ 


t «1«,048.17 

887,314.78 

7,894.44 

1,191,93 

37,919.10 

991,14 

199,089.74 

79.081.04 

109. .30 

0.084.04 

104.941.06 

01.700.94 

89.190.19 

490,171.46 

41,144,10 


t «41,08g.61 
116,198.70 








Conrrett... ,„„.,., ^} 


t 384, 977. 3i 


4 


CcKitCTvtc Bridgv» ~,.^..^ „.! 

CUJI trtt*-* r„ ^^^ 1 

(IrnJ^d „,„ 




4 


St. Johna. „... 

St. Jofina , 

St, Jnhm , 

Ri. Johns— (PuImk) 

St. Ju hna. ...- 


7 , 894 . 44 

1 ,189.93 


4 


Survei^ -,„„.v. , 

Timljcr Bridfrea., 

Surv<T 

U»(k Ituac S„rrft.r TrrjilcH 

SmJ Hitiiminntti H^uid Mix 


»T 


„.„»-„,.. 







391.14 
100,939.74 
78,981.04 




St. Johna. - 

St. Jnhna 


7,790.00 

104,941.00 

98,100,10 


»,4B«.61 ' 


::~:~::::~ 


160 . 96 

477 , 43 

104,911.06 

81.760.94 

89.lM.ig 


49 


St, Jnhna. 

St. Jolinit— (Clo)-) 

St. John,— [Uiivnl),., 

St. Johni — 


tlc.r. rn lied „....„. _„„ . 


48 
78 
Tfi 
T9 


Sletl— TimtMr Bridfu 

R^wlt btiP SurUpt Tf«tH 

Timbff — SicFlBriilRF 

Hocic B»air Surra^v Tmted 

CaftfTPtff — Sl«l Bridge. „. 


:::-:;■::■;;;;-:: 


406,171.46 
41,144,10 


140 


St. Johni . 




COUNTY 
TOTALS— 


Roirf Mtlri 

BriilnF Kmi 


113. £7 
19,099 




1 73.741.88 


t lOD.etO.OI 




*t, 430, 389, 14 


1 918,714.11 


t 


U.0(1,*7«.0S 




•NKH-aa-A 

■E-HS-B 

JS*. . . 

i9& ., 

8«ll 
•00-A 

ao.B 

00- c. . 

•JOT 

•07 

oot 

(I01S) 

NRS^ 1!0. 

tie .. 


Voluaia^ — t.Srininnl^) 

Vnl U9ia — i Sc mi n dIl') 
Vnluain...- 


o.to 

30OKt. 
10.34 

e.is 

I0.4IS 
O.O.i 
9T0 Kt 
8. TO 
l,tl 

le.S') 

7,00 

0.17 

0,04 

I.OBBKt. 


Ftcrfli flFiiH f?«rf*(f Trefticd 

CotUCKc— Hiprl nrit\ftt 

Rnic-k Bkh iiurfare Treated 


t 13, 439. SI 
09, 849. U 
0,141.97 
4,749.84 
8, 980.. 13 
9,199.13 
4.94B.10 
11.843.19 
l,f74.iHI 
14,000.98 
9.310.81 

1,709. 0.3 
8.M4.97 

t- ~ 


t 7,014,30 
9,0«4.7t 


100 

too 

1*0 

too 
too 

100 
100 

too 

100 
100 
100 

40 
lOO 
90 


t 98,784.93 
78, 410. 80 
39«,79T.a9 
170,983.13 
1-19,180.03 
104,943.17 
119,900.71 
410,389.87 
91.970.10 
819,084.09 
100,781,11 

83,014.01 

80,778.10 

t I1,«0«.I7 


1 10,309,01 
09,016.89 


t 


^ 48 , 479 . 81 


1 ,000.00 

139,333.17 

1,900.90 

13,197.06 

■""sisioTT'.Si" 

31,980.00 


14,413.14 
i^& 414 90 




Rock HuBt Muffar-e Treel^ii 

Jtock Hak i^urfa^ Tr^led 

Graded 

CuD'Crrlc Bridge 

Cflnftft*' , 

Hf»k Boac Surfar^ Tr^Blpd 

Rack B»iK Surfuct Trebled 

Rnck Bam Rurf-i^-e Trralcd 

Roi-k BaarSurrace TrfAted 

Urs^leii. .._ „ .„ 

Siwl— TiaKiP Rriddfr , 


'ii.ii" 


11,736,68 
91.077.38 
311.909.44 

11,118.43 


109.163.97 

lit, 901. 97 
83,100.49 
36 , 811 . 34 

113,819.13 
81 ,879,16 

111,006.99 




Volu,ia 

VnluWB— (r-aglff) 

V^naia. , . .. 

VnluiiiL 




Vuluiim— (Ktaikf) 

Vnluaia. 




Voluaia , .„ „.., ^.,. 

Voliuia _ 






13,990.^1 

9 , 993 . 37 

1 11,000.07 






iz::zzzzz 


99,770.10 
t 11.606,07 




*1)S8-B. 


Vo1u«i.— (Rtminnlc) 




ecu MTV 
TOTALS- 


Hoail— MiW— 


»O.08 
1,010 




1109,080,97 


1 93 . 743 . 1 4 




11.970,101.91 


1 901.8*1.41 


1 404,6(7, 60 






KrflJitr — tept... 


»1, 979, 713. 89 






Nfw Survfy* „ 






r 


t 10,983,40 





t 19,989.46 


t 


1 ,.„.. 


t 16,988,46 












GRAND 
TflTAI.S— 


Boad— Miln___ 


891.00 
31.774 




1,919.004.70 


|I.889.4»S.I9 




tt3.170.993,01 


■9.878.474.08 


t1 .748,706.04 


tlJ* 043 RTT (H 






r in tirn nr mm* (XhUitlkn. 





















■¥71* *^T^TT^ A 



STATE ROAD DEPARTMENT OF FI.ORIDA 
Auditor's Office 

STATEMENT SHOWING HOAf) CONSTRVCTION COST BY DIVISIOXS. rOINT[KS. AMI PROJECTS, COMPLETED AND UNDER CONSTRUCTION AS OF DECEMBBR )1, lf94 

iilomt For YcMn 1933 and L934 Hhown Und^r Tli«ir R««pectiTa II«KdjIix»> 
KoUTth 1>lTi«L&n Souths 



Bold 
No. 



IS 



HO 

ir7 



4- A 
t-A 
4- A 
4. A 
4- A 
I« 






4 

1011 



Frojcft 

No. 



NIIH-7B.A.. 

BS-B-1 

BS-B-a 

M-B-i 

M-C 

ns-A-i 

dS-A-S _.. 

7a-A._ 

7B.B .,„.... 

0J4, 

NRS.1!S 

1104 

(l«a« 
NHS-m-C 
100* 

iim _.. 



COl'NTV 
TOTALS— 



41.. 



NHM-(I... 

(19a)) 
NBM-41 ... 

41.B 

K-B8-A_.... 
E-Ba-B._...- 

E-oa-c. 

NRM-lOi. 

MS.C 

NRM-109.. 



ffM „,.. 

IIM ._ 

flae.fl 

6«».c. 

0811-1)- .._. 

osa-E 



COUNTY 
TOTALS— 



sftA.... 
30-B.. 



091 

(tu< 

1117 1-C. 
1U71.1)._ 
I07I-K 



COUNTY 
TOTAL!^ 



E-D), . 
fl»0-A.. 



604. 
004.. 



COUNTY 
'J'O'J'ALS 



Cnunly 



DrDward. 

Browbfd 

Broward. 

Bronard 

Broward 

llroward 

BrowirtL..,.. 
Broa-ftrd..^. 
Brnvard..^. 

Brovard 

Broward.... 
Broaard.... 



Broward ... 

Broward 

Brotrard 



Dnad Mll», 
Btidga Fad.. 



Dada . 
Dada.. 
Oadc.. 
Vld^.. 
Dadr. 
Oadr., 
Dada.. 
Dadi:. 

Dadr.. 
Oade. 
Dada.. 
Dadir.. 
DadF_ 
Uada.. 
Dadr.. 
Dada.. 



Dada, 



R»id Milr>.. 
Bridoe Feri. 



Indian Rivar... 
Indian Rivar... 

Indian Rivar.- 

Indian River.., 
Indian Hlvar... 
Indian Hivar.., 
Indtaa Kivar- 
!ndiau Rivar. _ 



Rnad Milai.... 
Bridjtt^ Krai.. 



M4irtin — 
Martin.... 



Murtin.- 
Marlin... 



Road Milaa... 



Langlh 



IBS n. 

»ofl Ft. 

1 93 Kt . 

1S.«7 

40 ft 

40 Ft. 

a.iH 

IK* Ft. 

S.« 

fl.7n 

IS.OfI 

7.05 
^.07 

i.oo 



11.04 



I7»|ft. 

0.40 
10ft Ft. 

S.i7 



110 Fl. 
7,T(t 
OS Fl, 
7.BB 
9.11) 
4.!tfi 
0.1) tl 

T.nt 

0,74 
7,00 
iO.:li 
H.Ji 

4.i0 



04. «1 
I.IOO 



73 I'l 
T*73 
l.OS 
O.Ol 
(SB Fl. 
<S5 Ft. 
<.t7 
Bl.4r) 
4,(7 
l*..'*0 
7., 11 



fl4.77 

ei« 



«.*1 
,m Ft, 

H,1IU 
1S4 Fl. 

II .HS 

ail Ft. 

8.90 
10.40 



40. 1« 
,7(l« 



Type 



Survay,-.. ....... 

ConCTalc — Steel Bridge.- 

Concrete — Sttel Bridga 

('oorreto — iitael BridSa. . 

Conrret* .^.-....-.-....- 

foner.?te Bridge 

C oncreta — Steel BridffB. 

("oacTpta „„ 

Concrete Brldae -,„ .., - „, 

Bilumiuuun Macadanu„.H,...,.. .„,.. 

r*rftded 

Survey.. 

flanfl nod Suri'ry- .„ 
Ktiv^ Bue ^urfaiT Treatad ., . 
Rneli Bue Surliee Traated 



Concrete Sleel Bridf^» 

Boat Baie Shaet .AtplulL 

Con. Steel Elridffej — tWiJenina) 
Conertte and Mae. .AijihaEt 



Survey 

Concrete — isleel Brid^ea.- 

Concrete „ 

Concrete &ridKe._-...„ , 

Conceele.... ,,.,., 

Con Crete ...... 

Con rrel e , 

Survey.... 



Rnnck Base Sni-Iaca Treated... 

G radi n ji. ......,....„..„„„^ 

.Hnrvey. 



Rfrk Base Skjrfai'e TreHi-il .. 
Hork Bane Surrae* 'rrealcil 
Huek Bajic Surlarc Treatrd 
Rock Bate Surlace Treated... 



Timbei— Steel— Con, Bridite.. 



Concrete Bridf^., 

BilUttsinnuj Mneadam,., 

Cuncrete _ „. 

Con<^rrtc.. . 

Conrrale Overisaaa....... 

Concrete Overpatk.,..,.. 

Concrete „ 

Survey ,., , ,....„. . 

f*rading. ...-..-..._.... 

<iradinB..,. — 

CiradinB... 



Concrete, 

Concrete— Steel Bridga- 

Siieet Aiphdlt- 

CoTverele f)vrrpaaa.— ...... 

.Sljcet Amliall _. 

Cunerete BridKa.--.,,., 

Conerete _ 

tiro ded 



Coat For 
loas 



;t,ai 
3,«w,ot 

i.m.oi 

I8.778.ia 
1.14B.04 
1.TS0.41 
D,71S.tl 
l.lSS,4t 
4.aTT,S» 
I.lfX.H 
IIH.OO 



19,»S8.*I 

i,sn.c4 



t K.aoo.oo 



t I4,»II.XIt 



a, 000. as 

40a,4A«.Af 

11 .sot. 13 

337. DOS, OH 

17,5411.4* 

4, 040. HO 

133. Qj 

SH,419.41 

1,3«.70 

lt.«73.40 

flH.S07,40 

30. OH 1, 04 

10,1««.73 

04.00 

gBB.04 



IDM.llS.Ol 



I S.S«!t.l4 
8,431.00 



lo.ioa.io 

41.8! 



t ST, 0011.73 



13011 ,«n3. Oil 
9,B«0.7* 



W.TdO^OO 



Cmt For ltS4 



t 


110.04 






403.33 


„_,_, 







3«,«»».4» 



417. SI 



t,ais.ai 
a. 00 

?,EtlH.3l 

f3f ,litn,35 

734, Bl 

40,044.9S 



t oa3,30«,7a 



It. 031. 03 
8, 037. 18 

s,iso.a3 



t SB, ti3.es 



I TO, 013.91 



•-Credili. 



1400, 307, 0« I 70, 37*, OS 



Percent 
Complete 



ISO 
100 
100 
100 
100 
100 
100 
100 
100 
100 



100 
100 



100 



100 
100 
100 
100 

100 



100 
03 



100 
lOO 
100 
lOO 



100 

too 



03 

too 



100 
100 



100 
100 



Coit To Date 
Dee, 31, 1034 



134,03 

IIS, 001, ail 

34,840,00 
lO.TSt.TB 

070,417.38 
48,333.17 
Oi,iOO,S« 

340,047,07 
40.080,70 

171, sag. >o 

8],(ltI,(B 

a , iaa . 4a 

I.t33,8> 
34 . 073 , 30 
t,««.«4 



11,7(17,070,00 



t 411,073,71 

737,703,77 

4117.81 
108, 323. 0» 
43X.044.84 



■I, 



,90 



310, AM. 78 

*tS,0T1.7S 

131, 830. «4 

1,08».*1 

1I<,1I«,II 

1,341.70 

313,8M.Sa 

t, 041,303.97 

1, too, 037. IS 

1«4,S9T.B0 

3,380.49 

,3<,03«.ei 

S,4tt.77 



13,889,110.44 



31-7,837.40 
303,303,77 

I3.jil.98 

371,004,94 

1,101,11 

It.03i.93 

0,837.14 

s,3to,as 



tt. Oil, Oil, 80 



t 484,**3.3t 
330,317,00 



490,01)4.78 
30,443,33 



Fundi 



Federal 



«7, 1(4,44 
13,144,74 
a,034,t8 

»t,lt3,00 
19,310.90 
19,510.09 

470,100.09 
40,100.01 

18,131.14 



t 001,307,04 



) 107,003,03 
3BT,01I,4T 



30.307 84 
400,871 11 

10,0(3 «I 
334 . 103 3S 
2 1 1 , 303 M 



11,400.001.90 



I 138,4fl(,tO 
138,730,40 



I 440,071,74 



( 330,031,40 



(1,910,170. OB t 330,831.40 I 



CooDtjr 



30,443.13 
43.731 .7B 
44.841.07 



10S,>BB.3( 



t «31,g8a.St 



34.73B,00 
10,441,94 



t 103,000.00 



134.03 

,878,00 
7S1,S« 
088,30 
344.18 
013, la 
TB(,S9 
330, >B 
484, at 
5B>,*a 

870,14 
tBB,43 



1,433,84 
34,973,80 
3,044,81 



48 

41 
48 

ITT 
(ft 
4( 
TO 
11 

171 
4( 



11,041,771,00 



I 308,078,74 

370,034.30 

417.81 

37,0(8.(1 

31,700,35 

I,ftll ,(3 

47,109,(4 

38,371,81 

131,830,(1 

1,080,41 

l((, 410,(1 

I , 344 , TO 

477,440,48 

077, 1T( 10 

1,(S4,(I(,4B 

304 , 007 , »8 

3,380,40 

14,030,01 

98, 103, IS* 



14,117.000.14 



1(4,017,00 
114,183,34 

10,080,03 

37 1 , 004 , 04 

I ,501,11 

(4.03(,ftl 

fl , 837 , 1 ( 

1,340,31 



f 011,(40,14 



t I4(,37t,04 
310,037,00 



310,S4t.38 



490,«01,7« 
30,443,33 



t1,310.81».48 



STATE ROAD DEPARTMENT OF FLORIDA 
Audi tor ''a Office 

STATEMENT SHOWING ROAD CONSTRUCTION COST llV DIVISIONS. COUNTIES. AND PROJECTS. COMPLETED AND UNDER CONSTRUCTION AS OK DECBMBBB 31, 1»S4 

(Cv«t For Yean 1933 Bni] 1934 Shown Under Th«tr Rnpecllve Kudlnfa) 
Fdurth DIvliton South — CmKinued, 



Rim) 
No. 


ProJMl 
No. 


Caunly 


LpTi^tb 


T.vpe 


Cojit For 

loss 


Coil For 1094 


Ferrent 
CDmplete 


Coit To I>at* 
Dec. 31, 19S1 


Fuadi 


Federal 


County 


state 


4-A 




MnnmF- 


300 Ft. 




t 177.00 
1,411. IB 


1 (3,407.31 
0,901.01 


94 
100 


1 19,970.09 
11,131,09 


t 14. til. OS 


t 


t i(,gi8.t( 


see _, 


SraWtll 




It, 491 .91 














COUNIV 
TOTA US- 


Ro*d Mi3e«. 


o.oe 
9«e 




1 1, see. IB 


t 31,(100.4.') 




S 41,301.70 


t 14,991,03 


l „ 






Brid^ F»t . . . 


t tT,310,eT 








g 


SIS 




ig.Tfl 

l.iil Ft. 
10. uo 
l.SO 
B.SO 

n.m 

. *.1 

na Ft. 

7.U0 


Ruck Baar Surlac-p TrcBlcd 


1 7.O7B.10 
l.SDS.BS 
1. 091.48 

B,tK».0» 
t, 7811. 03 

44,Tet.t9 
1,131.40 


t 


100 
100 
100 

100 
100 

100 


1 194,K34.T7 

ao.soi.K 
T3,Big,e« 

177,01H.91 
ID.llO.lH 

40,1R1.1T 
1,131.41) 


t - 


• -•■ 


t (S4,BI)(.77 




Okrrrholicf— <llii;lil>ndil 






30,391.11 




Tsn. 

TBI 


JlMtk BanL SLirlafc lV»t<d 

Oriidrd_-_ .1 

Rni-k Kanr tiirrFirc Trcnud / 




e, 173.99 


7S,B99.0t 


Cft 




1,100. BO 
1,107. 48 

107,04 


170,S8»..19 


Ift 


TBS. 

lenL ._ 


Ottistbobec _ ^.. 

OkperJiobp?, _.,..„ .,,,..1 

Okfurhotiee, 




19,910.99 




(irailcil I 




lei 


Timlipi — SihI — Ceiw. Briilp— 1 


40 IBI 17 






1,131.40 












COUNTY 
TOTALS— 


Road Mil.n. 

Bridjit Krtl 


ss.se 
i.TTe 




1 71,044.11 


t 3,tlS.41 




1 090.130.17 


I 


S 0,173.08 


t (99.990.90 


« 


1.. 

NRH-g4 


OlMoU „ j 

OMfnl* 1 

OiimI* 


l.PO 
1.10 

SIS Pi. 

i.ie 

♦ .70 
1.70 

n.on 


Rork Baic tSurfan; TVPaUtl........ 

Bripk 

TUilwr Itridsv .„...,.,-. 


1 1, STB. 93 


t- - 

34,8S1.B« 


100 

lOO 
1O0 

74 

19 
1 

!00 

lOO 

100 
lOO 
I0« 
100 


t 107,170,33 

34,991.01 

10,9ltT.14 

111.73 

es.iss.si 

(0„1B7.e» 
1,047. 01 

414 , tt 1 .90 

4(0, 091. to 

4B4,101.B( 
47. Its. 01 
1(1,(35.03 
189,730.91 


t 10,000,00 
et.lBB.Tt 

177,171.86 
17e,lftS.14 
200,091.90 

ua^sso/ii 


t 19,793.33 

33,0(8,01 
H7,OO1,01 
M, 0*0.17 


t Tl ,390.13 




f 'on rri^ tc -^ 

Ittirk Bagc S. T. (.Sh nuldcri) 

Siirvrv. , 

tl ra^li HK „...._..... 

i;i-u<l>nB „.. .„ 


1.101.30 




1B7.1S 

a.tt 

U,S41.eT 


10.937.54 


( 


eio 


3i,SS9.ds 
lB,B93,ei 
!,D4T,ei 


115.73 


! 


T»l.. 


Oft™. 

Our™ a 

Oic«tik -_., ^ L.., 


«e, 1.93, 31 
(0,997.03 


£4 


NRM-e«.A. 

Bl-A 

ei.c 

81- D. . 


11. a. ivouin^ fM(tnl„....,..,_ 

Cuncrr.'tf Bridliea 

Rfif'k \Unf s»irfn«f Tr?»t*d 

<!t,nrr{'ti- BrHlfloit . . 

lltu'k Ba.e SiiirFaco Tcralcil 

<''nnrrrtc Bridnrft _.. 

Rnrk Basf Sdrfarc TrtaLcd 

Brirl..... 

HtK* Base iSiirlaci. Trfaloil 


i3,gTT.oe 

It, 301 .90 

U.eiD.BT 
1, SOB. 00 

lo.gei.to 

44, 149. m 


1,047.01 


(4 
94 


Oicioli. „ 

O^CAoJa „.^.- ^^...^.. 

Oac«DJa \ 


41* Ft 

1^,17 

138 Kt 

n.oo 

310 Ft 

11. ee 
i.et} 

S.St 
1!I,1D 


lB4,tte,00 
]01.T90.t3 


(1 




IB0,(11,7S 




Oflcvola.. .... . — ..-..^^ 


07, Ml, ID " 

IM.Sl 


47,1(3.91 


2g 


NRS-llT 


31,199.11 




»T4-C 


O«c«o]a 


101. 730.91 












COUNTY 
TOTALS— 


Road Milci _ 

Brill Rn FpsI .. 


14. 4« 

I.ISS 




tIST.niH.tS 


t lee.iot.Te 




11,910,4(3.90 


t 709, 073,11 


1 10e,TI3.3Il 


1 110 . 090 . DO 








4 
4 


es-A-, 

«8.A-1 „ 

NRM-M-B 


P«lm Btncli ^ 

Palm Umi^li _ ... 


(.11 

190 Ft. 

0.90 

IIP Ft. 

13, et 

1.00 
«4HFt, 

TIT Ft. 
I, IT 
8.DD 

S.Ol 
10, SI 
400 Pt. 
9,11 
10.7! 
ISO Ft. 
19.10 
t.OO 

g.oo 
isa Ft. 

10. B3 

i.oe 


Codfrelr 


( 9,404.07 
S.OTt.BS 

4, SIS. 00 

11, 9es.se 
4. ess. 44 

T.eii.io 

11, oil. ID 

11, St 

4,B3S,44 

B , (13 . 31 

411. at 

I, 199. It 
03,93 
B19,39 
144.09 
704.0* 

s,oiB.eg 

33.34 


* 



93,197.71 


100 
100 

100 

100 
100 
lOO 

too 


t .9(1.000,11 
110,7SB,(1 

99,090.70 

410,01(,B1 
IBS, 790, 7( 
(74,189.33 

soe.sts.sn 

407. 3» 

131,991.00 

(07, 143. IB 

14,9eS.S» 

199,000.09 

1,(00.01 

11,041.49 

1.100.04 

1,007,1* 

47B.3S 

190,093.00 
33.34 


1 130,007.03 
30.033,99 

01 ,109.31 


t. . ._ ...^ 


t 110,101.18 




71,70(,te 


ConcTfle.. \ 

CoiHTPle Bririgr ( 
Rock Baat Surlact TrMlad 1 
BiLuuinDua Maradkin. _ J 
Conrtet* — St*i'l Rrtdff'^a 
CnncfPl* — felefl Brtdsf .. 
BIluntiDaua Md{ and Rixlc A I 
Cpfttteta.,,..- — . .. ,/ 

Rock Bb« Surface Treated 
R«k Base Surface Treated 
Timber Bridgra.. 
Hoc!r Bajie Siirract Treated 

Survey 

Timber— Steel— Con Bridle 


0,948.39 


4 
« 
4 

4 


Palm Buck. „ __ 

Ptlni Bnr)i 

Fklm BuiUi 

Pftlm Burh. -.„....... \ 


419,911.81 


e4I-BL . 






108, 799. 71 




174,119.33 


ens-A 


B4,l((,«l 


«T,o«e,oo 


SeD,B11.39 




407.39 


ii 
it 
11 


NRS-Iil, 




SO, 170, IT 


100 
lOD 
lOU 
100 


47,7(9.09 


Fftlcn Beich ^ ,,,, ., 

PaIbq Seich 




197,149.19 


sei-B.-, 

BBT-C. - ._. 

sei - 
















189,000.89 








t,40O.0t 


Pmlm Brtcb ™.™.. 




leo 


- 




11,041.49 


It 

140 
140 






9,199.04 


eis 


P*liii Beiel]„.,„ , 

Film Beich _ 

Film Besch. .„_ ( 

Palm Beact- 


RockBaac Sur. Treated (En^bl 
Roek Bart Stir. Treated (Engra).. 

Timber Brldfte. \ 

Rock Raae Surface Treated J 

Survey.. -„- 


sei.il 

479,38 


100 
100 

104 










478,39 






11,000.00 


100,903.99 


171 


11 3S, 




93.34 













•-Projt^tj appeiir in two or mnre counltci- 



ITI 


MM- a , 

HBO. 


PiIiD Brarh. 

Pilm Bwch „ — . 


Mi Ft. 
11.00 
13, iO 
O,«0 


Conciflfr— Slrel— Tim. Bridsc... 

Rack Bive F^urFftft Treated 

Hock (l>» Surtiw TrMled., 

Cr.ifccl 


I S , iSO . 40 
lS,tSL.44 

isa.pti.is 

»,091.40 


1 IS.TIO.OT 
31,008.38 


100 
100 
100 
lOO 


t 33, 000. Sit 
101,804.80 
fia,37A.49 
87,000. SB 






t S3 000 03 








101,804.88 
ftlA, 370,40 






P.: in B«.ph , „.. 

Pnlin flMcb- _ ... 




■ 




IMD. 









87,000.90 




COUNTY 
TOTALS- 


Roui MilFi. 

Bridie FmI 


1,919 




tlgl.lM.iO 


t 104,003.17 




>3, 093, 147. 00 


1 S13.«t4,tl 


t 88, BOO. 00 


£4,800.804.70 








4 


MRU- 149 

040... __ 

001 


SI. Lucie , ( 


»,<I4 
40 Ft. 
4B Ft. 

7,49 

lOO n. 

H.4n 
11.80 
IS ,0ft 

to. to 

11.11 
S.OD 


CoDcretc 1 

CobCrelF Brid^, .... ^„.. ../ 


I 

191.91 
11,444.0s 

t9,g«7.B0 

a. RBI. 18 

707, «0 

""iii','i>9«^ii«" 

T4.S4 


1 0,140. fit 


100 
100 
100 

100 
■ DO 
100 
100 
t4 


I 0,14«,0I 

4,747.80 

41«, 018.38 

109, OSS. 7] 

343,707.03 

»S, 701.30 

3,401.33 

0],OOA.&S 

7d0.flfl 


t o.ssr.u 


1 


t 1,900.43 

4,747.80 

414,018.38 


« 


St. Lude ,..._ 




* 


SI. Locit 

31. Ldri*„, „ \ 

SI. Lucif^ 




, .. . ..... 






OBJ _ 

030 

000 









«»,«». DO 
T«,«00.00 


4 






S 


Rrtfk Uftsc Siirfarc Truted 

Rdck Biie Sur(»c. Tl-«l«l 

Rack n>« Siir. T. (En(r-!!iipr,).... 


t47,707.03 
£0,701.30 

s.toi.sa 

01,001.03 
"■* 110.00 


s 


St. LuM 




" 


140 


1190 

J ISO 

Il« 


at, Loeii „ 


»,«OI.SS 

3(,n«8.SS 

07e.0i 




" ' 


IM 


81. Luri. 






Itl 


31. Lunt.,...^ „ .„.. 


Survey. ^_ 




.:,„ 




COUNTY 
TOTALS— 


Ro«d— Mil«, 

Hcidne — Pert 


TO. 44 




t 01 ,»«.<« 


t 4S,01»,14 




ll,347,41t.04 


1 S,S37.10 


1 47«,oao.oo 


11,004,878.09 




Nfw Survcyi^ 










t U, 380. 80 




t i9,aso.B« 


!.._ 


f. — ™... 


t 14,880.00 














GRAND 
TOTALS— 


Rend— MilM.^ 


019.10 

1l>,tl9 




tl,0»5.I40.1» 


tI,9»t,«]4,0J 




1)7,044,310.17 


t9,Bai,»ti,» 


1 O47,«4J.0B 






Bridw— Feet „ 


Ill,814.4il>.t0 












Ro9d No. 115 Along Gulf of Mexico, Ntar Ft. Wafton — Sand Bituminous Road Mix 




Automatic Railroad Crossing Srgnal at Sebring, Road No. 8. 

[nil 
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STATE ROAD DEFABTUENT OF FLORIDA. 

Audi tor's Office. 

STATEMENT SHOWINQ ROAD CONSTEnOTION COST BY DIVigiONS AND COUNTIES AS OF 

DEOEHBEB 31st, 1934. 
(Cost for Years 1933 &nd 1934 Shown Under Their Respective Headings). 

FTSST DIVISION. 



COUNTY 


Hoed 
HUes 


Bridge 
Feet 


Cost For 
1933 


Cost For 
1934 


Cost To Date 
Dec. 31st, 


Funds 




1934 


Federal 


County 


State 


Charlotte 

Oltnis 


49.54 
71.28 
78.28 
33.31 
47.79 
42,17 
44.91 
74.56 
73.14 
94.69 
147.66 
31.% 


4,508 

1,032 

1,681 

00 

2,188 

919 

377 

885 

3,192 

3,138 

9,632 

4.744 


$ 150,649.63 

102,371.35 

73,165.76 

34,834.18 

223,118.96 

126,749.15 

130,701.40 

63,299.72 

44,633.43 

260,156.64 

148,679.94 

34,389.04 

46,931,03 

20,424.56 

17,473 .56 

271,661.16 

79,392.53 

110,068.57 


$ 3,728,32 
32,138.25 
10,892.09 
11,173.06 

123,155.15 
46,006.87 
12,230,ff7 

256,003.^ 
1,636,66 

482,692.71 

269,966 .93 

7,719.39 

63,937.29 

112,635.17 
78,104.62 

307,037.29 
16,433.0e 

169,347.99 
23,965,82 


t 1,928, 160. 9e£ 530.434.97;! 50,000.00 
733,121 .54i 54.378.43 


£ 1,347,725,99 
677,745.12 


Collier 


2, 546, 183.361 72,353.64 

733,347.43! 82,496.47 

1,149,093.^ 164.506.20 




2,476,829.62 


DeSoto 

Glades _ 


191,422.14 
4,000.00 


449,439.82 
960,587.08 


Hnrflwp 


762,512.34 
1,026,646.83 


7,317.39 
7,381.04 


765,194.96 


Hendry. 


891899^09 


1,019,285.78 


Hfirnando 

Klghlnriili: 


1,030,939.72 
1,474,108.87 
3,275,681.53 
3,276,396.46 
1,057,600.80 


184,761 .42 


766.379.21 
1,474.108.87 


Hillsborough 

Lake _ 

Lee 


1,229,336.84 

532,347.21 

7,246.41 


iiwiim'oo 


2,048,344.69 
1,654,364.35 
1,060,356.39 


Manatee 


27.32 3.600 


1,618,780.03 

701,323.32 

511,504.73 

2,877,411.12 

3,233,662.68 

358.923.30 

23,965.82 


103,867.12 

85,274.51 

8,374.70 

730,276 .57 

302,349.39 

14,212.43 




1,414,912.90 


Pasco _ . ■ , .^ 


74 .88 
23.22 
103.31 
36.93 
80.71 


00 
3,816 

990 
1,093 

249 




618,048.81 


PlneUas 




603,230.03 


Polk 




2,157,134.55 


Sarasota _ 

Sumter 


100,000.00 


1,830,333.39 
344,709.77 






23,966.83 
















Totals 


1,136.24 


40,946 


SI , 928 , 598 .85 S2 , 028 , ^3 .31 


£27,211,282.97 


$4,126,790.93 


$1,627,118.23 


£31,657,376.81 



SECOND DIVISION. 



COUNTY 


Road 

UUes 


Bndee 
Feet 


Cost For 

1933 


Cost For 
1934 


Cost To Date 

Dec. 31st, 

1934 


Funds 




Federal 


OountT 


State 




170,16 
48.69 

109.28 
61.92 
43.41 
77.47 
110.86 
68.83 
176.83 
80.41 
102.97 
10e.O5 
117.09 
39.34 


957 

634 

839 

1,446 

541 

277 

1,324 

1,450 

633 

1,437 

1,124 

698 

712 

212 

777 


£ 402,975.60 

62,137.41 

49,578.32 

188,117.28 

21.813.61 

13,633.48 

44,696.37 

323,419.30 

28,4^.16 

230,003.95 

307,652.76 

149,601.94 

61,078.18 

132,796.94 

12,343.63 


£ 64.884.69 

22,519.37 

23,663.03 

95,774.26 

39.768.66 

41,008.90 

60,503.80 

149.23 

66.465.69 

73,075.40 

8,92 

330,141.97 

106,663.25 

307,538.73 

4,180.31 


£ 3,316,824.29 

942,440.33 

861,785,64 

2,573,429.79 

726,458,24 

583,710.90 

1,429,376.88 

2,127,890.38 

882,068.70 

3,900.675.57 

3,309.343.45 

1,378,847.93 

1,831,010,96 

1,264,238.27 

448,346.09 


£1,224,661.41 
404,686.66 

29,750.22 
69?, 791 .37 

34,379.00 

34.379.06 
568,246.00 
434,493.46 

35,906.93 
153.651 .69 
265,630.14 
626,006.31 

90,493.52 
365,294.93 


$ 874,943.83 

55,119.08 
125,000.00 
734,868.09 

78,804.47 
132,022,77 
169,961.19 
518,288,86 
200,000.00 
809,134.88 
389,096.81 

56,216.49 
715,000.00 

99,386.36 
171,000.00 


£ 1,217,199.05 


Baker - 

Bradford 


482,734.66 

713,036.42 

1,240,980.33 


Dixie . - . 


615,274 .77 


Gilchrist..- 


417,309.08 


Hamilton 

Jefferson 

LaFayette 

Levy — 

Madtson _ 


691,179.69 
1,176,100.06 

636,161.77 
1,947,089,00 
1,848,416.60 

^6,635.13 


Suwannee 

Taylor 

Ulilon 


1,026,517,44 
799,557 .07 
377,346.09 








Totals 


1,346.06 


13,061 


£1,808,180.63 


£1,258,464.93 


233,563,546.41 


$4,^6,469.70 


£5,125,622.75 


$13,673,433.96 
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STATE ROAD DEPAKTMENT OF FLORIDA. 
Auditor's Office, 
STATEMENT SHOWING BOAD OONSTKUCTION COST BY DIVISIONS AND COUNTIES AS OF 

DECEMBER 31 at. 1934. 
(Cost Toi Years 1933 and 1931 Stiown Under Theli Respective Headlines) . 

THIED DIVISION. 



COUNTY 



Boad 
Miles 



Bridge 

Feet 



Cost For 
1933 



Cost For 
1934 



Cost To Date 

Dec. 31st, 

1934 



Funds 



Federal 



Countr 



State 



Bay 

Calhoun 

Escambia 

Franklin 

Gadsden 

Gulf 

Holmes 

Jackson 

Leon 

liberty. 

Okaloosa 

Santa Rosa... 

Wakulla 

Walton 

Washington.. 
New Surveys. 

Totals 



132.01 

81. IB 

50,28 

86.66 

66.28 

68.16 

63.43 

191.23 

118.91 

67.64 

143.92 

127.62 

74.85 

201.60 

111.00 



9,497 

469 

5,889 

19,162 

4,166 

260 

3,505 

5,052 

1,220 

802 

11,732 

6,706 

3,285 

5,360 

5,579 



199,152.05 

55,733,57 

359,788.68 

48,172.32 

105,001.21 

31,352.53 

74,535.33 

108,145.80 

89,634.81 

105,600.70 

219,218.04 

191,9^.95 

24,658.17 

311,927.26 

293,158.60 



278.563,82 

67,911,33 

533,448,98 

816,782,02 

63,735,21 

17,367,73 

7,560,30 

74,912.06 

119,GCrr.S4 

198,527.02 

462,606.39 

120,e71.B6 

15,9<J7.21 

329,567.22 

197.264.10 

16,665.23 



4,777,374 

487,341 
2,478,854 
1,745,637 
3.056,756 
1,136,683 

873.355 
1,936,040 
3,191,070 

499,053 
2,365,578 
2,183,873 

834,669 

2,263,813 

1,166,031 

16,665 



187,809.81 

6,581 ,27 

,113,985.74 



$2,008,578.20 



1,590,75 



83,674 



^,148,299 .04 £3,019,988.11 

; 



128,011,797.58 



359,620.^ 

13,681.88 

94,313.57 

272,838.73 

341,327.33 

6,939,37 
358,590.04 
617,069.11 

7,721,85 
171,955,05 
164,776.05 



510,238,58 
763,166.43 
283,210.00 



206,730.99 

46,407.44 

,0^,498,61 

49,000,00 

403,043.63 

209,546.27 

9,700,00 

918,436,96 

36,000.00 



2,580 

480 

851 

983 

1,413 

1,121 

573 

1,616 

1,791 

443 

1,603 

1,357 

817 

1,173 

976 

16 



,986,C£ 
,759,91 
630,61 
471.48 
926,14 
898,11 
311,58 
,794,71 
,344,36 
,133.59 
,915,47 
,357 ,79 
,244,34 
,421,19 
356.41 
,665,23 



83,720,201,32 



56,187.556.10 



$17,801,037,16 



FOURTH DIVISION NORTH. 



COUNTY 


Road 
Miles 


Bridge 
Feet 


Cost For 
1933 


Cost For 
1934 


Cost To Date 

Dec. 31st, 

1934 


Funds 




Federal 


County 


State 


Brevard 

Olay 


138,28 
88,33 

105,69 
51,49 
77.79 
54. 9« 

110.30 
31.21 

113,57 
90,08 


3,794 
5,185 
2,202 

992 
1,479 

274 
1,704 

457 
15,658 
2,029 


£ 199,279,35 
104,238.69 
655,464.95 
195,582.31 
374,991 .19 
108,766 ,52 
365,401 ,59 
276,470.95 
73,743.88 
166,666,37 


£ 327.415,18 
187,587.11 
385,322.73 

71,554.10 
131,116,17 
126,258.83 
106,307.45 

84,761.67 
200,620.31 

53,743.11 

10,888.46 


$ 3,980,761.94 
1,848,037.75 
3,015,316,57 
1,237,151.20 
3,592,398.68 
1,399,681.27 
3,308,333,08 
1,039,698.92 
3.438,388.24 
2,570,202,51 
10,888,46 


i 
S 814,164.29$ 381.770.94 
8,000.001 100.000.00 


$ 2,781,826.71 
1,740,037.75 




1,101,201,30 
611,940,12 




1,944,115.27 


Flagler „ 


31,171 .89 


590,739.19 


Nassau 


873,^8.17 
395,380.06 
837,934.81 
157,479.91 
516,714.31 
501,821.49 




1,718,670,21 






904,291,21 


PlltTinm 


734,793.42 
13,000.00 

""m.effi'.es 


1,585,603,85 


Seminole . 

St. Johns - 

Volusia 


869,219 ,01 

1,921,673,03 

1,873,713,33 

10,888 .46 


















Totals 


851,60 


32,774 


£3,318,604.70 


$1,585,455.15 


£23 , 270 , 858 , 62, $5 , 878 , 474 , 66 


£1,748,706.91 


$15,643,677,03 
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STATE ROAD DEPARTMENT OF FLORIDA. 

Auditor's Office, 

STATEUENT SHOWmG BO AD CONSTRUCTION COST BY DIVISIONS AND COUNTIES AS OF 

DEOEaCBER 31st, 1934. 
(Cost for years 1933 and 1934 Shown Under Their Respective Headings)* 

rOUBTH DIVISION SOUTH. 



OOUNTY 


Road 
MUes 


Bridge 
Feet 


Cost For 
1933 


Cost For 
1934 


Cost To Date 

Dec. 31st, 

1934 


Funds 




Federal 


County 


State 


t 


56.M 
94.24 
64.77 
40.12 
0.00 
55.58 
B4.45 
1B2.35 
75.44 


715 
1,260 

646 
1,709 

360 
1,776 
1,183 
3,313 

251 


> 75,6^.00 

960,216.62 

27,600.75 

460,397.09 

1,589.18 

71,644.12 

137,058,25 

383,189,56 

61,375.55 


t 54,453.64 

635,506.73 

58,213.63 

79,372.00 

32,890.43 

3,425.41 

186,202,70 

284,683,17 

48,090.54 

12,380.30 


S 1,707,079.60 

5,889,550.42 

1,051,915.86 

1,910,670.88 

«,301.70 

659,230.57 

1,950,423.50 

3,053,547.00 

1,347,215.84 

12,380.80 


£ 665,307.64 

1,499,661.96 

390,676.74 

369,^1.40 

14,951.63 


S 


£ 1,041,771.96 


Dade _ 

Indian River 

Martin 

Monroe 


231,988.32 
105,000.00 


4,157,900.14 

656,240.12 

1.550,819,48 

27,360.07 




8, 173 .98 

290,783.38 

38,000.00 

276,000.00 


653,056.59 


Osceola 

Palm Beaoli-- - 

St, Lucie 


708,973,62 

315,652,31 

6,337.19 


^0,666.60 

3,699,894.79 

1,064.378 .66 

18.380.80 














Totals ._ 


653 .59 


10,213 


S2,0T7,740,12S1.395.22S,05 


117,624,316.17 


^,861,911.29 


S 947,945.68 


$12,814,459.20 















SUKUARY. 



DIVISION 



Road 

Miles 



Bridge 
Feet 



0(»t For 
1933 



Cost Tor 
1934 



Cost To Date 

Dec. 31st, 

1934 



Funds 



Federal 



County 



State 



First..... 

Second 

Third 

Fourth-North. 
Foiirth-Soiith 

Totals 



1,135.34 

1,346.06 

1,690.76 

851.60 

653.59 



5,677.24 



40,946 
13,061 
62,674 
33,774 
10,313 



S 1,928,598.85 
1,806,180.63 
2,148,299,04 
2,318,604.70 
2,077,740,12 



13,028,823.31 
1,^8. 454 .93 
3,019,988,11 
1,585,455.15 
1,395,222.05 



S 27,311,383.97 
23,563,546.41 
28,011,797,58 
23,270,858.62 
17,624,316.17 



$ 4,126,790 ,93:5 1,527,116.23 
4,865,489.701 5,125,632.75 
3,720,204 .32' 6,4S7,556.10 
5,878,474.661 1,748,706,94 
3,^1,911.29 947,945.68 



121,557,375.81 
13,573,433,96 
17,804,037,18 
16,643,677.03 
12,814,459.20 



179,658 



$10,381,433.34 



£9,387,943.54 



£119,681,801.75 



£33,453,870 ,90:$16, 836, 947 .70 



£81,391,983.15 



Not* : An Accumulation of Adminlstiatlon Overhead Cost for Period October 1916 to December 31st, 1933, Amoimt- 
ing to £3,033,1^.05 Distributed to Construction Projects In Each Division on an InveEtment Basis as of Decem- 
ber 31st,'1933. 
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STATE ROAD DEP.4RTMENT OF FLORIDA 
Statue of Construction by Counties 



ootrary 






ROADWAY 






BBIDOES 




Faved 
HUes 


Paving under 
Ckinst. Miles 


Graded 
Miles 


Grading 

under 

Const. Miles 


Surveys 
Miles 


Completed 
Lin, Ft. 


Under Const. 
Lin. Ft. 


Aiu>yixiii 


106.87 
25.31 
86.60 

37.08 
88.10 
29.88 
36.17 
49.64 
29.11 
37.16 
78.88 
77.33 
75.35 
33.31 
29.88 
70.23 
46.72 
26.77 
62.30 
66.07 
28.06 
24.21 
54.86 
%.35 
19.19 
44.91 
21.92 

Ts.eo 

64.02 

28.76 
20.23 

106.73 
50.21 
30.86 
70.80 
10.49 

102.10 
98.61 
6.61 
as .48 
ai.TS 
06.01 

sa.TS 




6.93 
10.78 




56.86 
12.50 
34,20 
3.4B 
88.20 
20.06 

se.oo 


967 

634 

7,481 

839 

2,794 

715 

4« 

4,608 

867 

6,I8S 

1,681 

1,446 

461 




Baker. — 








Bay.. , . 


8.74 


2.47 


8,016 


Bradford. . . 


12.64 

8.00 

6.70 
10.57 

20^54 " 
15.39 




Brevard . 




13.98 




Broward 






" 6.33' 


18.46 

o'os 

10.49 




Charlotte 




Citrus. 


81.28 
26.30 


175 


Clay 




OoUler 






Doliimbia 




14.82 


12.63 
6.72 


4.60 

7.90 




Dade 


B.27 


799 


DeSoto.. _ 






DWe- 


0.06 






32.00 
8.36 
2.30 
8.00 

30. er 

8,90 
16,20 




541 


Duval . . 


6.87 

1.00 

16,00 


20.23 


2,202 
S,8^ 

998 
1,317 
4,166 






0.24 
0,78 




FlRKlnr 






■Fmnlclin 


3.69 


17,846 


Gadsden 


1,31 
0,16 






GUctuist 






277 




23.58 




8,188 

260 

1,324 

919 

377 

885 

3,1% 

2,138 

3,605 

360 

6,058 

1,160 

633 

1,832 

i,744 

1,280 

1,427 

802 

1,124 

3,600 

671 

1,709 




Gulf 






13.60 

30.60 
7,00 




Hunilton 




7.68 
16.98 






Bardee 








Henry 














80.77 


28,86 




HIghMnds. _ 




0.54 

6.19 

30.58 




KlUsborougJi 


3,80 


13.69 


18.19 
4.10 
80.40 
71.10 
25,04 










0.05 


24.09 


286 


Jackson 


13.40 
35.40 




Jefferson,.. 




22^93 ' 

12.36 




Lafayette 


0.04 




Lake.. . 




64.70 

21.16 

16.66 

62.30 

36.88 

8.70 

a. 67 

1.10 


7,800 


L«e 




i'.ia" 

16.01 

23.76 

6.23 










Iwy.... 








Liberty. 








Vfulliran 








Mnnattw „ . 








Marlon 




6.78 
10.40 


0.10 


121 


Martin 






Monroe 









380 


Nassau... ... 


4S.73 

117.86 
S8.22 
34.01 
62.20 

103.17 
29.38 
1.29 
64.42 
96.89 
71.28 
61.^ 
16.64 
75.35 
36.93 
8.61 
66.32 
42.75 
14.79 
70.81 
30.64 

122.10 
16.28 




14.86 
10.96 
9. 36 




13.80 

16.10 

7,00 

7.68 

2.70 

66.22 

43.44 

20.BS 

88.13 

14.31 

38.68 

3.0O 


1,4T9 
11,732 
1,778 
274 
1,1^ 
2,313 


















Oraii^ 


13.27 






Osceola . 


18.10 
23,96 


11.46 










FasGO 


2.06 






Pinellas 


1.07 
6.37 




3,818 
990 

1,704 

15,668 

251 

329 

6,306 

i,ora 

249 
718 
212 
777 
9% 
485 
5,360 
5,403 




Polk 


4.98 


10.41 




Piitnam 




St. .Tfibtifl 




3.61 


ii.ii' 




St, LudB . 






Seminole 


5.67 
2.66 




128 








49.81 


1,400 










Sumter 


0.28 
0.07 


9,60 


10.02 
17.76 
13.86 


68.30 
18.90 
60.00 
16.20 








Taylor 


10,48 
S.36 

12,97 
6,88 
9.81 

11.27 










Volusia 


6.27 




1,099 


Wakulla 




38.33 

57.87 
63.77 


2,^0 


Walton 


IB .08 






Washington . 


29.68 


176 








TOTALS 


' 3,380,22 


70.78 


480.89 


879.98 


1,366.03 


143,772 


36,886 
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Double Drive Concrete Road, Srickell Ave , Mrami-^Road No. 4-A. 




Providing 4 — Lant Traffic on Road No 4 near Miamf. 

fllTl 
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STATE ROAD DEPAHTMENT OF FLORIDA 
BRIDGE PROJECTS COMPLETED DECEMBER 31, 1934 



Project 
Mo. 


Road 

No. 


County 


Length 
Ft. 


Type 


Total 
Cost 


County 

Participation 


3 . __ 


1 
I 
2 
2 

1 

1 

2 

1 

1 

5 

5 

3 

4 

4 

3 

1 

1 

4 

4 

4 

4 

4 

1 

4 

1 
11 

2 
14 

3 

4 
24 

4 

4 

4 

5 

5 
50 

4 

4 

4 

4 

S 

4 
28 
17 
37 

4 

4 

3 
13 

4 
19 

4-A 

81 

17 

115 

115 

50 

156 

5-A 

6 
88 

4 

3 

6 

1 

1 
15 
17 
24 


Gadsden- Jackson 

J ef f © rson-lfadisoQ 


1,003 
432 
476 
218 
140 
411 
106 

3,875 
340 
316 
215 
323 
278 
75 
71 

4,515 

1,675 
910 
163 
160 
179 
816 
933 
154 
288 
156 
871 
363 

1,067 
570 
868 
185 
303 
133 
423 
159 
481 
119 
199 
46 
46 

1,365 
175 
313 
309 
661 
103 
184 
689 
108 

1,334 

213 

66 

93 

75 

974 

3,211 
373 
439 
866 
350 
121 
46 
566 
469 
170 
90 

2,119 

1,699 
733 


Concrete- Steel 

Concrete 


638,311.53 

63,666.11 

120,112.77 

28,434.78 

36,233.18 

184,064.33 

35,401.44 

393,133.33 

40,542.81 

85,436.62 

73.774.00 

81,887,05 

36,916,22 

11,568.70 

^,381.60 

745,787.94* 

292,021,23 

266,407.40 

48,911.70 

94.406-50* 

85,051,81 

108,326.09 

142,679.85 

80,317,23 

53,035.81 

41,101.48 

129,6rr3.40 

62,097.21 

144,945.99 

118,899.72 

131,351,76 

116,001.33 

51,818.08 

56,733.78 

140,073.15* 

135,547.18* 

60,990.74 

88,056,70* 

110,738.23 

48,533.17 

63,299.^ 

996,512.50* 

10(2,093.48* 

45,333.40 

45.?r4.52 

158,096.30' 

40,988.70 

31,815,57 

151,932.46 

16,387.35 

482,233.32' 

13,990.17 

11,937.90 

9.133.08 

94,777.38* 

131,152.19 

373,337.86 

3,054.41 

39.559.85 

82,595.14 

17,346.65 

5,373,10 

9,116.63* 

269,527.38 

8,190,37 

29,689.04 

4,670.84 

259,153.61* 

170,711.78* 

62,170.28 


60,001 .00 


6-B 


D.OO 


7-B_ 






0.00 


KTl.H-ffp 


Alacliua-Col umbla 

Nassau 


Concrete- Steel 

Concrete 


0.00 


NHH-ll-O. 


0.00 


14-B 




Concrete- Steel-Timber __ 


0.00 


19-B.. 




0.00 


30_ 


Holmes-Washington 

Baker 


Timber- Steel-Concrete ., 
Concrete , 


50,000.00 


21-B_ 


0.00 


Z»-A 




0,00 


39-B.. 


TTHIilhoiTillgh 




0.00 


30. 


Columbia-Hamilton 




13,000.00 


NIIH-32-B 




0,00 


36-A 




Concrete 

Concrete 


0.00 


37-D . 


Alachua 


o.oo 


38-A. . 


Santa Rosa 

Esnambia.__. 

Btevard-Indian RlTsr 

Brevard 


Tlicber 


50,000.00 


38-B . 


Concrete-Steel-Timber . . 


50,000.00 


SS. 


0.00 


40-A 


Concrete ... 


0.00 


4IVB 


Brevaird.- _ . 


Concrete 

Co ncrete- Steel 


0.00 


41 


Dade 


0.00 


«-B 


Dade.- 


Concrete- Steel.. „ . 


o.oo 


45... 


Suwannee-Madison. .. . 
St. Johns 


Concrete- Steel 


0.00 


48-B__ 


Concrete 


o.oo 


49-B _ . 


KaglBr. . 


0.00 


6&-B 


Putnam 


Concrete .. . . . 


0.00 


S»-B 




Concrete- Steel . 


o.oo 


Sfr-H. 






40,137.14 


67. 


Nassau-Duval 


Concrete-Steel 


0.00 


flO-B 


Flagler- Volusia 


Concrete 

Concrete 

Concrete-SteeL 


10,137.14 


62-B... 


Osceola 

Broward 


0.00 


6^B-1 


O.OO 


63-B-3 


Broward _ _ 

Broward 


Concrete- Steel .. 


0.00 


S3-B-3. 


Concrete- Steel 


O.OO 


65.. . 






0.00 


66. 


Sarasota 


Concrete 


0.00 


87. 


Hamilton- Suwaimee 

Pnlm "Rpflnh 




0.00 


NBU-68-B 


Concrete ... 


0.00 


68-A-l 


Palm Beach 


Ooncrete-Steel 


0.00 


68-A-2 


Broward . 


Concrete 


0.00 


es-A-3 


Broward 


Concrete-Steel ..... 


0.00 


TO. 


Charlotte 


Concrete... . 


0.O0 


Tl 


Brevard 


Concrete... ...... . 


0.00 


72-D 


Pn tn ftm-T<1 nglnr 


Concie^ . 


0,00 


73-B 


Polk _ 

OoUler.. . - - 




0.00 


TB.. . 


Concrete 


0.00 


78-B.. 






0.00 


7e-B 


Duval 


Concrete. ..... 


0.00 


I^^S-B 


Seminole- Volusia 


Concrete-Steel 

Concrete 


1,000.00 


E-8g 


0.00 


E-91 


Marttft 


Concrete-Steel 


0.00 


NRH-92-B 






0.00 


E-93-B 


Dade 


Concrete. 


0.00 


E-95-B 


Levy 


Concrete 


0.00 


NBH-ge-A 


Hillsborough 


Concrete 

Conctete-Steel-Tlmber . . 
Goncrete-Steel-Ttaiber . . 

Timber 

Concrete-Steel-Tlniber .. 
Concrete- Steel -Timber . 
Concrete- Steel -Timber .. 
Timber 


0.00 


E-97-B 


Escambia-Okaloosa 


0.00 


E-97-E__._ 

114-B 

MRS-121 

NES-129.... 


Escambia-Okaloosa 

Hamilton 

Hillsborough 

Layf ayette-Suwannee 

Gulf 


o.oo 

0.00 
0.00 
0.00 


NES-134 


0.00 


NRS-135 




0.00 


NRM-142 


St. Lucie 


0,00 


421 




Concrete- Steel ... . 


0.00 


601-B 




Tiniber-Steel 


0.00 


516 


Jackson 


Concrete 


0.00 


B17 




Concrete- Steel.- . .. 


0.00 


ass 


Plnel^E 


Concrete.... 


0.00 


S27 


Pinellas 


o.oo 


S34-B 


Brevard 


Timber 


O.0O 
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STATE ROAD DEPARTMENT OF FLORIDA 
BBJDCE PROJECTS COMPLETED DECEMBER 31, 1S34 (Cont.) 



Project 
No, 



EOMi 
No. 



Ooiinty 



Length 
Ft. 



Type 



Total 

Cost 



County 
Faitlcipatlon 



6GB.. _ 

Gee-A. 

663... 

6M-0. 
59B___ 
608... 



683___ 

68fr-B. 
W7-B. 
689-B. 

sea... 

flOl... 

ec»-B.. 

613.. _. 
«14-B.. 



8B1-0.... 

Iffil'^.... 

SBl-B.... 

«3»-B..__ 
634^B..__ 
6tl-B.... 
S46-B.... 
el»-B.... 
855— effT. 

858 

eS8-B__.. 
880^.... 
861-B.... 



8S»-W_ 
0r2-B.. 

ffra-B,. 
en-T>. 

880.... 
881___, 



8913-B. 



eab-B... 

88^ 

898-3... 
BB8-B... 
700-B... 

706 

7M^B..- 
716-B... 
718-B... 
721 -B... 
730-B... 

737 

743 

767-B... 
788-B... 

7«S 

779-B.,_ 

788 

7B7-B... 
801-B__. 
80e-B... 

saz-3-3. 

805 

80ft-D„. 
819-B... 
8SS-B_._ 



1 
4 
8 
2 

e 
s 
1 
a 

5 

I 

5-A 

h 

5 

4 
4 
S 

4 

I 

1 

1 

1 

1 

1 

4 
10 

2 
IS 

4 

1 

3 

2 

3 

3 
27 

1 

1 
13 
10 
10 
10, 

4 

4 

2 

1 
19 
19 
Ifl 
28 
17 
28 

S-A 

3 
15 
39 
10 

2 

2 

6 
19 
14fi 
10 
4S 
10 
10 
25 
25 

5-A 
36 

G 



Gadsden 

Brevard 

HlgMands 

0SCM>1& __ 

Obarlotte 

Lake 

Jackson _ 

HlKhlands-Okeechobee . 

Hlllsborongh 

Santa EOSB 

Suwannee-Columbia. _ . 
Lee _ 



St. Johns 

Bievaid 

Sarasota 

Sarasota.- 

St.Lucle __ 

OkakKisa. 

Okaloosa 

Okaloosa 

Eohnes-Washlngton . 

Gadsden 

Jackson 

Palm B^h 

WakuUa-Ftfuaklla. . _ 

Hardee- 

BUgblands 

PalmBeacli... 

Holmes 

Clay 

Lake 

Clay 

Ol^ 

Oo!lter_-._ 

Leon-Gtadsdea 

Gadsden 

Levy 

Bay 

Bay 

Franklin 

St. Lucie 

St. Lucie 

Lake 

Escambia 

Leon 

Jefferson 

Jefferson 

Putnam 

HUlsborough- 

Dnlon-Bradf ord- 

Alacbua-Ckilunibia. . . 

Putnam 

Pinellas 

Washington.. 

Bay 

Polk__,_ 

Folk.-_ 

Lee 

Leon-Liberty 

Highlands-Glades 

Washlngton-Waltoa, . 

Union-Bradford 

Okaloosa . - _ 

Okaloosa 

Hendty 

Hendry _.. 

Okaloosa _ _ 

Citrus- Sumter 

Uarion-CltruB. 



855 

280 

375 

316 

143 

S66 

3,315 

3,101 

170 

347 

100 

274 

3,600 

481 

314 

3S 

602 

45 

1,474 

1,587 

33 

1,303 

130 

440 

248 

850 

298 

915 

727 

525 

225 

43 

1,594 

1,376 

1,0^ 

1,954 

416 

1,335 

2,781 

4,433 

S9S 

160 

351 

449 

681 

394 

302 

*93 

675 

234 

T84 

218 

368 

loe 

426 
120 
117 
436 

4,470 
929 
7(B 

7.786 
718 

2,175 
305 
227 
150 

3,087 
498 
264 



Concrete 

Concrete 

Timber . 

Titaber 

Concrete-Steel 

Timber 

Timber... --. 

Timber-Steel. 

Concrete 

Concrete and Timber 

Concrete _ 

Concrete and limber. 

Concrete-Steel 

Timber 

Timber 

Concrete 

Concrete- Steel 

Concrete..- 

Concrete-Steel 

Concrete-Steel-Timber .. 

Concrete ,_ 

Timber _.. 

Concrete 

Concrete-Steel 

Concrete-Steel. 

Timber-Steel 

Concrete-Steel-Tlmber ., 

Timber 

Concrete- Steel 

Timber. 

Timber 

Concrete 

Concrete- Steel 

Concrete-Steel 

Timber 

Concrete- Steel 

Cone rate- Steel 

Timber 

Concrete- Steel 

Concrete- Steel 

Timber-Steel 

Concrete _ . . 

Concrete. _ 

Timber-Steel-Ooncrete . . 

Timber-Steel 

Concrete 

Concrete 

Concrete-Steel... _.. 

Timber. 

Concrete 

Concrete. 

Concrete-Steel 

Concrete- Steel 

Concrete-Steel -Timber .. 
Concrete- Steel-Umber .. 

Timber 

Concrete- 

Concrete 

Concrete-Steel 

Concrete-Steel-Timber .. 

Tlml>er 

Conciete-Steel-TImber, . 

Concrete- Steel 

Timbet 

Timber 

Conorete-Steel-TImber- - , 

Timber 

Concrete- Steel-Timbet ,. 

Concrete-Steel _ 

Concrete 



92,227.68 

6,788.56 

216.491.02 

10,050.41 

40,516.43 

6,679.35 

112,643.46 

86,365.12 

66,00f7.01 

21,384.21 

35.044.42 

41,317.04 

,008,521.73 

37,516.25 

60,729.69' 

12,839.65 

315,088.09* 

4,727.80 

154,735.26 

149,343.94 

19.0ffi.(B 

47,381.11 

21,211.37 

71,422.40 

168,796.72 

33,712.57 

85,638.64 

40,927.34 

?74,128.33 

19,451.92 

12,699.11 

18.766.56 

239,770.59 

^6,150.62 

26,704.74 

203,442.95 

61,599.0? 

42,338.33 

853,371.48* 

,246,927.76* 

10fr,347.51 

79,423.79 

100, 170 .14 

64,687.39 

40,078.62 

40,117.06 

27.076.66 

52,806.53 

34,945.82 

53,345.53 

80,955.18 

28,289.67 

146,047 .72 

7,516.03 

25,452.92 

14,037.69 

15,702.72 

87,545.43 

640,563.36* 

48, 140. » 

24,370.24 

460,747.25 

73,263.71 

70,297.00 

17,766.52 

22,531.23 

30,423.53 

119,900,68 

47,666.82' 

39,902.19 



0.00 

0.00 
0.00 

o.oo 

O.DO 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0,00 
0.00 
0.00 
0.00 
0.00 

o.oo 

0.00 
19,700.00 

o.oo 

0.00 

o.oo 

0.00 
0.00 
0.00 
0.00 
0.00 
0,00 
0.00 
0.00 
0.00 
615,470.86 
,007,858.81 
0.00 
O.OO 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
O.DO 

o.oo 

0.00 
0.00 

o.oo 

0,00 
0,00 
0.00 
0,00 
1,000.00 
0.00 
50,000.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
O.OOiFl 
0,00 
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STATE ROAD DEPAETMENT OF FLORIDA 
BRIDGE PROJECTS COMPLETED DECEMBER 31, 1934 COont.) 



Project 

No. 


No, 


County 


Length 

Ft. 


Type 


Total 
Cost 


Count? 

PaxUoipatlon 


869 


29 

143 

82 

49 

Z 

1 


Okeechobee-Glades. 


423 
1^ 
978 
294 
701 
64 
121 
200 
362 
5% 
318 
250 
925 
lOO 
309 
335 
1,375 


Timber 

Timber.. 

Conorete-Steel-Tlmber .. 
Concrete-Steel -Timber .. 
Concrete- Steel-Timber .. 

Concrete 

Timber... 

Conciete-Steel -Timber .. 

Concrete-Steel. . . 

Concrete-Steel-Tlmber .. 

Concrete 

Coacrete-Steel-Tiinber . 
Concrete- Steel-Timber . . 
Concrete- Steel-Timber .. 

Concrete 

Concrete- Steel -Timber .. 
Concrete- Steel-Timber . 


56,145.83 

8,562.14 
39,099.40 

9,468.73 
33,397.52 
14,825.09 

5,9^.50 
12,644.40 
110,260.01 
48,273.79 
34,270.58 
11,042.46 
46,281.17 

5,578.69 
24,949.82 
33,969.53 
75,354 .ffijfK 


0.00 


870. 


Palm Beach 


0.00 


a7i-B 




39,099.44 


a73-B 


Baker. 

S\tmt»r-HenifiTido 


0.00 


875-B 

firre-B 


0.00 
0.00 


918-B 




0.00 


949-B 

95Z 


22 

3 

87 

33 

25 

S9 

103 

2 

176 

162 


Ontnge-Bievard. . . 
Putnam, 


0.00 

0.00 


9S0-B 


Glades. ._ _ .. 


0.00 


877-B . . ._ 




0.00 


1013 

lOlB 


Palm Beach 

Okeechobee-Qlades 

Alachua. . 


0.00 
0.00 


1017. . 


0.00 


1033. 

1085-B.. 


Hardee 

Palm Beach . . .... 


O.DO 
0.00 


U37-B 


St. Lude 


o.oo 









•—Includes partial cost of approaches. 
tl — Partially built b,v county. 
f& — Iteteflals and supervision only. 
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STATE BOAD DEPARTMENT OF FLOEIDA 
BBIDGE PROJECTS TTNDEB OONSTBUOTION DECEUBER 31, 1934 



Project 
Ko. 



Rend 

No. 



NB-B-D-1 

NKH^l-A 

NRH-132 

NRH-140 

NRS-141 

PWA-792 

PWA-793 

834-B 

PWA.^3 

95«-B 

1147 

1173-B 



County 



10 Santa Rosa 

4 Dade 

19 Dixie -GtlcJirt St 

4 Indian River 

4-A Monroe 

10 Frankiin-Wakulla . . . 

115 ; Bay... _ 

52 I WasMngton.Jaclcson 

10 ; Franldln 

44 I Semlnole-Volusla..-. 

183 I Dade . 

iia Lalw. 



Lengtti 
Feet 



1,400 
199 

818 

2SS 

360 

5,7B0 

S,016 

578 

14,985 

1,3S7 

eoo 

7,800 



TVpe 



Timl)er-Steei-Conerete 

Concrete 

Concrete- Steel 

Concrete 

Tljnber-Steel -C oncrete 
Timbe r- Steel-Concrete 
Tlmber-Steei-Oonctete 
Tlmtier-Steel-Concrete 
Tim twr-Steel-Concrete 

TiiEber- Steel 

Timber-Steel -Concrete 
Timber-Steel 



Estimated 
Cost 



I 



Spent 
to Date 



t 48, 118. 33* I 
57,195.71 

140,573.19 

22,376.75* i 

18,968.63 i 

405,236.32 , 

147,706.11 I 

29,108,75 ' 

982,369,84 I 
30.000,00 
90,000,00 
65.000 .00#3| 



$ 41.152.99 
50,000.00 
83,064.65 
33,565.98 
39,870.05 
3,924.13n 
2,835.58n 
26,069.09 
406,721.60 
23,213.93 
8,424.77 
48,812. 8S#2 



County 
Participa- 
tion 



0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
O.OO 

479,296.81 
0.00 

106,988.32 
0.00 



•—Includes partial coFt of approaches. 
ft — Englneertne and supervision only. 
|2— Materials, engineering and supervision only. 
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stock Island Bridge near Key West. Timber and Steei witK Concrete Deck, Road No. 4-A. 




Overhead Croseing on Road Na. 4 near Vero Beach, Reconstructed and Super elevated for Greater Safety. 
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STATE BOAD DEPARTMENT OF FLORIDA 
OVERPASSES COMPLETED DECEMBER 31, 1934 



Project 
No. 


Boad 
No. 


County 


Length 
Feet 


Type 


Cost 


Railroad 


County 
Participa- 
tion 


43 


S 
14 

1 
14 
28 

5 
74 

1 

2 
20 

1 

B 
1 

1 
1 
2 
1 
1 
5 
5 
1 
4 

33 
6 
6 
1 
E 
2 
4 

19 




122 

120 
110 
197 
414 
280 
320 
S72 
184 
112 

112 
184 
109 
77 
44 
174 
112 
116 
95 
131 
124 
134 
114 
115 
111 
111 
250 
219 
2S5 
ill 

in 

300 
111 
111 
112 
131 
HI 
114 
1420 


C 


T 
C 




S 16.601 .8C 
37,626,7« 
3,482,52 
35,849.52 
73.861.44 
59,856.91 
4S,433,6« 
125,818.71 
83,858.25 
17,874.(M 

5, 338. OS 

8,280.56 

3,3l2.n 

1,370.41 

1,264.21 

31,336.09 

6,160.8(1 

5,4«S.1{ 

3,227.04 

34,fff5.M 

IS, 455. 75 

33,220.9S 

4.635.01 


' ACL 

ACL. . 

ACL 

SAL 

* ' FEC 

' , ACL 

' SAL .... 

* L&N 

* AOL 

Atlanta* St. 
Andrews Bay 

L&N.. 

SAL 

SAL . 

L&N 

1 L&N . . 

1 SAL & AOL 

' L&N 

1 L&N . . 

i SAL 

1 ACL. 

SAL 

FEC ... 

L&N 

L&N- 

L&N -- 

GFA- . 

SAL & ACL. 

ACL 

FEC. 

ACL 

SRR 

SAL & ACL 

QF&A 

SAL 

' SAL 

ACL 

ACL 

' SAL 

j Terminal 


0,00 


BOA _. 

M. 

56-B. 


Putnam 

Leon 

Alachua . . . . . 


oncrete 

imber 

oncrete - 


0,00 
O.OO 
0,00 


NRH-72-B. 

76-D 

NRM-84-E . 


Flagler 

HlUsborougl 
Marion 
Escambia... 
Lake. 


1 


Concrete 

Concrete . 

Timber, Steel and Concrete 
Timber, Steel and Concrete 
Concrete 


0,00 
0,00 
0,00 


NBM-109-B 
NKM-115 




O.OO 

0.00 


5O0-O 


Bajr 


T 

T 

T 
T 
T 
T 
S 






509 

545 


Gadsden . . 
Hernando . 
Madison 




imber --. 

imber -. 

imber 


0,00 
O.OO 
0.00 


565 




0.00 


587 


Walton 


Imber 

imiwr 


0.00 


sei 


Walton 


0.00 


57»-D____ . 


Orangp 


teel and Concrete ... . 


0.00 


STB 


Holmes 
Okaloosa . 

Citrus 

Citrus _ 




Timber 


O.OO 


ezi 




T 
T 
C 
C 
C 
T 
T 
T 
T 




0,00 


685 

fiS5_ 




Imber 

oncrete 

oncrete 


0.00 
0.00 


633-B 


Gadsden 


0.00 


640-B 
653 


Martin.. 
Okaloosa . 




oncrete 

ImbAr 


o.on 

0.00 


657 






3,674.45 
5,087.31 
6.195.95 


0,00 


670 

673 . . 


Jackson 

Gadsden 


Imber 

Imber. . . . 


0.00 
0.00 


68S-B .. 


Citrus.-- 


Steel and Concrete.. 52.614.51 


0.00 


687-A . 

efll __. 

3S8 


Lake -. ... 

Indian River. 


C 

T 
T 
T 
T 
T 
T 

C 
T 
C 

C 


oncrete 

oncrete . 


17,126.51 

60,667.76 

3,890.76 

5,243.76 


0.00 
0.00 
0,00 


717 


11 


Brsdtord 






0,00 


720 






11,300.56 

4,023.56 

3,930.15 

4,353 .3£ 

22,359 .2£ 

18,651.88 

5.799.87 

340,407.36 


0.00 


723 


19 Leon 






0.00 


723 


19 
10 

2 
50 
S6 

1 








0,00 


728 






0.00 


758-B 


Polk .... 




0,00 


764-B 

S30B 


Suwannee 

Jefferson ._,..,., 
Duval 


oncrete 

ImbAr 


O.OO 
2,218.75 


86S 


oncrete. Steel , . 


0.00 












UNDERPASSES 


OMPLETED DECEMBER 31, 1B34 






Project 
No. 


Road 
No, 

_. _ 

2 

14 

1 

2 

1 
19 
10 


County 


1 

' Type 


Cost 


EEJlroad 


37-B 


Alachua ..-.- 


-- 


Concrete ,$ 56.956.46* 

Concrete .. .. 1 71,960.62* 
Concrete ... i 13,699.12 
Concrete | 20.007.83 
Concrete 35.046.72* 

Concrete 13 .876.18 

Concrete 18.208,30 


Seaboard Air Lii 
Atlantic Coast L 
Atlantic Coast L 
Seaboard Air Lii 
Louisville & Nas 
Seaboard Air Lii 
Seaboard Air Lii 


le 


50-A... ... 

58 

553-B 




PutnB 

Jetfer 

Mario 

Jacks 

Leon 

Leon. 


im 

son . . 


ine 
ine 


588 . .... 

6B8-B. 

738 




on . 


- 


liville 

le 

le 























'Includes partial cost of appioacbef!. 
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FEDERAL AID 

p'ciloral Aid ill till' fonstrlKtidti of Itoiids iiiul Hiiilires liefTHn July 11, Ifllfi, wllfn rimgress hf^nn 

iiliproiiriiitioiis Mtid enacted a law ereatiiifr I he Biirraii of I'ublic Knads as a bniixdi of the De])aittii<"tit 

of Atrriculture. This Bureau enoperatps wirlt the several Mates and tei-ritnries in the cnustrnetion of 
Hoads and Bridges. 

Congress lias i-niititmed appropriatiiois each year to be used Hirou|rlv the Bureau in aidinfr in tlie 
eost of this work. Out of eatdi aiiproiirialinu about 2'-; per eent is dediieled to administer the Buieaii 
and the halanee is apportioned to the several states on the fnllowin? basis: uiie-tliird in the ratio of the 
Stale's population to the population of the United States, as shown by the latest available tVderal 
eensus; one-third in the ratio of the State's area to the area of the Cnited States and one-third in the 
ratio of the road niih'a}.'e of the Stale to tlie roail mileasre of the United Slates. Thi' road niileafre UNe<l 
in tliis instauee is the luileajre <i( rund delivery routes and .star routes in eaeh state and retnain.s the same 
as thai ol-i(?inally eertifieil to tlie Bureau at the hejiinninsr of the Federal Cooperation. 

Ill IK:!. ;iud in aeemdaiiee with Ijieislaitoii. eaeh State with the approval of the Bureau established 
a Federal System of Hoads the iiiilea>.'e of ivhieti was 7',' of the total mileajie above as certified to by 
tJie State, Three-sevenths of this iiiilea-e beiii;; IViiiiary or Interstate and lour-sevenths Seeondary or 
Intrastate Boails ; ]o-eferfUee was ■riven in eonstruetion to the ['Hillary System. There have been four 
additions to this .system but otdy in reeeiit years. The additions were allowed beeause of the fact the 
I'i Syntem h«d i-eatdietl that stajre id' eompletion, mabin}.' it neeessary to add more niileajre if the ap- 
propriations were to be advantasreously used. Not ail of the I'i System has been ))artieii>ated in by 
the Bureau as our eonstruetion with State Funds was fa-stee than the small amount of Federal money 
allotted to Florida, would provide. This is illustrated by the aeeonipaiiying tables of Federal Ap- 
propriations and iirojccts luiilt. 

Up to VXn the Federal Kefrulations reipiired tliat Federal Funds must be matehed with at least 
.50'; State or otlier Funds on Federal Aid I'ro.ieet. 

In VXW the refrnlar appropriations to the States eonld not be matehed with State Funds, due to 
diversions of one kind or another, of road money to fiiiaiiee other Departments of the States. The un- 
employed sitnalion beeame aeiite, so in order to stimulate eiii|>loyme!it, Consfress enaeted an enierpeney 
measure. Briefly, the P^uierjieney Fund was the sum of ,l;HO,()()0,0(W.f)0 as an advaiiee to the State.s to 
be used in mateldiif; regular Federal Aid Funds. The pro.iects this money eould be used on were similar 
to all Federal Brojeets They had to be on the 7*. System and eartied on in the regular manner, 
rudio- the VXi\ Kmeri^envy I'togram, no restrictions as to hours <>( work, rate of pay, ete., were made. 
The Federal (tovernnieut was to be reiiidmr.sed for this advance by deduetins.' from the Refridar Fed- 
eral Aid appiopriations one-fifth of the advance eaeh year over a period of five years from 19:!3 to 
lii:lH. The l!t;i:i regular appropriation was $l,6.J4.6Gfl,00 to Florida, and from this amount $217,2ST.60 
was liedueted, this ainoiint being one-fifth of $1.0.'<e,4;!**.00, the Enierjreney Advaiu-e, 

The sitmi- rood it ions jirevaded in 1!>:W ielali\e to the States inabilil.\' to mateh Kefiiihir Federal 
Aiit Funds. Tlie unemployment .situation was even more aeiite and rongre.ss a])pro|iriated $120,000,- 
fl(H),00 1n be jiroiated to the .several states. Florida's allotment in thii, instauee being .tl ,t;24.7S2.00. 
This Ac-t provi<led for the repa.vment of the Eraevgeuey Advanee from future Regular Federal Aid 
Funds over a period of ten years, heginninfr with the fiseal year VXW. 
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Ct'i'tiiiii restrictions were jilaced by Contrrcss iti ciirryiiitr nut llic VXi'l Eiiii-i-jrcin-y l'nii;niiii. Tlii' 
aim of the entire ]irojjrnin hein«r to at'foni tlie maximum uwe of liibnr, and iiists wi'ir to be seeonilMry. 
The law ]>riivi(le(l that no laborer should worlv more than 'W liniir.s per week, anil further stated that 
eaeii state shoidd set a mininutm wasji" seide for skilled and etitunmn lalHir, and iireference sliuidd be 
friven to hand labor tviethods wherever t)raetieable, Th<> law filso provided 1h;it <ill work shoidd he 
eoniiiletcd by July 1, 19;tH, This time liiriit was later eNtended to September 1. VXU. by amendment. 

The same methods, mips and lejiulatious. as jiertained to Heirular Federal Aid, ajiplieii in the ease 
of emergeney woik. The Bureau paid its share monthly as the work prosrresseil. Plans were (irepared 
and approved and eontraets let as outlined in the Rules and Kefrulatioiis of the Hureau. herein ineorpor- 
afed. 

It mijrht be added that under Rep-nlar Federal Aid the ISureiui partieipated in the eonstrnetioii of 
bi'idpres to the extent of fifty jier cent and on roads to the extent of fifty per ei'tit, not to exeeed a parliei- 
patingr etvtt of $10,000.00 jier tiiile. However, under the liK!2 Emerjieiu-y Appro|iriation all limitations 
were lifted. The Bureau partieipation covered tlie Hctiiai eost of construction of the work ineludinjf 
the Bnfrineerin^, but did not inchide the cost of Surveys and Plans or adniiiiist ration. For the ltW2 
Emerppnc.v ProjrraTn the Federal Projects were desifrnated with the prefix "E". 

The 1931 and W^'2 Emcrfrcncy A]>propriations were inteiuled to meet what was believed at the 
time to be a ((uiuhly |)Hssin!; diffieully rif the Slates in ruatchina Reauhir Fedcrid Aid App^opriat^oll^; 
henec the limited term of exiienditure and the retpiirement of repayment by deduction IVoui futt.i'e Re*;- 
ular Federal Aid apiiortiontnents. 

A clearer reeognition of the nuiptnitnde of the depression caused Con stress in 1M:{ to make an en- 
larged appropriation for road work under the N'irtional Industrial Rccover.v Act. This was an ouT- 
I'ight grant of Sfi-HMt,000,(HHKOO, of which Florida's share was ^1.2:ll,S.14.00. and which did not have to 
be matched with Regular Federal Aid Funds, or State Funds, 

Jlowever. this ap)nopriation, in addition to i-eijuiiinsr practical l,v the same labor provisions as men- 
tioned above for the second or \^i'-i2 Kmergeney Appropriation, set up other rnpiirements for the ex- 
penditure of these funds. The salient regulations pravided that N'ational Recovery Funds must be ex- 
jiended on pro,iects in at least 7o''( of the counties of the State; that not more than -lO'r of the fumls 
could be applied to projects outside of the corporate limits of municipalities nn the Federal Aid High- 
way System (desijrnated as N'RH Projects) ; that not less than 2,">' i of the funds conld he used on 
projects on extensions of the Fi'rieral .Vid lltghwa^" System into and throufrb muidcipidities (designat- 
ed as XRM Projects!; and that not laore than 2'i' i of such funds coidd be a|iplicd to .sccruiiiary roads 
or to projects on the State System of Roads, but off the Federal Aid Svstem of Roads (designated as 
-NRS ProJMt). 

Apain in 19H4, Conpress recognizing the urgent need for relieving unem|doyment. and the ]>rovcn 
merits of road construction to this end, passed the Hayden-rart Wright Act. This Act authorixefl a not her 
outright grant of i(i2rM),00(l,t)tM1.00 for the fiscal year in:U-l<):r!, of which Florida's share was .1;'J,fi(i1.- 
:f4:^.00. and in addition provided for a relurii to the Regular Federal Aid basi;.;, by authoriniiig !f;12"i,- 
I)W>,0(J0.(H1 for ea<>!i of the liseal years 1 i);!,")! !)H(i and ]!i:{t)-Tf«7. The a ji port ion men t for Florida for 
the fiscal year 19;iVUl:!(> will he sf 1 ,().').i.T'i:i.l)0. and for the following year approximately tiie s»mc 
amount, which sums in order to become available in accordance with the Act, must be niatehe<l with 
at least fifty per cent State Funds, and must be cxitended on the Federal Aid Higbway System. The 
Act further piovides that if any State ]ias.ses legislation diverting fun<ls that were authorized b.v State 
law for the const met ion. imjirovement or maintenani-e of highways at the time of the passage of the 
Hayden-Cartwright Act, sueb State will be de]irived of a ])art of its Regular Federal Aid ap[)ortion- 
ment, not to exceed one-third of such ap[)ortionraent for the fiscal year for which the apportionment is 
made, 

U27J 



Rcjliilations povcrninf; the apiwirtioiiment for the fiscal jertr 1914-19:?') set u|nli'fiiiitp hmirs of work 
mill rates of pay for labor, and liiiiitinjr pprt'entages of fiincis that fan be ex|jenilcil on jirnjects on dif- 
ferent elassifioations of hi<rhwayK. similar to the reqnirenients establinhed under the National Imhi.strial 
Recovery appiopriation. 

Another iirovLsioii of the IIay(ien-(.'iirtwrif:ht Aet, cancelled the obligations of the .Statw to repay 
to the Ferkral Government froin future Regular Federal Aid appropriations, the emergency atUauees 
made in lOTl ami W;l2, with the exception of the first repayment which had already been made before 
]iassiige of the Hayden-Caitwriglit Act. 

In addition to the apjiroprialions outlined above, Florida receives an apportionment of Federal 
Funds for the constrnction of roads in the National Forests established in the State. 

A definite refinirement on all Federal Aid projects is that the State must adetpiately maintain these 
projeets with State Funds. Failure to provide satisfactory and adequate maintenance, according to the 
Federal regulations, would be sufficient eause for suspension of Federal Funds for proiKwed projects, 
until the unsatisfactory maintenance is corrected. 

Incorporated in this Report are the Rules and Regulations for carrying out the Federal Highway Aet 
and tables of Federal t'rojects. 
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Bridge over East Paei near Ft. Walton, 3210 Fe«t Long. Road Na. 11&. 



RULES AND REGULATIONS OF THE SECREIARY OF AGRICULTURE FOR CARRYING OUT 
THE FEDERAL HIGHWAY ACT (EXCEPT THE PROVISIONS THEREOF RELATIVE TO 

FOREST ROADS). 

HKOn.ATION 1— DEFINITION'S 

Seeticiii 1. Fur ilif |)iii-|>(pscs of tliwi> rp}riilatii)ns. tlie.folUnviiij.' teriiis shall he fonslrued, resiiw- 
tivHy, to mean : 

Art. — The Act of ("nnjri-f'ss ;i|i|ii(ivoil July 11, inifi. oiititli'd "An iict to |:iiivi(lc llint tlif riiitcil 
Stales shall aid the SlatcN in llii' const nu-t ion of rural post ro;iils. ami for the other pitrimscs" ( :{() 
Slat. ^.■V")), as Hiiicnded by the ai't of Cf>n<riess apirovcil Fcltrnary 2S, iniSl. entitled "An aet making 
H|i])ro|)riatioiis fm- the serviee of tlie I'ost Offiee Department for the fiseal yi'ar cndinfr .liine -W, liVlU, 
and for other imrposps" {40 Stat. TifHI, Tidl I and as anientlcd hy the aet (if Congress approved No- 
Veniher !', li(21. entitled "An aet to aTiiend tlii' aet entitjeij 'An aet to jirovide that the Fnited States 
sliall aid the State in the constrnetion of rural post roads, and for other ]uir|Wses,' ajiprovett July 11, 
l!nfi, as aniendeil ami supiilemenfed. and foi' other pnrposes" (I'ulilie, No. f>7, 67th f'oilfr.) 

Sfcn liirif. — The Secri'tary nt' Asifieiilture id' llie I'liited Stales. 

Hufiitu n( I'ltblir Hnitih. — Tile IJiireHIl of I'nhlie Roads of the t'nited Stales Depart iiieiit of Ajrri- 
enltiire. 

Atifhori-ii! liipi-i-si»liiiii-i x nf llu Sr i-iv 7irri/. — The Cliicf of tile I'lneau of I'lihlic Kewds and such 
otJier offieiids and employees thereof as hi' may desijrnate fi'oai tiaie to time. 

Full till Aiil flii/hiiiiji Si/xlim. — The system of Federal aid hisrhways. estahlislied by actual asrrce- 
ment and joint fiction of the StHtw and the Seeretaiy of Ajtrieultnre. and upon wliieh all Federal 
aid funds shall lie s|n'nt. 

Primiirit Hitjhwiiifs. — The primary or interstate portion of the Federal aid lii^dnvay system eoni- 
lioseil of not to exceed three-sevenths thereof. 

Sii-iiiiihinj Iliijbiviiiix.—'Yhi' secondary or inter-eoiinty jiortioii of the Federal aid hiprhway system 
consistintr of at least four-sevenths tliereof. 

Tin Pir Ciwl FuikL — Items for cnfrineerinj:, inspection, and unforseen eontitiL'cncies not e\eeedin«; 
in jicr cent of the total esliiimted eo.st of the eonstnietion. 

Ki':<;ri.ATi<)N 2.— ai'I'LUatiun of in-:(;i'i.ATioxs 

Seetion 1. These ii-'.'idalhins apply to all iirmisions of the aet, e,Kceiit the provisions thereof rel- 
ative to forest voads and trails, inde.ss hereafter so made applieahle by order of the Secretary, 

Section 2. These le^nlatioiLs shall apply as fidl.v wlieie the extent to which the State may enjrase 
ill foad. constrsiction and inaintenanee ivorlc, or raise State revennes tlierefor, is limited by its esisting 
eonstittit'on and laws and as in anv other case. 
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REtirLATION' .1.— INFORMATION FOR THE SECHETAKY 

Swtinn 1. Bi'fori' any Hsreeiiient is made U]M>ti any ronil or roads to be eonstnicted in a State, 
or as to the eharacter ami iiietllod of wnst ruction, tliere shall be furnished the Secretary upon his re- 
i|iiest, by or on liphaif of the State, peneral information as to its laws affeetinji roads and the uiitiiotity 
of tlie State and local officials in reference to the coiistnietion and maintenance of roads; as to the 
State highway deiiartmenl. how equipped and oipaniied ; as to the existing provisions of its const itn- 
tion or laws relative to State revcnnes for the eonstntction, reeonstniction, or maintenance of roads; 
as to funds that will he available to meet the State's share of the cost of the eonstruetion ivork to be 
performed add the j-'eneral souive of sueh funds; and as to provisions made, or to be made for main- 
tainin? roads upon ivhich Federal aid funds will be expended. 

See. 2. Information re(|uested by the Secretary or his authorized representatives, relating to the 
maintenance of roads constrneted under the provisioiLs of the aet shall be furnished, from time to time, 
by the State bisrluvay depai-tmcnts, on forms supplied by the Bureau of Public Roads. 

Sec. -'!. Data furnished by or on behalf of a State shall be supplemented by such rcjvorts of the 
Huieau of Public Koads as the Secretary may from time to time recjuire. 

KEtilLATlON 4— FEDERAL AID HIGHWAY SYSTEM MAP 

Section 1. Each State hifrhway department shall fib' with flic Secretary of Airrieulture a State 
map showing the propo,sed Federal aid hifrhway system and indicating the primary and the secondary 
portions thereof, in sudi fonii and with sueb information as he may require. 

Sec. 2. The Secietary, through his authorized repi'esentativcs, ivill make an examination of the 
pi'oposed system and will from time to time notify the State highway department of the acce]>tability 
of the [larts of tlie system examinwl. 

Sec. :i. When agreement has been reached between the Stale highway department and the Secre- 
tary as to the whole (or if the State so desires, of a material portion) of the Federal aid highway system, 
the States .shall make formal request for the approv-al of the Seeretary of Agriculture. This request 
will bi' aceoinpanied by a State map .showing the fidl proposed Federal aid highway system with the 
juimaiy ami secondary higliways u|ion which formal approval is reipicsted, in such form and with such 
information as may lie prescribed l)y the Secretary or his authorized representatives. 

Sec. 4. Pending the formal approval of the State highway system in whole or in part by the 
Secretary of Agrieullure, only such pro.iects will be approved as ai'e on routes indicated on the pro- 
posed Federal Aid highway system as sidniiittcd under section 1 and tentatively accepted by the Sec- 
retary of Agriculture iinrler section 2 of this regulation: Provided. That the Seeretary of Agriculture 
may approve pitijeet statements submitted by State highway departments prioi' to the .selection, des- 
isriiation, and approval of the system of Federal aid highways herein provided for if he may reasonably 
anticipate that the projects will become a Jiart of such a system. 

KEGI'LATKiN .").— PROJECT STATEMENTS 

Section 1. A project statement may lie submitted for the whole or any part of a continuous 
route or routes embraced in the Feilcral aid highway system selected or designated in accordance with 
the provisions of the act. |irct>rcnce being given to such projects as will expedite the completion of 
a .system of highways interstate in character. 
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Sec. 2. Prior to the Mclection, desiftnation, Hnd approval of the Fmleral aitJ tuf-'hwiiy svsletii, 
project statements may be submitted for any route or part of a route if the Secret Hrj' may reason- 
ably antieipate that sueh route will becomp a j)art of such system. After the F'eileral aid hijrhway 
system shall iiave been selected, (Jesiffnated and approveii no project statements sbnll be submitted for 
any route or part of a route not embraced in the system so sclectetl, designated and approved. 

Sec, 8. A jirojeet statement Khali contain sneh information as the Secietary may rec(ulre to be 
submitted on a form supplied by the Bureau of Public Roads and shall he aceomijanied by a nketeh 
map in sufficient detail and eovering such len^'+h of road as may be necessary to determine the fitness 
of the location a.s a part of the Federal aid highway system and with the termini of the proposed iio- 
provement indicated thereoD. 

RBOULATION 6.— SURVEYS, PLANS, SPECIFrCATIONS, AXD ESTIMATES 



Section 1. The surveys, plans, specifications and estimates shall show In convenient form and de- 
tail the work to be performed, and the probable cost thereof, all in conformity with the standards, 
goveminfr form, and arranfjement prescribed by the Secretary. 

Sec. 2. Cojues of the .specifications shall be submitted with the plafis atui estimates, e.xcept that 
where .standard sjiecifications have been approved by the Chief of the Bureau of Public Road.s a state- 
ment to the effect that approved standar<l specifications govern may Ik- submitted in lieu of printed 
documents. 

See. ;l. I'ntil plans, sjiecifieations, aud estimates for a project or part thereof have been submitted 
and found satisfactory for recommendation and the State has been .so notified by the district enfrinecr 
of the Bureau of Public Roads, no project or part thereof shall be let to contract. 

Sec, 4. The estimate for each project shall show the estimated (juantlty and the e.stimated cost 
of each item of construction in detail and, separately, the 10 per cent fund, and .shall not include any 
expense for advertising. 

Sec. 5. Unless State standard contract and bond forms have been ajiproved there shall he sub- 
mitted with each set of plans for the approval of the Secretary copies of the form of contract to- 
gether with all documents referred to therein or made a part thereof, and of the cnntraefor's bond 
which it is proposed to use on the project. No alteration of either of tht>se forms, when once approv- 
ed, shall be made until It is approved by the Secretary. 

Sec. fi. Where any part of the cost of a project is to be furnished by a county or other local 
sukl I vision of a State, the plans, sipeeifieations and estimates .shall he aceoinpanied by eertlfied copy 
of each resolution or order, if any, of the appropriate local officials, or such other showing? as the Secre- 
tary may refjuire resjiecting the funds which are made available, or respecting the supervision of the 
construction of the road and of the control of the money provided for payintr such cost. 

Sec. 7. Rijtbt of way ample for any project shall be provided and no incidental damages to ad- 
joinin)? property, due to eonstruetion work paid for by or on behalf of the State, shall be included 
in the estimate or be paid In any part, illrectly or indirectly, by the Federal Government. 

Sec. 8, (Irade ero.ssin<js occurring on the Federal aid highway .system shall be classified for priority 
of improvement by agreement between the State highway departments and the Bureau of Public Roads. 

Sec. 9, Xo jjart of the expense of making surveys, plans, si>eeifications or estimates, by or on lie- 
half of the State prior to the beginning of construction work, shall be included In the estimate or paid 
by the Federal Government. 
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See. 10. .Siibsp(|iient to the exwution of tin- apieenipiit no ehange ivhicli will iiicrenNp tlie cfist of a 
project to the Federal Government shall be made, except iijion approval hy the secretary of Agriculture, 
and no chanjies shall be made in the termini or t.vpe, exeejit upon approval of the Chief of the Bureau 
of Publif Roads, but minor alterations which do not affect the peneral nature of the improvement or 
increase the total cost to the Federal Government may be authorized by the Chief of the Bureau of Public 
Roads or his authorized representative. 

RBGirLATION* T.— PROJECT AGREEMENTS 

Section 1. A project agreement f>etween the State bigbway department and the Secretary shall be 
executed in triplicate on a form furnished by the Secretary. Xo payment shall be made by the I'nited 
State.s unless or until such aj;rpement has been cxeented, nor on Recount of work done prior to rec- 
ommendation by the district eufrineer of the Bureau of Public Roads thai the plans, specifications and 
estimates be apjiroved. 

REGI'LATHIX K.— CONTRACTS 

Section 1. Xo part of the PVderal money set aside on account of any jii-ojcct shall be paid until it 
has been shown to the satisfaction of the Secretary that adccjuate iiiethods, either advertising other 
devices appropriate for the purpose, were employed, prior to the bc<.'innin^ of construction, to insure 
economy and efficiency in the expenditure of such money. 

Sec. 2. l'[)on Publication of advertisements copies thereof shall be furniKhe<l to the Bureau of 
Public Roads. 

Sec. -i. Bids shall conform to the standard proposal form, and the items shall be the same as 
those contained in the estimate provided for in Regulation 6, Section 4. 

Sec. 4. Copy of (he tabulated bid price.s, showinjj the unit prices and the totals for each hid 
for every project, shall be funii.shed jiroinptly to the Bureau of Public Roads. 

Sec. 5. In adrnnce of the acceptance of any bid sufficient notice of the time and place the contract 
is to be awarded shall be given to the Bureau of Public Roads to enable it, if it so desires, to have a 
representative present. When a bid has been accepted prompt notice thereof shall be gi'^'^n to the 
Bureau of Public Roads. 

Sec. (). If the contract he awardeil to any other than the lowest resjHinsible bidder the Federal 
Government shall not pay more than its pro rata share of the lowest resjionsible bid, unle.s.s it be 
satisfactorily shown that it was advantageous to the work to accept the higher bid. 

Sec. 7. The s]>ecifieations and plans shall be made h part of the contract. 

Sec. K A co|iy of each contract. a.s execiitefl. shall Im' [trouipliy certified by tlie State highway 
departnienl ami furnished ]» the .Secretary and no alterations in the contract .shall be subsequently made 
without the apjiroval of tlie .Sccrctar.v, 

RFXU'LATIOX 9.— CONSTRUCTION 

Section 1. Suitable samples of materials to be used in construction work shall be submitted, by or 
on behalf of the State highway department, to the lAircau of Public Roads whetievcr lecniested. 
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Sec 2. I'DlesN otherwise stipulated in writing by the Secretary ur his authorized re]irc>ieiitative, nia- 
terials for the (xiUKtruetion of any project shall be tested, prior to use, for eont'nrmity with sped fixations, 
aeeording to methods jjrescribed or approved by the Bureau of Publie RiKids. \. /* _ >, 

See. 3. Xo part of the money apportioned under the aet shall be used, directly or indirectly, 
to pay or to reimburse a State, county, or local subdivision for the payment of any premium or 
royalty on any patented or proprietary material, xpeeifieation, process, or type of construction iinle?* 
purchased or obtained on open actual competitive biddinfr at the same or less t-uxt than unpatented 
articles or methods, if any, equally suitable for the same purpose. 

Sec. 4. The supervision of each project by the State highway department shall include adefinate 
and continuous engineering inspection throughout the course of construction. 

Sec. 5. Written notice of commencement and completion of work on any project shall be ([iven 
promptly by the State hifrhway department to the Bureau of Public Roads. 

Sec. 6. RejMirts of the progress of construction, showing force employed and work done, shall be 
furnished a,s requested by the Secretary or his authorized representatives. 

REGULATION 10.— RECORDS AND COST KEEPING 

Section 1. Such records of the cost of construction, of inspection, of tests, ami of maintenance, 
done by or on behalf of the State, shall be kept, by or under the direction of the State highway de- 
partment, as will enable the State to report, upon the request of the Secretary or his authorized rep- 
resentatives, the amount and nature of the expenditures for thes(e purposes. 

Sec. 2. The accounts and records, together with all supporting documents, shall be open at all times 
to the insjiection of the Secretary or his authorized representatives, and copies thereof shall be furnish- 
ed when requested, 

REGULATION 11.— PAYMENTS 

Section 1, Vouchers, in the form provided by the Secretary and certified as therein prescribed, 
showing amounts expended on any project and the amount claimed to he due from the Federal Gov- 
ernment on account thereof, .shall be Kubmitte<l by the State highway department to the Bureau of Public 
Roads, either after completion of constrnction of the project, or if the Secretary has determined to 
make payments as the construction progresses, at intervals of not less than one month. 

REGULATION 12.— SUBMISSION OF DOCUJIBNTS 

Section 1. Pa pert* and documents required by the aet or these regulations to he submitted to the 
Secretary* may be delivered to the Chief of the Btireau of Public Koads or his authorized representa- 
tives and, from the date of such deliverv, shall be deemed submitted. 
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STATE ROAD DEPARTMENT OF FLORIDA 
Record of Federal Aid Projects to December 31, 1934 



Project 
No. 



Road 
No. 






1.-- 

2 

t-A -- 

a 

3-A-l .. 
3-A2-B1.CI 

E-3-D 

4 

S 

6-Al-Bl-Cl. 
NIU5-D-1 . 

E 

7-A 

S 

NKH-a 

N»H-»-B- 

9 

11 

WSH-U-C - 
NRH-ll'D 

13 

H-A 

15 -..- 

le... 

n.... 

IB 

l»-A-- 

M.— 

21-A 

K... 

23 

S4 

St 

M - .. 

a - 

30 

SI 

32-A. 

NRH-W-B- 

M-A 

U 



36-A - 

38-B - 

37-A-C. 

3T-B 

37-0 

3T-E - 

3S-A-B 

9B-A 
1C-A-D...-. 

10-B 

10-E 

«-A .. ..- 
NRH-ll-A. 
«-B 



<7.-.. 
18-A 
1(i-B 
1»-A 
6&.A 

eo-B 

!0-C 



I 1 

' i 

M 
1 

!18. 
218 

Uh 

2 
18 
10 
10 
1 
1 
2 
2 
2 
1 
1 
1 
1 
Z 
1 
t 
18 
E 
3 



County 



OtcaloQSB, ,,.. 

Osceola 

OkBlooea _..... 

Gadsden- Jacloon . . 

Okaloosa- Walton -. 

Okalouisa- Walton .- 

■ Walton 

I DeSoto 

I DeSoto. 

SoTLta Roea 

Santa Bo&a 

, Jeffeison-Ma4l3DQ 

I Hamilton 

I Alachua 

AicbUB-Columbla. . 

Alschue -C olumbla 

I Holmes . . 

I Baker-Ksssau-Duval 

] Nassau 

I Nassau 

joranj^.-. 

Santa Bosa. ... 

DeSoto-.- .. 

I DeSoto- 

Uonatae . — 

Putnam.- 

Handlton 

Holmes- WosMnGt on 

Baker 

Baker 

XhLVBl - 

Columbia,. - 

Oolumbla . . 

ColunsWa.. .. 

HlUsboTouch 

Coliunbla'Hamllton 

BamUton . 

Nassau — . . 

NesRaii- Duval 

AJochua 

Escambia. 

Escambia - 

St. Lude 

St. Ludo. .- 

Alacbua— - - 

Alachua. 

Alachua-- 

AlBcbua 

Escambla-Santaltosa 

Brevard- St. Lucie . 

Brevard.- . 

Brevard- 

Br«vard - 

Dade 

Dade. .. . 

Bade ... 

Manon 

Lake .. 

HamUt on- Ma dlson 

Nassau 

St. John<i 

St. Johns 

St. Johns 

nagler .- 

Putnam . 

Putnam - 

Putnam--. .. 



I«uth 



t.lO 
13.8) 



li.n 
3.m 

3.CS 

i.u 

M,8T 

9.40 
12.M 

ii.sra 

0.fi28 
9.11 

a. a 



o.oao 

S.BO 
S-SW 
4-01 
0.03 
7,87 
12.7S 
8.1* 

SM 

12.83 
«.M 
10.70 
12.42 



1.909 
US 



11 .M 
ID.Dl 



12 .eo 

10.02 
4.M 
7.73 
7.03 
4.11 
O.190 
2.14 
7.W 
2.40 

2i.tl 
O.W 
13.990 
ll.TOa 
S-239 



lOS 

3,079 

40 



10.94 . 
10.929! 



11, 9M 


14 .M2 


19.iS3 


13.79 


« 19 


0.778 


10. U! 



Ml 

322 



o.oec 

910 



I7t 
179 

27S 



454 
210, 

lai' 



Ttdb 



SandClar 

R. B S T. i Brick 

Graded Earth 

Concrete Arch Bridge 

Graded Earth 

S- C. S. T. dc S. A. R. U. 

8. A. R. It. 

Concrete 

QoncTerte -,.- — 

3. A. R. It. . 

Cone, Steel 4; Tim. Bdce. 
B.B.S. T. &Conc. Bd£«..- 
E, B. S. T. iConc. Bdae... 
Bituminous Uacadam --.. 

R.B. S. T. - 

Cone. & Steel Bridge . 

Sand Clay 

Concrete .... ,.- 

Concrete Bridge , 

H. R. Crossing Signals . 

Sheet Asphalt 

Brickie one. & Ste^ Bdge. 
Concrete tc R. S. S. T. 

Concrete 

Bituminous Uacadam . . 
Bituminous Uacadam — 
H.B.S. T. StConc, Bdges., 

Concrete Bridge 

Concrete & Cone. Bridse . 

Concrete 

Concrete 

Bituminous Hacfldam. 

Concrete ..-...- — 

Concrete 

Concrete Bildgae . - 

Concrete 4 Steel Biidee 

R. B. S.T 

BltumJnoa*^ Uscadam. 
Concrete Brldee . 
Bituminous Hacfldam. 

Concrete 

Concrete 

Bituminous Macadam 

Concrete 

Sheet AsDhalt 

Concrete fie Underpay — 

R.B. S. T — - 

Sheet Asphalt. 

Emb't. &Con.-St. Br. ... 
B. B. S. T. & Con.-St. Br. 

R.B. S.T...- . 

B, B. S. T. & Oonc, Br„ . 

B,B. S.T 

Sheet A-spbalt 
Concrete & Cone. Br. 
Cone. £i Steel Bridget. 
O. H. & Sheet Asphalt 
Bituminous Cone. . 
Cone <i Steel Bridge 
Concrete. . 
Concrete & Bridges 

R B. S. T 

Concrete Bridge 

K.B. S. T. &Conc Br. . 
ft. B. S T fit O-H Bridge 
B, B ST 
E. B -S T. 



Per 
Cent 

Oom- 
rilete 



Estimated 
Cost 



Cost 
to Date 



Federal JUd runds Allowed 



Recular 
iFedsral Aid 



10« 
IM 
in 
100 
im 
im 
100 
100 
IDQ 
100 
4S 
100 
ICO 
IM 
IDO 
100 
100 
100 
lOO 
2 
100 
100 
100 
100 
100 
100 \ 
100 
100 
100 
HW 
100 
100 
100 

loo 

100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
103 
lOO 
100 
100 
100 
S2 
100 
100 
100 
100 
1(U 

loa 

100 
100 
IDJ 
100 
100 
100 



70,243.001 
1[I7,17».S3 
109.40«.«7 

e26,2ii.9e 

TT.Om.Ol 



7«.2t3.03{ 
107,i™ S3i 



lo.gra.io 
ao.ooo.oo 



r 



49,279.42 
S9, 071,07 
77.M7.44 
t«0.43li.48 
59,082.00 
280.417. 24 
XM.BS3.99 
259.440.41 
39.318.92 
23,434.78 
54,2Se,J7 
402,920.95 
30,223.18 
4,000.00 
290,400.71 
42T,BS3.99 
E8,112.9e 
24,999.20 
104,193.69 
453,431.01 
283,DeS.71 
39S, 122.33 
222,800.00 
257,919.12 
081,898-39 
321,991.37 
380,328.33 
547,721.17 
lis. 210. 62' 
64,SSr.04 
343,012.78.' 
414.000.«!i! 
36,916.ai 
384.747 .0«! 
301.387 .«S 
157.988.83 
317,837.26 
308,563,77 
176,933.71 
9«. 950.46 
252,997.94 
342.245.88 
. 037. 812. r 
260,4(71.40 

94.408.50 
381,796.85 
.228,382.01 



10e.32«.OO 
372,276.22 
430,445,47 
142.SS9.8i 
938.8^.73 
02S.(Me.l7 
087,324.78 

511.734.13 

S74. 220.25 
347.388.28 
232,3»4.69 



109, 406.071 
926.211.52 

rr.o«o.3i 

41.279.42 

95.071.67; 

77,967.44 
409,438.48 

41,152.99 
!«8,437.21 
506,893.95 
255. 4W. ill 

39,318.521 

28,434.78! 

54,258.87 
482,920.55 

38,223. IS 

2,505.00 

296,460.71 

4^,863.59 

68,112.96 

!4,9.W,20 
184,193.00 
458,131.61 
283,085.71 
392,122.33 
222,006.80 
297,919.12 
681,098.99 
320,891 37 
3H1. 328.33 
517,721.17 
15S, 210.02 

st.sn.oi 

343,612,78 
4U.CnO.88 

30. 910. 22 
381,747,08 
301.387.88 
157.888.33! 
317.S3rr.20' 
303,563.771 
179,533.71. 

50. 990. 401 
253,697,m| 
342,245. Sa! 
1,037,812.17 
266,407.40 
a95,052,9« 

91.408.90 

381.706.^ 

1,173,679.52 I 

108.320. OOJ 
372.276.22, 
4(».445.17J 
142.669.89; 
938.^9. 73' 
626.046.17' 
087,3«.78: I 

511,734.13' 
Si, 220, 29 
317,338.28 
282,304 .6S| 



30,(00.00 
20.000,00 



110.S12.M 
217.121.13 
108.577.60 



12.702,93 
248.400.01 
13.537.80 



1031-32 
Emergency 



133,359,08 
139. 091. 10 

20.000.00 
,V249.57 
1113,987.12 
209.249.28 
10r7,132.3B 
154,128.95 
102,240.83 
126,671.93 
220,570.80 
143.995.12 
107,785,81 
252.216,22 

74,340.39 

20,991.09 
138,418.99 
179.131.29 

19.479,91 
171.803,17 
139,705.19 

72,890.^ 
138,102,20 
138,738,40 

87,880,36 
9,540.36 

18,134.97 
159,210 00 
491,681 26 
113,419.07 
301,874.03 

29.207.14 

157.609.14 

I 211.000,09 

50,3»r.B4 
171.199,12 
169,597.71 
60,706,17 
196.348.25 
241,008,81 
' 229,987.79 
, 40,221.04 
216,883.12 
119.922.71 
155.471.50 
133,495.12 



l»2-33 
EmergertcY 



1! 
K&1 



\vm 



STATE ROAD DEPARTMENT OF FLORIDA 
Record of Federal Aid Projects to December 31, 1934 



Fadem Aid Funda AUowisd 


Fedwal Aid Funds Received 


Date 

Final 

Payment 


Project 


1(33^ 
Kat Rwar. 


I»4-35 

Nat. Beer 


Forest 
Fed. Aid 


Total 
Fed. Funds 


Fed. Aid 


1931-32 
Fmergency 


1932-33 
EmergencT 


1933-34 
Nat. Recy. 


1934-35 
Kat, 


Forest 
Fed. Aid 


Total 
Fed. Funds 


No, 








16.938.10 
20.000.00 
38.3SI.37 
208.515.56 
24,604 81 
36,176.68 
20,403.00 
30,000.00 
^1,000 00 
34.645.10 
62.4*2.73 
110.312.06 
217,421.13 
108,577.69 
38.808.28 
37.050.49 
12.762.53 
348.400.01 
30.114.12 

2.057.00 
133.350.88 
139.691-18 
20,000.00 

6.246.57 
103,867.12 
209.245.38 
107.132.39 
154.128.98 
102.340.83 
126.671.83 
220.870.36 
I43.89S.12 
167.735.31 
253,215,33 
74,340.39 
26,991. M 
138.418.85 
179, 131. 20 
34,380.01 
171,863.17 

I3»,7g5.lg 

72,300.22 
138,462.20 
138,738.49 

87,880.38 
9.540.36 

48.184. S7 
1!«,340.00 
401,681.28 
118.410.87 
3Dl.fI4.63 

29,207.14 
157.609.14 
314.006.05 
306.0M.25 

60.397. 8t 
171.195.13 
165.557.71 

60.706.17 
106.348.25 
341.068.31 
226.037,75 

40.221.04 
218.833.12 
116.022.74 
168.474.60 
133.495.12 


18.038.10 
20,000.00 












18.9^.10 

20.000.00 

28.387 37 
206.516.56 
24.604.31 
38.176.68 
30.403. 00 
30,000.00 
20,000.00 
34,646.10 
34,804.06 
110.812.06 
217.421. 13 
108.577. 69 
32.387 50 
23.183.25 
12.783,53 
248.400.01 
24.646,90 


mir. 191B.... 
Aur. 25. 102S- 
Ua;6.103a- 
Nov. 25. 1924- 
Uai. 10. 1033- 
Uai. 10. 1033. 
Jii1t3. 19».. 
Kai. 14, 1025. 
Uar 15. 102S- 
Jan. U. 1034. 

JulT 13. 1031- 
Aue.a. 1927.. 
Sent. 29. 1923 


1 


















2 






26,387 .r 

24.604.31 
38.176.08 
30.409.00 










X.im.3l 


2-A 




208.515.56 










3 












31.604.31 
36.176.68 
20.403.00 


3-A 1 














3-A2-B1-C1 














E-3-D 


* 


3E,000.0O 
20,000.00 










4 














5 






34.H5.10 
52,492.73 










34.615.10 
24.804.96 


5-Al-Bl-Cl 














NH-5D-1 




110,812.06 
217,431.13 
108.577.60 










6 


















7-A 


















3 








32,2e;.5G 
33.188.25 






NBH-8 




























12.762.63 
243.400.01 
11.337.ti 










ma. 1. 1021-. 
Feb. 18. 1927. 


9 


















u 


18,878.26 
2.987.M 






u.va.N 






NRH-U-O 
















NRH-11 D 






133.350.88 
139,601,13 

20.000,00 
5,245.67 
103,867,12 
209,245.23 
107.132.39 
154.123.05 
102.240.83 
128.671.03 
220.570.86 
143.595.12 
ler7.785.81 
£52.245.22 

74,340.39 

26,901.60 
138,448.65 
170,131.39 

12,188.09 
171,968.17 
130,706.19 

73,890.32 
138,482.20 
138.738.49 

87,880.36 
0,540.38 

48,184.57 
159.240.00 
491.881.26 
113.419.37 
301.874.63 

29.201.14 
157.609,14 
214. DOS. 05 

50.397.84 
m. 199. 12 
165.557.71 

60.706 17 
196.346. a 
241,068.31 
225,9S7.76 

40,221.04 
216,393.13 
115,933.74 
195,474.50 
133,tf6.12 












133,369.88 
139,601.18 
30.000.00 
5.213.57 
1(B.8«7.13 
2I».246.28 
107.133.30 
151,128.96 
103,240.83 
126.671.93 
220.570.88 
143,^.12 
167,785.81 
252.245.22 
74,3(0.39 
26.991.89 
IK. 448. 65 
179.131.29 

n.in6.84 

171.888.17 
139,795.10 

72,390.22 
138.4«3 20 
138,738.10 

37,380.36 
9,640,38 

M,184.S7 
159,240.00 
491,681.26 
113.419.37 
301.874-33 

29.207.14 
167,600.14 
214,016.05 
280. 643. » 

50.397.84 
171.195.12 
165.557,71 

60.706.17 
196.343.25 
341.068.81 
325.937.75 

40.321.04 
216.883.12 
115,922.74 
155,471.50 


Oct. 25. 193E. 
Sept. 16. 1923 
U&r 23, 192S.. 
Itsr 28, 1926. 
July 29. 1028- 
Feb. 18. 1927- 
Aug. 20. 1927- 
AU£. 20. 1927. 
Hw38. 1936- 
Aug. 16. 1028. 
SflPt, 11, 1924 
June 5. 1934- 
JulT 30. 19SS- 
Nm. 28. 1924- 
June26. 1036. 
Mar. 31. 1924. 
Aug. 9. 1027-- 
Oct. 13, 1926., 


13 














14-A 


















































17 














13 


















19-A 














20 


















21-A 












22 


















23 


















24 


















26 


















27 














29 
















S) 


















31 


















32-A 


18. 914 .H 










14, 891 .65 






iraH-82-B 

















UaySS, 1038- 
Feb, 38. 1038. 
Feb, 7!, 1026- 
itai. 15, 1027- 
AU«, 25. 1927. 
Oct. 36. 1028- 
Oec, 28, U2a. 
Dec. 30, im. 
Oct, 21. 1926. 
Dec, 13, 1927- 
Dec. 13. 1037- 
Feb, 13. 1038- 
Vax 11, 1932. 
Moi, 31, 19^ 
Oct. 25, 1938. 

July 23, 1030. 
Jan.21, 1K23. 
Jan, 21, 1923. 

Oct. 23. loao- 

Apt. 16. 1928- 
July 3, 1028- 
Aug, 8, 1938.. 
JuU- 7. 1928- 
Aug, 3. 1928 - 
Jan. 15. 1920. 
Jim 5. I9S9.- 


































35 


















38-A 


















38-B 


.. 
















37-A-O 














37-B 


















ifT-D 


















37-E 














38-A-B 
































40-A-D 


















40-B 


















40-£ 














41-A 


396 .084 .3S 










380.643.45 






NRII-4I-A 
















41-B 


















43 


















41 


















45 


















48 




































43-A 


















IS-B 


















49-A 














SO-A 


















50'B 














133,195.12 ' ri« 12. 1028- 


50-0 
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STATE ROAD DEPARTMENT OF FLORIDA 
Record of Federal Aid Projects to December 31, 1934 



Proiect 
Ma. 



H 

K— - 

SS-A - 

S»-B 

63-0 

B3-D 

ssn-sa-E.. 

M-A 

H 

M 



E-M 

S8-. 

»-A 

W-B 

«o-o.. 

M-A 

Sl-C 

«i-A 

NRii-aa-A... 
«-c , 

IB-D 

B-A— 

M-B-— 

B-0 

M-A 

M-O — 

» 

M - 

«7 -- 

68-A 

NRM-S8-B-. 

TO 

71 

TO-A- 

E-W-A 

NKH-78-B ' M 

NHM-7S-B - n 



Bold 
Ko. 



n-0 

ra-D 

TKA 

78-B 

ra-0 

78-D 

NBll-TS-i; . 

74-A 

NaM-74-C 

75 

7«-A 

»-C 

7»-D 

KBIC-7C-£. 
77 

W-A- 

7«-B 

7»-A 

JTRE-TS-A . 
KEM-T»-A . 

->-B 

M - 

H .- 

NRH-SS -. 

S3. . 

E-S4-A 

NRE-St-A. 
HRM-M-A. 
E-M-C 



County 



£scamblA . 
CscwnbU. 
Lake .. 



Lake 

lAke .^... 

Lak«-- — 

Jefferaon-Lwjti — 

Alachua.. 

Leon. 

Ksasau-Duvftl 

Nassau-Duval 

Jeff Arson. 

Flagl«r-Volu3la. .. 
Flafler-Volusla .... 

Vglusle 

Oadsdm 

aadadm 

Osceola 

Oflceola 

Osceola -.. 

Osceolft 

BrowMtl 

Falm Beiicti-Browant 

Broward 

Hlllsbon^uetL 

HUIsborouKb 

Hillsborough 

Sansota 

Suwaimee-HanUlton 
Palm Bsacb-Broward 

Palm Beach 

Chatloue 

Bre^rard 

Flafler-Putnan) . . . 
Elasler-Putnam--. 

TlailK.- — .. 

Flaclar 

Flader 

Flacler-Futnam. . . 

Polk 

POm- 

Polk - - 

Polk.... 

Polk... 

Orenw - 

Oranee 

Collier 

HlllSbOTOU«ll 

HUlsborouKli 

HlllstiorouEli 

Hillsborough 

J ackson- Washlnctou 
Broward ...... 

Biow&rd 

Duval 

Duval 

Dural 

Duv^. .--.--- 

EUIsborough 

Alachua 

Bradfoni -. 

SaiaEota. ....... -- 

Macton 

Ifarlon 

Marton — 

Marlon — ........ 



Lsicth 



g.Rt 
ia.a» 
7. las 



l.RTO 
O.M 

le.gg 

18.01 
3.2S7 
3.2«7 
6.3N 

11.^8 

e.tao 

ID.OOO 

«.ffi 
le.isr 

0.097 
U.ON 

i.ms 
*.ei 

D.UO 

D.a 

tl.739 
0.170 



o.sse 

0.4G3 

o.iei 

U.IM 

11. on 

D.l» 
I1.9U 
U.7»l 



a.eu 



5. 
3.01B 

u.m 

a Ml 
o.ew 

10 .MS 
0.i» 

o.sn 

9.68: 
e.28S 



u.esi 

i.ZH 



e.*T3 
9 

3.IU 

t.m 

IS.IM 
11.83 

a. tit 

6.7M 



4ao 

1,067 



41S 



433 
458 

291 
119 



411 



313 

m 



m 



Tsre 



Concxete 

Concrete 

Bituminous Concrete ... 

Concrete Bridge . 

Bituminous Concrete 

Bituminous Concrete. . . 
Bituminous ContTCte 

a.B.a.T.. 

E. B, S. T, 0-H & Bridms 

Concrete 

Emhm't. Si. Cone. Bridges 

BeinfoTced Concrete 

R.B.S. T 

Graded Earth 

Concrete Bridges 

Concrete 

Concrete . 

CoDCiet* 

B. B, a.T. & Cone. Br. ... 
Ballioad CrosslnE Slknals 
R.B. S. T 

R-B.a.T 

Concrete ...-,..,. 

Concrete BrldfidG. ..... . 

Concrete ........ 

Concrete 

Concrete 

Concrete Bridie - . . 

Cone. Bridge & Appr. . 
Cone. Bridge & Appr. . 
Concrete Bridges 
Cone. BrldEs k Anor. 
Cone, Bridge & Aoor. . 
Cone. Bridge 5t Aopr. - 

Oraded Eanh 

B..B.S.T 

O.-H. Brldse It APDr. . 

Graded Earth.. 

Graded Earth 

Concrete Brllcee 

Matasphfllt 

Concrete Bndfee- 

Concierte , 

Concrete 

RaUroad Crossing Slnials' 
Bituminous Concrete .. 

Concrete 

Cone. Bridges it Apsr 

Concrete 

Concrete 

O-H. Cone. Bridge & Ap. 

Concrete tt Brick - 

concrete 

Concrete 

Conciete Bridge 

Graded Earth 

Concrete 

Kelnf. & Plain Concrete 

Concrete Bridges 

Concrete 

E. B, S. T, & Maeasphalt 
Graded Earth 

R. B. S. T - 

Graded Earth 

H B. S. T 

E B S. T 

Graded Earth -,. 



Par 
Cent 
Com- 
plete 



im 

100 

100 

100 

100 

190 
lOQ 
100 
100 
100 
IK] 
100 
100 
100 
IOC 
100 
100 
100 
ICO 
3 

1X1 

ino 

IIJO 
IM 
190 
100 
100 
100 
100 
lOG 
ICO 
100 
100 
100 
100 
100 
100 

100 

IW 

100 

ICO 

IDO 

ICO 
: 

100 
100 
IM 
ICO 

im 

100 
100 
100 
100 
IDD 
100 
100 
IDO 
100 
100 

100 

100 
100 
IDD 
lOQ 
100 

in 



Estimated 
Cost 



Cost 
to Date 



200.0BS.71 
905, 408.^ 
334,4M.71 
129,S73,40 
3tl3,4K.47 
255.411.75 
43,011.49 
210,282.00 

555.421.38 

S«8,95D.35 I 

221,806.01 
170.371,42 
118,899.72 
428,388.07 
308,096.42 
397.0S7.4B 
4S4. 421.86 
4.CC(I.C0 
429.951.29 
48(,20rr.62 
341,096.21 
£27,570.18 

3J9. 617.2) 
813.171.89 

l«,[ff2.15 
1%. 547.18 

60,990.74 
221.571.21 

68.056.70 
99B. 512.50 
103.003.48 
133,730.17 

71. Ml .44 

10.647.40 
184.590.02 

45.333.40 
160.421.15 

45.^4.5! 
382.7ni.43 
466.037.05 
4.000.00 
604.656.42 

S3. 432.44 
158.096.J0 
540.030.20 
1^.045.41 

59.856.91 

74.851.40 
418.626.40 
849.927 .07 

441.988.70 
555.310.89 

61.715,36 
21.M5,5f 
118,003,38 
130.675.14 
61.030.90 
455.070.52 

405.143.90 

U. 969 .49 



200,086.71 
506,436.22 
331,496.71 
129,?;3.40 
203,462.17 
^,441.75 
43,911.49 
210.282.60 
435.873.15 
555,431.38 
518.950.35 

221.806.61 
176.371.42 
118,890.72 
428.388.67 
306,096.42 
^7,067.48 
454,421.86 
t. 047 .61 
429,951 .£9 
484.207.62 
311,996.21 
227.S70.18 
879.197.58 
3M.617.24 
343.171.89 

iio.cns.i5 

1^,547,18 
80.990.74 
221.571.21 
68.166.711 
99g.51!.30 
103.093,48 
4^,780.17 

73,861,44 
10,647.40 

vu.m.st 

45.333.40 
160.411.15 

45,^4,63 
262.700.43 
466.(»r.» 
2.506.46 
604,696.43 

83. 4*3.44 
158. 096. 30 
540.039.20 
127,045.41 

5«. 856,91 

74,851.40 
418,626.40 
M9,9Z7.C7 

40,988.70 
565,310.89 

61,715.25 
31,645.57 
118.608.33 
130,675.14 
61.930 90 
465,070.53 

405,143.83 

58.999.49 



Eegulat 1931-32 
Federal Aldi Emergen c>^ 



Federal Aid Ftmda AUoved 



94,260.00 
191,185.00 
106,830.00 
54,8ri.80 
28,095.00 
72.63C.D0 

68,844.49 
199,032.78 
193,14J 16 
187.»89.40 
ol.zra 97 
61.375.50 
38,007.10 
53.977.38 
126.568.44 
101.058. 54 
94,572.89 
177,172.86 



176.293. 
209.892 
130. W. 

88.901. 
199,125, 
106. 7S. 
112, 6N. 

51,938. 

64.?rr 

24.568. 
78.087. 
27,678. 

431.069. 
35,460. 
19,278 

148.229 
M,4a7 
2.491 
U.284 
ia.5«5 
38.885 
21. lit 
71.249 

130.950 



I ao.Doo.n 



i 39.100.00 

lag.coc.oo 



14 

89 

03 

.42 

00 - 

75 

81 

32 

43 -. 

.a 23,900 

.94! 

.79| ._ 

.30 

.47 
.14 
.04 
.74 
.00 
.89 
,89 
.00 
,61 
.53 



188.838.83 



e5.0}4.40 
154.770.00 
3.5. 831.00 
». 843,07 



113.386,72 
90.371.09 
15.506.01 
38.190.42 
79.677.99 
3r.8«,64 
9.635.23 

40.ws.ca 

49.387.11 

138.083.52 
41.518.85 
23.C14.16 
5,433.98 
31.1S7.83 



u.an.QS 



79,336,81 



190,781,16 



90.219,00 
180.219.00 

u.mu.Do 



1932-33 
EmerEent; 



193 
Xit, 



Itf.lKA.Bl 



99.000.00 
48,000. DO 



103,000.001. 



11,618.« 



ti,i,7.a 
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STATE itOAD DEPARTMENT OF FLORIDA 
Kecord of Fe4leral Aid Projects lo December 31, 1934 


Federal Aid Funds AUowed 


Fedra^ Aid Funds Beceived 


Date 

Final 

Payment 

Hade 




l)3.'i-34 

>a!. Becif. 1 


1934-35 1 

ilat. Recr 


Forest 
Fed. Aid 


Total 
Fed. Funds ! 


Resulai 
Fed. Aid 


1931-32 
Emergency 


1932-33 
Fmereency 


1933^ 
Nat. Hecr. 


1934-35 
Nat. 
BeCT. 


Foieat 
Fed. Aid 


Total 
Fed. Funds 


Project 
No. 








94,260.00 

151,185.00 

106,(20.00 

54.671.60 

28.096.00 

71.630.00 

40,960.42 

60.M4.49 

199.032.78 

192.142.16 

167.989.40 

121.270.97 

61.375.50 

38.007.10 

82,an.38 

312,568,44 

104, [66.54 

94.572.89 

177.172.86 

3.632.00 

176.293.14 

209.882.69 

130,987.03 

88,901.42 

199.125 00 

106.763.73 

112.668.64 

51.928.22 

54.877.43 

48.466.95 

78.067.94 

61.7M.31 

431,969.79 

35,460.30 

84,778.47 

210,2^.14 

69,971 19 

5,537.19 

119,764.00 

18,565.89 

38.685.86 

21.459.00 

150.482.45 

130,950.53 

4,089.40 

188,836 63 

86.927.32 

65.034.40 

335.534 16 

35,32S.OO 

25.813 07 

72.304.06 

203.585.72 

270.590.09 

29.506.01 

38,150.42 

353.3W.5L 

59,664.19 

9,625.23 

9g,t«9.«l 

97,307.11 

29.760.22 

230,083.63 

83.037.71 

278.167.01 

lie. 075. 50 

42.375.66 


94,280.00 
151, 1% 00 
106.KO.0O 
54.fll.60 
28.095.00 
72.630.00 












91,260.00 
151.185.00 
106.620.00 
51.671.00 
^,095.00 
72,630.00 
33,M2.06 
90,844.49 
199.032.78 
192,112.16 
167.989.10 
121.270.97 
61,375.50 
38,0<r7.10 
82, on. 38 
312.5S8.14 
104. 056. 54 
91.572.89 
177.172.86 


July 11. 1927- 

June 8. 1931 
Aug. 11. 1930 
Sept. 17, 1830 
Feb, 11. 1931. 
Hat. 16, 1934 


51 


















52 


















53-A 




















40. 980. 4; 
















53-C 












63-D 






33,>62.I« 






NBU-53-E 






CO. 844. 19 
199,032.78 

192,142.16 
167.989 40 
61,270.97 
61.375.50 
33.007.10 
52.977.38 
126,568.44 
104.056 54 
94.572.89 
177,172. M 










July 2. 1928- 
Sept. 12. 1930 
Nov. 25. 1929 
Mai. 19. 1931- 
Anr. 6. 1934- 
Juneli, 1928 
Feb. 6. 1934 - 
Ifar. 21, 1834 
Aug. 8. 1932 - 
Hay 4, 1929 
Dec. 6. 1929 . 
May 9. 1932 


54-A 


















55 


















56 




























60.0(0.0(1 









E-57 










58 


29,100.00 
186,000.00 










60-A 














6D-B 
































51 A 
































3,632.00 
















NRH-B2-A 






176,293.14 
209.882 69 
130.987 03 
B:i.901.42 
199.125 00 
106.763.73 
112.669.64 
51.928.22 
54,»77.43 
24.566.99 
78,067.94 
27,678.74 
431, 91^.70 
35.460.30 
45.278.47 
143.229.14 
28,601.21 
2.142.86 
65.2M.O0 
18.565.80 
38.685.86 
21,159 DO 
71.245.61 
130.950.53 












176,293,14 

f«»,xi.m 

13O,9«7.03 

88,901.42 

199.125.00 

106,763.73 

112.668.64 

51.928.22 

54.877.43 

18.466.95 

78.067.94 

61.508.31 

431,965.79 

35.460 30 

84.778.47 

290.229.14 

63.558.32 

4.761.9(2 

119.T64.00 

18.565.80 

38,685.86 

21 , 459. 00 

150,482.45 

130,950.53 


IfayO. 1932-- 
l(ay9. 1932 . 
Feb. 11. 1932 
Apr. 7. 1932 . 
Hay IS. 1932- 
July 6. 1931 
Sept. 19. 1932 
Mar. 2. 1^4- 
July 24. 1933. 
Itar. 5, 19%.. 
Feb. 11. 1932 

Nov. 13. 1933. 
July 25, 1932. 
July 5. 1^3- 
Kay4. 1934.. 


62-C 










































63-B 












63-0 












64-A 


















64-0 


















65 


























23,(00.00 










67 
















68-A 


34, 029. « 






83.8:8.61 






NRH-68-B 














70 












71 








».9Da.i» 


















142.000.01 








E~72-A 


38.484. It 
3,045.46 






34.M7.0e 
2.(1U.» 






N£H 72 B 














NKM-72-0 






54.500.00 








Sept. 26. 1934 
Julys. 1933.. 
Aui. 13. 1932- 
Mai. 2. 1932.. 
Oct. 25, 1932 
AU£. 13, 1932. 


72-0 
















72-D 


















73-A 


















73-B 

7J-0 








79.:36.St 


























4.089 40 
















NEM-73-E 






188,836.63 

65.034.40 
137,641.65 
35.325.00 
25.843.07 












188.836.63 
73.193.55 
65,034.40 

318.405.81 
35,325.00 
25.843 <n 
72.204 06 

2te,»5.72 

270,590.09 
29.306.01 
38.150.42 

353.364.51 
59.664.19 
9.625.23 
99.096.00 
97.307.11 
29,750.22 

230.083.52 
83,037.71 

278,157.01 
12.075.50 
42.375.66 


Ifar. 13. 1932. 

July 5. 1933- 

June 15. 1934- 
Adt. 25. 1934. 
Nov. 19. 1934- 
July 5.1933- 
Hai. ID. 1933. 
June 30. 1932. 
Kar. 16, 1931. 
Dec. 29, 1934- 
Oet, 22. 1934- 
Apr. 9. 1934 - 
, June 3. 1932- 
' Aug. 1. Ite2- 
1 Sect. 21, 1931. 
July 19. 1933. 
Feb. 7. 1934 . 
Dec. 13, 1934- 
DeC.7. 1934.- 
Mai. 26. 1934 




B6,9».32 










7a,l«3.55 












75 








180.7H.U 










76-A 


















76-C 








72, 204.09 






90.219.00 
180.219.01) 
14.0011. DO 




n,ai4.D8 








113.366.72 
90,371 09 
15,506.01 
38,150.42 

79.677.59 
27,357.54 
9.825.23 
40,M5.00 
49. yf!. 11 

1^,083.53 
11.518.85 
22.0U.16 
5,433.98 
21,187.83 






77 
















78-A 


























79-A 


::3.7»6,92 
S, 306. 05 










273,786.92 
82.306.65 






NEH-TO-A 














NKM-79-A 






59.000.00 
48.000.00 

102.000.00 










































--9.71(1.2: 








29.750.22 






NRH-82 














il.E18.St 










■-.5.142.85 
6.641.52 








256,1^.85 
6,641.52 






NKB-84-A 






















21,187.83 






E-84-0 


. 
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STATE ROAD DEPARTMENT OF FLORIDA 
Record of Federal Aid Projects to December 31, 1934 



Pmiect 



Hood 
Na. 



E-St-D 

NEH-W-E.,.., 

8S-A.. 

irEH-S5-A... 
NRH-aS-A'SS) 

i;-aB-B , 

sr-A 

E-W-O 

E-ar-D -- 

E-IB 

E-M 

E-«l 

NRH-az-A-.- 
NBH-aa-B - . 
NRH-SS-D ... 
NBM-W-0-... 

E-SS-A 

£^W-B 

IHO-O— 

E-« 

HKE-M 

NKU-M 

WaH-SS-A... 
NBll-<«-A..... 

£-K^ 

NBH-*-A.— 
KKB-m-A.... 

E-87-B..- 

KEH-W-0..... 
HSB-W-D - 

E-m-E 

NBH-W-E..... 

NBH-irr-G I 

NKH-W-H ('36) ' 
NRH-97-J(3S).. 

E-W 

NRH-«- 

E-IOO-A. 

MBH-lal 

HSM-KIl 

NBM-ire 

NBH-ltB-A 

NBM-ltB-A 

NBH-IM 

NBS-lDi- 

NRS-loe.... 

NBS-i(rr— 

NKM-KS-A,-.- 

NBM-109-B--. 
KRU-109-C('35) 

NBS-110- 

NHS-m 

NES-112 

NaS-113-A 

HKS-IH — 

NBM-llS 

NfiS-H6 

NB6-m-A 

WBS-IU 

NES-IH 

NSS-ISO — 

NRS-ia)['35).... 
NSS-lal 

Kas-123.. ...... . 



3 

1> 

19 
19 
13 

i 

4 

19 

19 

19 

19 
4-A 
*-A 
4-A 

: 

i 
«i 

81 

ei 

17 
US 
US 
US 
US 

US 

US 
US 

US 

m 

1 
s 
s 

3 

67 

■l-A 
13 
13 

4 
S3 
K 

a 

1 

I 

1 

Be 
ss 

32 

n 

E 
3 

la 

M 
37 
19 
19 
156 
2S 



Citrus 

ICailon 

Seml^ole-VolusLa ... 
Seminole-Volusia .-- 

Seminole --- 

Seminole - 

Seminole- VolusU . . . 

Jelferson 

Jefferson -. — 

Madison 

Alachua — ..... 

Charlotte 

Kaitln 

Taylor ....... 

Taylor 

Taylor 

Taylor 

Dade 

Dade - 

Dade -.- 

Osoeola-Polk 

Ofioeola-Folk ._._... 

PoUc - 

Levy 

L«w .. 

Levy 

Hlllsboroiuh 

Escambia-OlEaloosa . 
Escsmbia-Okaloosa 
Oltaloosa- Walton . . . 

Walton... 

EscazDbla^-Okaloosa. 
Escambia-Okaloosa, 

Bay-WaltoD 

Walton 

Walton... 

Du»al -. 

Hllkborough 

Hlu&tKJroukli 

Duvai... 

Glades--^-.-..-. 

Glades — 

Dade -. 

Nassau -.. 

Nassau 

Brevard.. 

Hlllsborou£h 

Gadsden. — 

Her. Pasco-Sumter.. 

Escambia 

Escambia... 

Escambia....... 

Charlotte -.- 

DeSoto — 

Hardee — 

FinellQS 

Hamilton.... — 



Putnam... 

Wakulla. 

Jackson ,— . 

Santa Sosa-.. 

Volusia. 

Volusia. 

HUISbOTOUgll- . 

Palm Beach.... 



Lmctb 



6. SCO 
O.ITS 
4.OT 
<1.82« 
l.SM 
1.890 

7.St9 
9.3J1 
4.70 

s.8<e 

l.SW 
D.UD 
lO.SlD 



4.880 
l).14S 

J.7S3 



7.KS 
11.019 
T,412 
O.SO* 
C.97S 

o.2ea 

g.76 
S.199 



11.301 

e.g«s 



7.313 
7.436 
7.615 
l.SK 

^.2^ 
s.sia 
i.mr 

5.017 
0.503 
E.QSO 
7.!a! 
0.480 
l.«8 
0.7B? 
7.19 
10.430 

z.im 

OMS 
0.337 
0.430 
0.340 
1.439 
l.Dr74 
7.S27 
O.EU 

5.88 
8.SZ4 
4.7SS 



i.m 



Feet 



1,E£4 
212 



a.eio 

3,S1{I 



T^pa 



Graded Earth 

O-H Bridges & Aiipr..... 

Graded Earth 

B,. B. S. T. 

E. B. s. T..... 

R. B. a. T. 

Concrete Bridges — 

a. B. S. T -.. 

B. B. S. T 

B. B. 8. T. - 

Concrete 

E. B, S. T, & MacasDhalt 
Cone. Bridge & Apet..... 

E. B. S. T 

Concrete Bridge -. 

Graded Earth ^ 

Gmded Earth ^,...... 

Concrete — 

Concrete Bridge 

Concrete 

Graded Earth 

Concrete ^ . 

Concrete — .- 

Graded Earth-... 

Graded Earth. 

Graded £arth 

Grade & CoDC. Bridge 

S.B. E. U 

Cone. Steel & Timber Br. 

S.B. R. M 

S.B. R. U 

Cone. Steel &. Timber Br. . 

Bin Bao of Piers 

Orad. Ic S. B. U. H. Pav't, 

B. B E. M.. . , .. 

S. B. E. M 

Betnf orced Concrete 

Concrete......... — 

Concrete - 

Reinforced Concrete . 

E.B. S, T,..- - 

B. B. S. T.. 

Concrete - - — 

B.B. S. T 

E.B. S. T. - 

Concrete. . 

Concrete & Bilct.. 

Bituminous Betread 

E.B. 8. T 

Concrete 

O-H Bridge & ApDT.. 

Belnforced Concrete — .. 

E. B. S. T. Widening 

B. B. S. T 

R.B. 8. T. Widening 

Eoadside lD3provement .. 

GrmiBd£]axth 

O-H. Snd£e Jt Appr 

E. B. S. T 

Graded Earth ..., — 

Bituminous Betread 

8. C. S. T 

Cone. Drainage Str 

R.B.S.T...- 

Cone. Steel & Timber Br.. 
B.B, S, T, 



Per 
Cent 

CODi- 

iKlete 



IW) 
IDO 
100 
100 
S5 
Ki 
100 
lOO 

i<n 

IM 
lOB 

m 
i<n 

100 
100 
100 
lOO 
100 
lOO 
100 
100 
100 
lOO 
100 
lOO 
100 
100 
100 
100 
lOO 
100 
100 
100 
100 
30 
30 
100 
100 
S5 
100 
lOG 
100 
100 
100 

too 
100 

100 
100 
100 
100 
100 
6 
100 
100 

loa 

100 
100 
100 

100 

100 
100 
100 
100 
40 

im 

100 



Estimated 
Cost 



78,806.87 
42,433.66 



444.9M.flS 



154.93£.4« 
23«.2>i.40 
428. 074. H 
349.891.98 
314.236.91 
118,290.31 
482.323.3! 
43S.i8£.36 
43,990.17 
02.1^.98 
2.897.52 
493.&14.M 
U.S37.SIO 
359,602.78 
485,637.41 

41,878,13 
81. ESS, 33 
4,136.43 
116.792.51 
94.777.28 
253,«0e.29 
134.453.19 
204.341.Oer 
162,181.67 
373,337.86 

^.4«3.3G 
192.673.20 
205,02S.23 

340.556.30 
356. m. 01 
131. 517. »5 
2».eS7.S3 
37.669.27 
249. 675. 7S 
419.229.60 
13.5il.M 
351.28S,B4 
92,008.86 
58,098,22 
434,466.37 
208,109.90 
125,816.71 
27.643.67 
10.971.65 
14,350.36 
12,BU.l5 
8.569,09 
81,7t3.79 
92,858.1(5 

iin,ogo,M 

42,793,17 
S4,883,2S 
77.1»,13 
161,461,64 

29,559,85 
131.852.90 



Cost 
to Date 



78.866.81 

42,433,66 



^.841,08 



154,032,46 
236,291,40 
428,074,96 
249,891,98 
314,236.91 
llB.2»a.31 
4«2,2£3,32 
436,882,36 
43,990,17 
92.1^,98 
2.897,52 
452.644.81 
U,9J7.90 
359,602,78 
435,637.41 

4i.»ra,i2 

81.563,33 
4,126,43 

116,792.51 
94,777,28 
253,906,29 
134,452,19 
204,341,07 
162,181,57 
3fra,337,96 

»9,462.26 
72,297,15 

70,»ra:48 

113,675,96 
340,556.36 
134,151,33 
131,517.06 
2»1,667.«3 
27,668.27 
249,675,75 
419,229,60 
13,541.94 
Kl, 285.84 
92.003. BS 
58, 09*. 22 
434,466.37 
208,109.90 
125.818.71 
5,713.80 
10,m.6S 
14,350,38 
12,8U.15 
8,569.09 
81,793,79 
92,858.25 
10T.IB0.94 
42,798,17 
54,886.25 
77,139.13 
S3.9S4.01 



29,559,89 
131. 852. M 



Federal Aid Funds Anowed 



Beguiar I 1031-32 
Federal Aid Emergency 



30, 435, U 
17.SU.M 
68,601.98 



68,873,83 

79,929,45 
146,638,18 

62,332,50 
146,»I4,46 

44,081.40 
211.646.10 
133.021,45 

13,603,65 

23,313,71 

M2,72 

214,558.66 

5,029.90 

167,(^1.14 

90,234.98 



3o.3or,og 

1,760,U 
43,488,65 
32.804,40 
51, 972 ,£4 
59,941,92 



17,305.08 
143,415,03 
17,500.00 
61,751.37 



S2,0^,S( 



61,362,17 
76,284.65 

8,802.99 
109,471.45 
90,112,12 

5,478.60 
^.990.25 



* 2r.188.21 



I9as-a 
Emergeocr 



57.159.41 



14«.5U.ii 
62.332.Sil 

146.B74.4I 
43,761.4t 

177,000.01 



18S,316.e 

4.996,7! 

165.372.42 

79.394.43 



6,0(0. n 



51.559.00 
67. 419 W 
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STATE ROAD DEPARTMENT OF FLORIDA 
Record of Federal Aid Projecta to December 31, 1934 



Federal Aid Funds Allows 


Federal Aid Funds Becdied 


Date 

Final 

Payment 

UfLde 




1933-34 
N»t. R8C7. 


ltM-36 
H&t.B«cr 


Forest 
Fed. Aid 


Total 
Fed. Funds 


Begulai 
Fed. Aid 


1931-32 
Emersenc; 


1932-33 
Emersencar 


1933-34 
Nat. Secy. 


1934-35 

Nat. 

Becjr. 


FOiest 
Fed. Aid 


Total 
Fed, Funds 


Project 
Ho. 








» 57,623.32 
39,165.31 
88,607.93 
28,368.32 
31,409.82 
42,811.te 
126,033.31 
79,929.43 
293,187.51 
124,665.00 
293.748.97 
S7,B62.84 
388,646.10 
287,527.10 
35,799.09 
51,819.34 
1,872.71 

m.m.ii 

10,0^.65 
332.403.58 
169,629.41 
230,679.57 

36,145.07 

67.413.17 
3,630.53 

82,608.00 

72,8M.65 
U7,135.05 
109.941.92 
165,642.03 

86.975.40 
208,415.03 

35,000.09 
246,250.16 
119,566.70 
134.646.97 
103,613.84 
181,650.67 
122,069.68 
118,772.23 
165,994.18 

18.512.02 
243.544.88 
200,674.15 

11.6«l.39 
195.533. 37 

91,838.80 

66,733.21 
316.624.42 
201,854,31 
122,656.68 

2a,Cfr7.67 

10,606.31 
7,500, OO 
7,500.00 
8,274-70 

75,968.58 

eo,7s«.9« 

93,6«.91 
10,347.63 
£2,706.80 

ti.«i.n 

12,116.43 
146,I»8.9D 

24,732,73 
100,000,00 


» 27,188.21 
17.611.90 
76,200.84 




6 £7,188.21 








i 54.376.42 
39,155.31 
76.200.84 
38,568.32 


Dec. 7. 1934- 
Oct. 4, 1934.. 


E-S4-0 


1 21 093.41 






t 21,693.41 






NKl[-g4-E 
















83-A 


28,668.3i 






28.568.32 






NBH-8S-\ 




I 31,409.82 
42,8U.n 




































NRI[-83-A('36) 






63.S73.33 

79.929.45 
146.538.18 

52.332.60 
146.S74.48 

44.081.40 
182,831.40 
ia3.t£1.45 

11,534.08 

20.339.72 

577.34 

214,558.66 

6,039.90 
lS7,tfll.l4 

90,234,08 





97,1W,4B 








126,033.31 
79,929.46 
293,187.51 
124,665.00 
393,748.97 
87.862.84 
359.831 40 
287,627.10 
31,173,20 
45,310,51 
1,284.11 
400.875.61 


Sept. 34, 1934 
Jan. 6. 1934.- 
Jan. IS, 1934- 
Feb. 6. 1934- 
Fet), 9. 1934- , 
Jan. 2). 1934. 

Oct, 23. 1934- 


£-86-3 















87-A 






146,649.33 
82,332.50 

146,874.49 
43.781.44 

177,000.00 








E-8J-0 
















E-8T-D 
















£-89 






'"^"~"... 










E-90 












£-91 


154 905. 6& 








154. 506. U 

19,639.12 

24,920.70 

706.27 






NRS-92-A 


22,195.44 














NRH-92-B 


28,500.63 














NIIH-J2.D 


1,(C9.99 














NBH-92-D 










186.316.85 

4,996,73 

165,372.42 

79,394.43 






Adt. 10. 1934- 


E-B3-A 












10,029.65 Uar. 28, 1934- 
332.403.5S Jub-26,19M. 


e;-93-b 
















E-93-0 












169.629.41 
2[«.78a.63 
32,577 41 
67.413.17 
3.03D.32 
B2.6(B.O0 
66.443.53 
96.082 87 
109.9U.92 
123,778.57 

208,416,03 
29,760.20 
208,430.99 


Oct. a, 1934 -. 

Nov, 26. 1M4 
Nor, 36. 1»4- 
July 33. 1934 


£-94 


230, 679. V^ 








208,780.63 
38.577.41 
37.106.03 
1,869.87 






NBM^JH 


















MBK-94 


37.106.08 






30,307.09 
1,760.66 
43,483.63 
29,899.58 

43,507.20 
59,941.92 

14,413.83 
143,413.00 
14.665.59 
52,634.08 










NEH-95-A 


1.H9.87 














NRM-95-A 










39,119.33 






E-95-C 










36.343.95 
53, 175. 47 






NBH-g6-A 


65,102.81 














JfRH-97-A 










60,000.00 






Aug. 23, 1984- 
HOT. 22, 1934. 


E-97-B 


155,649.08 








138,778.57 
67,675.32 






NBH-97-0 












N11H-97-D 










86,000.00 






i:--97-i; 










16.084.51 
165,796.88 






NaH-»7-E 


164,498.79 
















HBH-S^-a 




119,H«.70 


































NKH-97-J{'35) 






K,0«.U 




Bl.E(!O.Oa 








10a.«R,(4 


Feb, 8, 1934- 


E-9S 


181,550.07 








163,9TS.« 






NKH-99 




122,069.60 
















NBH-99-OC36) 






61,362.17 

76,284.65 
8,802.99 
95,086 73 
80.071.38 

5.478.60 
79. 465. 94 




67.(10.08 


89,709.53 

9,709.03 

116,217.15 

97.863,04 
6,122.29 

07 126 27 






118.77223 Apr- 20. 1934. 
165,994.13 Oct. 29, ig». 
18.512 M Oct. 29. 1934 




89.709 33 








NRH-lOl 


9,709.03 














NEH-101 
















NRU-i:2 


110.452,03 














177,936.42 
%, 600.89 
176.593.21 
80, 127, 12 
56,733.21 
284,248.36 
171,941.66 
101,306.73 




NBH-IIB-A 
















Nov. 23, 1934- 


NB1I-103-A 


lor.543.62 














NHH-104 












80.127 12 
56 733 21 






AuK. It, 1934- 




56.733.21 
















Naa-io« 


31G. (24.42 












£$4,243.36 
171,941.66 
101, $00. 73 






NBS-lOfl 


201.854.37 
















NS1C-109-A 


122.656.68 


















HBlt-109-B 




28,!m.S7 
















NRH-109<:i('36) 


10,606.34 










10,506.34 

7.249.90 
7,317 39 
8,274.70 
67,514.53 
70,819.94 
80,926.01 
7,724.85 
53.705 30 
53,405.49 
12,116.43 






10,606.34 
7.249.90 
7.317.39 
8,274.70 
67.314.63 
70.819.94 
80,986.01 
7,724.86 
52.7«i,80 
6.1,«5.49 
12.116.43 


NOT. 1, 1934,- 
Dec. 14, 1934. 


NBS-UO 


7,600.00 










NRS-IU 


7,501.00 
















MBS-112 


3,271.70 
















NBS.113-A 


75,968.68 
















NES-114 


in.7B4.93 












NRH-115 


W. 643.91 
















Aux. m, 1934 
Aug. 3. 1934- 


ims-ue 


10,347.55 
















NRS-117-A 


';,70S.80 
















NRS-118 


'2,437.71 












Nas-119 


:2. 115.43 
















NRS-120 




148,0^.90 














NBS'1^('3S) 


-1.782.73 










22,218.63 
M, 122 91 






22,218.63 
84.122.91 




NRS-121 


--«. 000.00 


















NKS-122 
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STATE ROAD DEPARTilENT OF FLORIDA 
Record of Federal Aid ProJ4!ct8 to December 31, 1934 





aoad 
No. 


Coimtr 


Laicth 


True 


Per 
Cent 
Com- 
Diets 


Estimated 
Cost 


Cost 
to Date 


Tadaial Aid Funds Allowed 


Project 
No. 


imes Feet 


Regular 
FedraalAld 


1931-32 
Emergency 


1932-33 

^nergenQ 




28 

as 
1» 

164 
164 

29 

48 
5-A 
6-A 

48 

76 

76 

19 

19 

10 
6 

31 

\ 

4-A 
4 
4 
8 
6 
5 
37 
210 

SS 
I 




i.W! 

7,0»j 

1.041. 

0.741 

1.010; 

3. 325' . . . 
3.310 




100 
2 
IOC 
100 
100 
100 
100 
lOO 
60 
100 
100 
100 
00 
2 
100 
100 
lOQ 
100 
100 
95 
94 

icn 

9 
100 

loo 

90 
10 
9 

2 
2 


t 61,021.28 > 61,021.28 
32,553.75 I.E53 82 








IIBS-123-Ci,'35) 




Graded Xaith 












S.B. a. M 


12,996.03 
14,948.71 
11,0».52 
12&.935.63 
B.Sr78.16 
82.599.14 
7.483.81 
»,H4.M 
20,690.70 
32,502.76 
141,073.38 
8,605.95 
7,330.09 
17.348.65 
5.372.10 
20,069.49 
18.4S9 96 

»,cno.oo 

25.816.15 
9,14162 
52,902.112 
1,543.48 
7,837.12 
4.898.80 
31.798.12 
58,612. S»r 
69,S(38 25 
fl.SOT.nl 


12,996.03 

14, Me. 71 

11,010.52 

129,935.63 

B.riB. 16 

82.995.14 

3.450.35 

9.964.04 

20,690.70 

92,50(2.76 

83,054.65 

8.07 

7,330.09 

17, 346.65 

5.372.10 

20,055.49 

18.4».95 

23.557.88 

2>.870.09 

9.146.62 

6,188.09 

1,543.48 

7,837.12 

5. 646. 87 

5.WJ.84 

2,911.72 

1,367.16 

38.51 

2SB. 527.38 








NBS-ia 




S.B. a.M 

S.B. a. K. . 

a. B. S. T 

aoadh-ide Impruve^ent 

Cone. Steel & Timber Br.. 

E.B.S.T 

Roadside ImproTement. . 

Graded Earth 

Grading &ae4n. Concrete 

Cone. 8£5teelBTld£e 

R.B. S. T 

Cone. Drainage str. . . . 
Cone. Steel & Timber Br.. 
Treated Timber Bridge. . . . 

B.B. ST 

Concrete . 

Wlden-OH Br. & ADDr. . 
Cone. Steel St Timber Br. 

Concrete 

Graded Earth 








jrRS-126... 


Collier 

Os«ol& 

Clai- 

Lafayctte-3uwann««- 
Sl. Jolins 

Leon-. 

Leon 

Dlxle-QUchrtst 
















NRS-138 








jrRS-L29 . 








NRS-129-Bi'35).. 


0.113 
3.087 
0.639 

i.m 


Sis 

90 
250 
121 

288 
360 
46 

586 








NRS-iao-A 










t £.000.00 
90.000.00 






NBM-iai 

NaH-132 






tJaK-132-Br39) 


Dlxle-Gilcbrist 

UberET 


o.no 








NBS-133 








NaS-134 








NaS-135 
















Il.74> 
0.198 
0.060 








NRM-I3«-A 


S&msota 








NBH-HO 


18.516.32 






NaS-141 









NHM-142 
NaH-143-A 


St.Lude/ 


0.040 
1.519 
0.005 
3.SA3 
D.315 
2.684 
8.067 
1.864 
0.E75 




van 144 




a. a. Crowing SiKnals-... 
Bit. Surf, aetreatment.. . 

R.B. S.T 

S.CS.T. 

E.B.S.T.- 

B.a. S. T 

R.B S T 

Cone, & steel Bridge. 






NaS-H5 











NBM-146 


dtlfUS 




NBS-1471'851 










NaS-148i''35J 










NaS-149i:'35).. . 


poUf 








lTaS-l53r35> 


01tni&-Siunter 








421 


' 100 259.527.38 


92.941.04 








■ratals..,- - 














l.ia.iW «,472 




•45,892,087.61 


»45.933.587.71 


•15.314.»71.8»ll.086,438.00tl,624.T:2CII 



tl«] 
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STATE ROAD DEPARTMENT OF FLORIDA 
Record Qf Federal Aid Projects to December 31, 193t 



Federal Aid Funds Allowed 






Federal Aid Funds KecelTed 






Date 


1133-34 
Sat, Bad. 


1934-35 
Nat. Hccy 


Forest 
Fsd. AW 


Total 

Fed. Funds 


Beeular { ISU-^ 1993-33 
red. Aid Kmergmcy Emer«Kiw 

1 


1999-34 
Mm. Eecf. 


im- 

35 Forest Totai 
Nat. : Fed, Aid Fed . Funds 
Beor., 


Final 

Payment 

UadB 


50,1100.00 


ja.ftsa.iK 




so, DUO, 00 
33,U3,7e 

i.saa.oa 
7.9(n.ao 

7.S0O.M 
93,334. 11 

8,0M.0a 
89.MT.£1 

7,482.61 

9.486.31 
17,333.54 
88,701.76 
140,823,18 

E.9i«,27 
19,4tt,M 

4,I»,S7 
10,TS|.e! 
17. 3%. 44 
E3, 801.03 
U,241.ffl 

e,«».oa 

Sl.BU.OS 
2.9D5.10 
a,B80.«B 
4,106,51 

31,M3.01 

ss.tm.s 

K, 514, 19 

at»7.ai 

M. 543. 04 






30,191.14 

7.245.41 
7,301.04 
7,319.44 

93.33£.ll 
S. DOG. 00 

71,813. W 






38,151.14 































7,249.41 
7.361.04 
7.319.44 

33.336.11 
8.000.00 

71 813 87 




T.SIBOO - 


























93.336.11 
£ 000 00 












Dec. 7. 1934 

AU£ 11 1934 


S!( 647 21 












l.&iM 
























9.480.01 
10.303.38 
91.018.02 
68.758. 05 










i.tm.tn 

2S.D12.3I 










14.31a.2S 1 




















08.758.05 






S,SB9.M 
























6,929.27 
13.0^.88 

4.485.87 
14,520 02 
17,388.44 




l!> iHa 96 












13 684 88 














4.48S.87 
14.920.02 
17.388.44 
13,475.09 

14, m. a 
e,nr. It 


Sent. 22. 1934 
































23,361.03 








13.479.05 
14, HI. OS 

t.m.vt 








19.243. BS 


















3,000.00 


















33.330.81 














MOl.lO 














S.GSO AS 










a.ui.n 




' A IHI.f? 




4,905.51 


gi,«a.(a 
si.aa.a 

SB.SUtt 































































'. 






' " 










i 








92,943.04 










93.543.04 
















tt, 103. 729.(5 


1323,145.12 


*194,7D9 10 


»4. 147, 745 .73 


•13. lU. 059. 13 


11.080,438.00 


11, 6U, 753.00 


04.418,1100.35 


MOO 


tte7,D21 42 


022. 492, 870 .» 





Project 
No. 



trRS-123 

NBS-123-C('39) 

NIlS-124 

NKS-1I9 

NBS-IM 

NBS-127 

KBS-12S 

NBS-129 

NBS-12S-BI'39) 

NBB-130-A 

HKH-lSl 

HEM-131 

KRa-13: 

NHH-13^B^'3!^ 

NBS-133 

KB3-134 

HBS-135 

HRS-134 

imK-138-A 

NBH-140 
NBS-141 

Nsu-ia 

VSE-m-A. 
NSB-144 
NBS-lil 
HIUt-l« 

NSS-141('35) 
HSS-14g{'35) 
NSS-149r3S) 

421 
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STATE ROAD DEPARTMENT OF FLOBIDA 
SUMMARY OF FEDERAL AID APPROPRIATIONS 



Year 



Entlia 
United States 



1917 
191S 
191S 
1930 
1B21 
1922 
1923 
I9S4 
1925 
1926 
1927 
1928 
1929 
1930 
1931 
1932 
1933 
1934 
1935 
1936 



S 5,000,000,00 

10,000,000.00! 

65,000,000.00; 

95,000,000,00; 

100,000,000.00 

75,000,000.00 

50,000,000.00 

65,000,000.00 

75,000,000.00 

75,000,000.00 

75,000,000,00; 

75,0O0.0OO.O0i 

75,000,000.00: 

75,000,000.00! 

205,000,000.001 

245,000,000.00! 

5SS, 000,000.001 

200,000,000,00! 

125,000,000.00 

125,000,000.00 



TOTAL FOR FLORIDA 



Regular 
Fedena Aid 



1931-33 
Emergency 



1933-33 
Emergency 



1933-34 
Nafl Rec'y 



% 55,976.271 

111,952.54 

744,531.08;. 

1,090, 314 ,«7|._ 

1,147,447.92.,._ 

e86,S£5.e9__ 

599,^1.13 _._ 

771,395.18 

8ir7,336.52' 

892,878.00 

897,185.00' 

899,451.00 

901,311,00 

909 235 .00 

1 , 540 [ 069 !oo siioseiiaa .00, . 



J. 



1,543,232.001. 
H,437,372.«)!, 



$1,624,752.00 



1,655,723.00. 
*1, 655, 723 .00. 



$5,231,834.00 



Total S2,34t,0C0, 000 .OOiSlS, 627,^70. 40 $1,086, 438.00 SI, 624, 752.00 15,^1,834.00' 52,661,343.00$ 266,361 .79 $29,197,799 .19 



1934-35 
Nafl Reo'y 



I Forest 
Federal Aid 



{2,661,343.00 



SS237,18l,79 
«14,e00.00 
*14,600.00 



TOTAL 



£ 56 

III 
744 
1,090 
1,147 
886 
599 
771 
SS7 

a2 

897 

899 

901 

909 

2,626 

3,167 

6,669 

2,898 

1,670 

I, WO 



978.27 
952.54 
521,08 
214.67 
447 ,92 
825.69 
221.13 
395.18 
336.52 
.878.00 
,185.00 
,451.00 
,311 .00 
,235.00 
507.00 
984,00 
,206.40 
,504.79 
,323.00 
323.00 



* Estimated— Certlllcate of Apportionment not received. 

if ^17 ,287 .60 of tbls appropriation lias been deducted as 1S33 repayment of 1931-32 Emergency Appropriation. 

I Total approptlatlons throufih 1934. 
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Overhead Craning at Mt. Dora, Road Ne. 2. 



MAINTENANCE 

Mnintenaiici' is soinpthhi); that lias bi-en known for ajft's Imt '/nen vevy littlt- ransiilfratknu and 
therefore thought ami stiuiy. State Ilij-'huay or Hiiail Oepartnients (oilay aie eonfrnntcd with the 
problem of niaintenanee ami bcin}.' c'litifroiitPil with this problem ( wbifli they eoiiseicntionsly Jrave been 
ti'yinfT to meet) are ivomierinj!; if tbc public tliron[.'h its rellre^ielltative.s (tile Lc<risla1ive boilyl realizes 
what maintenance is. We bplieve it is our doty to try to expliiiu as well as show what the Stsite Road 
Department feels that maintenanee is, and what shonlil be ilonc towards the maintenance of the roads 
that are entrusted to its care, (which U only a part of the prew-iit system of desifinated State Uoails) 
and asks and answers the fnllowinfr (piestioti : 

What is Maintenance and if.s obliirations ? 

JIaintenance is talcinsj caiv of something that lias been constructed whether it is yourself, a bifrb- 
way, or a bridfre; and therefore means the preservation of same. Hainfenanee starts when constrtietion 
endw. With reference to hifrhway work it is the oblitratton of the contractor for thirty days: after that 
it is the State's. This is with reference to cfoitract eonstruction l>y the State either with State or Fed- 
er;d Klinds. Where the State constructs with its own foivcs uiMiiitenanee starts iiiiuiediately. Thi.s obli- 
(ration on the part of the contractor or State is an effort to immediately preserve the investment of funds 
provided for by State or Federal taxation; and continues as time goes on. Time will increase trjiffic. 
iiicrea.sed traffic will develop weakness in the best of eonstruetion, eind nefrlect of maintenance will 
eatise complete failure; thei'efore luainteiiaiice is an obligation in efficient administration of highway 
funds by the Department. 

In addition to the miles of road and the thousands of feet of liridfres constructed by the Strtte Hoad 
De]»artnient, the Department has taken over for Maintenance thousands of miles of road, ancL numbers 
of brid«res representing thousamis of feet, constructed by various counties with county funds on the State 
System; but according to their own standards and sjieeifications. The takinfr over of these roads and 
bridftes for maintenance by the Department is an honest and conscientious effort to help relieve the 
burdeti of the county and at the same time try to preserve the investment of the local imhlic which 
went into them. The number of miles is shown in tabulated form in this report. 

This effort on the part of the Depaiinu'nt has residted in this; the Department is niaintaininR 
6..i4:l ndles of roads today of which the Department, with State, Federal, and County funds has con- 
structed 3,68;i,0 miles, teavinfr a balance of 2,860.(1 miles con.striieted by individual counties as far back 
as 191.J and varyin{r from H foot brick and asphalt to It* foot concrete. This percentage, together with 
the pereentajje of earlier roads constructed by the State Road Department, coupled with the increased 
transportation (s|ieitl and volume), places this Department in the position of I'ealizinfc and trying to 
emphasize the problem and importance of takin<r eare of the adeijuatc .sections and improving' the in- 
adetjuate sections of the jireseiit system of roads now under maintenance or hereafter taken over for 
nmintenance. 

The aceotnpaiiyinsr table.s show the amount of monies ex|iended for maintenance under the headinsrs 
Routine and Bettertiient as well as Construction; this expenditure was limited to the revenue of the De- 
partment and does not sifniity that Betterment was 100 per cent. There are sections of main roads and 
bridge.s built by the State and Counties that should be im[)roved to nu-et the jiresent traffic needs and 
without sufficient funds (which Ls more than we havei these imjirovements cannot be made, and in 
some instances the orifrinal investment will be lost entirely, 

Pwlcral Aid Maintenanee: Few" realize that evi'ry dollar id' Fedi'ral Funds expended in eonstruct- 
iofr a road or bridfre is contin^'ent ujion a rij;id maintenaucc rc<juirement covered by a jirovision of 
the Federal Highway Act that ]U'ovides for sattsfactury maintenance and u|»)n failure to so provide, the 
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Federal Governinent tan plate a erew on same and perform the necessary work deducting the cost 
from the allocation of Federal Funds 1o the State and withholdinn anj- further funds until satisfactory 
provision has been made by the State for future maintenance. This is something that has never hap- 
pened, as yet, in this State. 

This Department has reeoprnii!«l the importance of maintenance and has carried on, under its 
orsianizjition, towards the end of better service to the public in keeping with economy at all times, the 
general jioliey, first ; economy, second ; preserving the orif^inal investment of the road ; third ; safety and 
comfort of the trave!in<i public. 

The I>ppartiiient lias been operating under the eentralized control of maintenance and by this method 
all sections of the state have i-eceivcd the benefit of the best methods used in any other part of the state. 
The centralization of maintenance operations has made it possible to unify the work and make improve- 
metits throughout the state in line with the best practice developed. This centralization of operations in- 
cluded the centralization in the head(iuartefs office of the cost accounting so that uniform and accurate 
records are maintancd both as to the individual costs of the various projects and the 
cfpiipnieiit as well, and lias enabled the Department to con.scientiously a n d very accurately 
prepare budget.s in accordance with the law for the maintenance work in keeping with the necessity and 
conditions of the sections of roads maintained. Maintenance work is carried on under Regular Mainten- 
ance and Betterments and Bridge Operation. The aceompairying tables showing the amounts of money 
expended this hieniiium on the various ])ro.ieets in the state indicates this method of aeeouufing. It ivill 
be noted that there have been major expenditures on betterments oji some sections. These esiienditures 
have been in line ivith the policy of preserving as niueli of the original investment as pos,sible, adding in- 
creascii facilities for benefit of the traffic in kecpin<r with the necessit.v caused by increased traffic and 
condition of tile road. This form of exjienditures naturally will increase from year to year especially on 
hnv type roads built by the Dcpartiiietit as well as those taken over for Maintenance from the counties, 
tt is well to mention at this point that the lower the type road the higher the cost of maintenance. How- 
evf r. there is a limit to the amount of money to invest and this should be based wholly upon the traffic 
demands as low iuvcstmeuts plus conscientious and regular maintenance will obtain the same results. 

Efficient maintenance is constant maintenance. What is meant by constant maintenance is forces 
and e(juipiiient neccssar.v to do the work when needed and at ail times. The jiresent traffic demands are 
such that the day of doing a little work on a section of road every week or two is passed. It is not meant 
bj- tills that it is necessary for a whole crew to patrol eveiy section of road every day but it is necessary 
that the sur>ervision should cover all sections and forces and etjuipmcnt he so located that the necefwary 
work can be done immediately. This supervi.sion is best taken care of by technically trained and experi- 
enced men and is a part of the present system of operation of this Department. 

The Department at the end of 1932 was maintaining 5,866 miles of roads ; at the end of 1933 it was 
maintaining" 6,311 miles and at the end of 1934 it was maintaining 6,543 miles of road of twenty differ- 
ent types. Of the 6,543 miles there was 3,683 miles built by the state and 2,860 miles constructed by the 
counties and taken over for maintenance. It is readily seen from this that there is steady increase in the 
mileage maintained and the monies necessary for proper maintenance automatically increase in propor- 
tion. However, from the accompanying tables, it will be noted that although the mileage has increased, 
the co.st per mile has decreased. This is extremely noticeable if it is compared with the last biennium. 

The De[)artmcnt feels that in tine with the duty of the Department to first preserve the investment 
of the public, that maintenance funds as budgeted should be the first monies expended and that the funds 
should be held for that purpose before new construction is started. 

Maintenance work is carried on at present partly with convicts and partly with free labor. Convict 
labor on maintenance is only economical in such localities where thel-e is silfiieient concentrated mileage 
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out of one central jjoint that the fixed cost of the cvew fan be distributed over a larfte mileage and there- 
fore reduce the eost per mile. There is a saving in workinsr conviets on maintenaiieo where there is a con- 
centrated mileage and Betterment and the elass of work is Niii)erior to free labor. The Department has 
HOW at work eonviet erews on maintenanee at the t'oUowinfr locations: Hilton, Niceville, Panama City, 
Cottondale, Tallaha.s.see, Oeala, (Jainesville, St. Au<;nstine, DeLand and Lake City and is working? a eom- 
hination construction and ilaintcnanee crew at RushneH. There are other localities in the state where con- 
viets can he used on maintenance provided the Dcj^artmctit continues to 0[>erate with the priwoners and 
there is insufficient funds to carry on. both maintenance and construction. 
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STATE ROAD DEPARTMENT OF FI>ORinV 
Auditnr'H OfTim 

STATEMENT 01-' HK'rrKltMKNT MAINTENAXd'] COST RY ROADS. J'HO.JKrTS. AND cni'NTlES FOR YEAR 1933 

Eirsl Division 



Koad 
No. 


Project 
No. 


County 


Li 

{ 

I 

{ 
B 

{ 


mgth Type 

1 


From 


To 


HlKlU- 
ol-way 


Orado 


Pavlns 


Curb 

and 

Gutter 


Cul- 
verts 
and . 
Bulk- 
beads 


Bridues: Shoul- 
der? 


storm 

Damage 


Engi- 
neering 

and 
Super- 
vtsloa 

1.34 
l.M 


Sun- 
dries 


Cost for 
1033 


S \ 6S5 


Citrus 

Cltms 

" (Hernando^ 
CoUler 


10.57 

s.5a 

b.U 
WM 

i.m 
u.na 

ID .00 

ll.uo 

29.40 

i.m 
^.ss 

6.73 

8, no 
E.as 

4.85 

g 7S 


R. B. S. T. . 
R. B. S. T... . 

R. B. S. T 

R. B. S. T 

B. B. 8. T. ., 

R. B S, T 

Bit. Mm 

Mail V 

Rrarted . / 
R. B, S. T.. ., 

S. A _ 

R. B. S. T....- 
R. B. S. T. ... 
R. B. 8. T... . 

R. B. S. T 

R. B. 8. T..... 
A.B.. 


Holder ._.- 


InvCTnesa 

Floral Clti- 




„-.^ 




'"".".'. 








373.37 
330 ,8S 


t 373.37 
339.89 




*66J 

5B9-V 

66S-W 

61» 

09Q 

ici:i 

sn 

MS 

•«63 

67» 

m: 

jes-o 

639 

loes 

9M 

(TO 

HI 

ew-A 

8M-C. ... 

IU7 

1060 

1051 

7» 

7»-B 

731 

IW* 

Kt 

DW 

810 - 




1.39 


^ 


Dade County Une 

Camestowii.... 

An%dla 

Charlotte Co. Line 

Indian Pralile Canal 

Highlands Co. Line 








1.2S 




'. '.. . 


Wi.m 






S9.4D 

3S.8a 


240 .M 


2T 


Collier 












la.ga 


! 

S6 


DoSoto 

DeSoto 

Glades 

Hardee „ 

Hernando. . .. 

" (Citrus) 

Hemaado..,.. 
Highland;).... 
HJiMands ... 
njgMands. ... 
Hlllaborougli. 
HUUsborouBh. 
KUlsboruuijl]. 

Lain 


BrownavlUe _ 


3.IS 




t.n 
a.fr 




D.M 


3.7S 










2.17 










1.4S4.09 






t.se 

i.a« 
o.ie 

.50 


19 .M 

34.31 
2.09 


1,480.W 


92 














36 .«0 






















S.M 
























.60 




So. End. Pro|, BOa 








21! .80 

u.MD.rr 
zao.n 












83.39 


4.750.15 






IT .80 
7M.M 


■IZO.OO 














230.69 


g 


Avon Park .^..* 


Sehrlng 












1.079.41 


1,177. 1« 


Ei.BOO.ll 


g 


vf End Pro] fUT 












iM.4t 


17 


Intetsection HJlls Ate 

SefCner 


Pln^Uas Co. Line ^ 
















£9.80 
128.09 
606.47 

110.79 
!40,e3 


1».4« 


377.17 


23 


■t&th Si Tudipa 






122. N 




S.w'Brlck I 

5.30 A. Block / 

2MS. A 

16.M8. A... . 










ii.w.i! 

s.m.a 
ta,a)i.M 

S.6S 












S71.01 

24.59 
H.37 


32.399.60 






















8.405.57 


2 


Lake 


Helena Run 


GrovetsJid 












20. WI.M 




Lake. 

Pasco. 

Pasco 




Koad 2 So. of Grovdond 
Polk Co. tine 
















40.90 




1£.70 
10.00 
3.50 
5.B3 
rldice 

3.39 
11. M 
11.00 
IS.OO 
38.33 


H. B. K. T. 

K. B. S. T 

R. B. S. T. . . . 
A. Block . \ 

Brick. / 

Con-8t. 

A. Block 1 

Brick. . / 

A. Block . 
S. A. 

B. B. S. T,. 
B. B. 8. T 




















3.50 






Road No. 5 


au.ie 














TO.ES 




291.39 


210 






asr.M 

1.4S.N 
1,419.10 












44.33 
2.80 

385.29 
1.24 

90.40 


2».rR 


l& 


Pinellas 

PlneUas 

PlneUas.- 

PtneUas 

Polk 

Sumter 

Sumt^ 


St. Petersburg 

Stevens Creek Bridge. 






smM 




fi.W 








23.17 
«3e.l3 


l.TTS.JT 




HUlsboTOU^ Co. Line... 


a. 38 


119. 117 


e. 911.70 






9. Ml. 51 












>.«2 




Road No. M 

Lakeland ....^._-..^ 
















402.10 
M1.2S 
121.09 


512.93 


IM 
8 




















891.^8 








«.MS.li 

3.eK.4S 












104.42 
17.80 


9,975.90 






















3,950.11 






























1 




TOTALS 


FIRST DIVISION- . . 


*1.0M.5I 


1 ees.oe 


«M.M3.7t 


1 llli.117 


t 14.10 


e.wo.M 






« 4,824.47 


t 3.103.04 


1 111,391.02 



*FioJect appears In two or more counties with same boundaj? shown Ui eacb. 



STATE ROAD DEPARTMENT OF FLORIDA 
.Auditor's Office 

STATEMENT OF ROLTIN'E AND STORM DAMAGE MAINTENANCE COST HY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

First Division 



Road 

No, 


Project 
No. 


County 


Lenith 


Tne 


From 


To 


Bi«ht- 
cf'Waf 


Road 
Bed 


Surface 


Struct- 
ures 


Guard 
RfUl 


Sims 


Center 
Lines 


Btorm 
Damage 


Ena- 
neerlnfl 

and 
Super- 
vision 


Sun- 
dries 


Coat lor 
1B93 


2 


S03 

™ 


Churlotte 

Charlotte 

Charlotte 

Charlotte 

Charlotte 

ObMlotte 

Charlotte 

Charlotte 

Charlotte 

Citrus... ■ 

Citrus 


111.23 
Brld«e 
/ l.ll 

11,11 

o,w 
a, HI 

10,(10 
17, u 
Brldae 
10, W 

e.40 

bM 
(,M 
g.OO 


Marl 

CoDC?ivte — .. 

BC 1 

S.A / 

R. B. S. T... , 

R.B. ST 

E, E. S, T 

R. B. ST 

R.B. ST.-.. 

8. Timber 

R.B. S. T 

R. B, S, T 

R, B. B. T 

R.B. S. T 

Graded 

Graded. 

R. B, S. T— 1 

Graded / 

R.B. S. T 

Graded 


DeEoto Co. Line 


Lee Co. Line..-. 


» 


* 133. W 
301.12 
417,13 

210. 2S 
133.33 
M.SS 
219. U 
2W.71 


t BW.D2 

2.24 
00.04 

360.02 
101.03 
81.87 
223.38 
347,18 


« 39S.03 

^0.71 
3.06 

310. il9 
74.42 
309.12 
130.98 
21«.a3 
12.G3 


1 I| 


« 


«-- - 


i 101 50'* ^^^ "^ 


• 1 752 36 


i 


Charlotte Harbor Bridse. 
Project TO thru Punta Gor 


datoProJ. 664-0 


61.37 

71.6! 

1M» 
381.21 
191.60 

dn.M 

289 ,3« 


.73 
15.90 

17.91 
59.40 
2SM 
15.39 
130.53 


2,377.66 
02, BO 

166,97 
147,65 
88,97 
149,23 
£34.98 
281 33 


3,079.20 

007 49 


i 


E-M 

W4-A 

SM-B 

BM-C 

t«9 




10 01 






5 


Sarasota Co. Line... 


Charlotte Harbor 

Lee Co. Line - 


79,4« 
la ,36 
90.11 


3.7D 
6.19 
6.50 
3.70 
8.40 








S 


Acllne 






B29..56 

829,97 

1.153.90 

1,1»0,07 

MA at 


5 








M 








00.41 


iBi lose 


MunJock 


Sarasota Co, LUle-. ...... 




101 


10S6-B.... 

ea 
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-m 
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•m-v 

et8 

mt 

M-D 


l£>'akka River Bridge .-.- 








i 


Holder 


Invemera . 


48.34 
27.14 
64.01 

».:3 


117. 3B 
83.02 

ioe.«i 

197 .M 

taa.iii 


14,57 
Be ,62 
39,22 
33,82 


60.23 
7.75 
21.89 
11.90 






89.46 
71.16 
ISSBl 
M.09 
183,97 
362.77 
1,570,83 

91.79 

1,U8.91 


71.07 
46.03 
39.07 
41.93 
138,45 


198.80' G71.B2 
65,13 103,98 

115.16 946.80 
83, Bi; 434.04 
B9,39{ 5SS.10 
83 m 1 Ron ai 


i 


Floral Clty... 
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S 
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Citrus- 
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\h 
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Hooiosassa SprluKs. -...-. 


Hernando Co. Line . 












1S4.2> 


22 
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1 1.00 


Wlthlacoochee River .. . 


47.fl« 
3S.6G 


40.71 

70.41 
23. B 


310.93 




3.89 





23.67 
78.92 


82.90 

197.33 
96,73 


:,(eo.B3 

969.06 
79.95 


22 


\ 3.50 

Citrus 17.E0 

Citrus.. o.W 

Citrus 




•a 


Heroando..... ....... 


Marion Co. Line. 


Cou 'nty Eoads^ 




Ap[>roaches . 

Camestown . . ..., 

Palm Hammock... 


15.67 

332 oe 

6.W,93 
107.90 
101 -T2 
92 .M 








?7 


T5 


Collier iBridKe... 

Collier 32. SJ 


Concrete 

R.B. ST 


Gordon River Brldse and 


2.23 

!l,S2 
132,08 
49 .09 
49,21 
94,«7 


92.27 

1.003,13 

1.819.10 

1,287.50 

159.02 

691.15 


9.9S 

8,621.24 

9,099.13 

1S2.39 

3,537.83 






9,15 


121.90 


n 


66B.V 

MS-W 

oee-x 


21,13 


1.40 
1,46 




328,09 
133,85 


233.05 
114.27 
95.29 
12.02 
51.50 




CoUler , 

CtiUler 


is.oaH. a. s. T 

8.«'R, B. ST 

13,10 R,B. S. T 

S.SMB. B. S, T 

4,17R, B, S, T,-. . 
2.WR. B. S T. 

W.MMeil 

3, 06'Cone R.S.S.T. 
4.UI'CDnq.R.S.S.T. 

e,7B|Hail 

4,M|R, E.g. T, . 
3.[m!e. B. S T 
( S.M'O.R.S.S T.-- I 
1 5. 11 iB .R.S.S.T. , / 
.63 C. R.S.S.T. . 


Camestown 


219. 40< 3,967.56 
199, 2B' 6,705,65 
148,02 018,04 
151,00 4,497,50 
35.B9> 39. » 
05.92 347.19 
470.21 3,383.50 
71.78! 123.05 
3(.4S' M.43 
116 86, 1 1[)0 19 


27 


669- y Collier 

«S-Z CoUler 


Naples -.-. — ....- 


LeeCo. Line 
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Road No. S7 


06 


K-A 


e» 


Collier. 




( 


1 
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2 


•an 
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J 


Collier 
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DeSotn 

DeSoto , 

DeSoto 

DeSoto 

• (Hardee) ... 
DeSoto 

DeSoto 

DeSoto 


Camestowu ,,- .. 

Hendn' Co. Line ..-.. 

Arcarlla , .. 

Sta. 162 

CarUttom Field 


Everglades . 

Camestown 

Project Ko. LI . ... 
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ue.io 


199,89 
38.04 


K.DO 
1,084.26 


210.67 


- 1 1,48 

; 1,40 
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9.42 

26.76 
9.91 
3.22 
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41 99 


2 


IS 
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39,71 
64,32 
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8 


5W 
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Charlotte Co, Line 
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-.1 laj.BB 721.30 

I6,in| iso.iB m.is 
8.!t; ifl.Ts 7o.es 

19. so 41 72' 101.61 






; 
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W ft7, fiJI fA 


2 •«*». 
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r,ti 96 91 95 438 14 
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1 
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266.68 
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10.00 - 
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I.0W.76 
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1 337 89 
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1017 -DeSoto 

MO DeSoto 
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I U.75Blt. Mac—. 1 
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11.B6:E.B, S. T 


UanateeCo. Line 
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231. S«. 34S.7B( 276.48 
13D 35 545 3d. 579 fl7 
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1M.76 


181.43 
17B,M 


. »& 


Arcadia... .. 
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Manatee Co. Line.-...-.-. 
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i$.n 129.14 


17. M) 






2,097.83 
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nryRoada DeSoto 
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Ro&d 
No. 
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Coimtr 


l^netli 


Tyjie 


Tiom 


To 


Right- 
of-way 


Road 
Bed 


Surface 


Btruct- 
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GuBld 
Rail 
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Lines 


Storm 
Damage 


Engi- 
neering 

and 
9upet- 
Tlslon 


Sun- 
dries 


Cost for 
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M 


ee» 

1021 

1021-B.... 
BW 

SK 

KIB-B 

aso 

D63 

963-B 

ntv Roads. 

M2 

TO 

t» 

IDM 

vn.. 

e77-A 

W!-B 

uty Roads 

eos 

8011-A 

m-0 

eoft-D 

1022 

ntr Roods. 

MB 

•(«3 

ffl» 

BS5 

676 

HB 

low 

1090 

Dty Roads. 

Bas 

B62-A 

•se2-B 

662-0 

B6S-D 

te> 

(30 

M7 

666 


Olades 

Gladea 

Glades........ 

Glades 

Oladea 

Giades 

Glades 

Gladea _ 

Oladea 


9.00 

r lo.in 

t 12.D0 
Brld^ 


Graded 

Had \ 

Graded / 


^iiiK\rrtmpt^ TiiWif 


TnHjnff Frplrle ^anal 




• 29.14 
310. BO 


« 242,32 
1.276.93 


* 133,08 
860.10 


• 

4.00 


1 

2.92 


* 


* 3S7,»7 
784,02 


* 0.92 
123.73 


1 137,60 
391.70 

160.00 
208.89 
226.92 
009 .M 
130.98 

3fr.60 
20a.33 


t 900 83 


211 
£9 


indlBE Pifllrle Canal 

Government Canal Br. . 


Wise's Comer... ...... 


«.M 


3. 670. 76 
100 00 


67 


18.69 
IB.M 

Bridge... 

/ B.M 

\ o.oo 

IS .33 
Bridge... 


E.B. S. T 


Highlands Oo. Line 




140.13 
B6.39 


BSl.BB 
60. i: 


m.Ti 
2,806.38 


120.91 
11.28 
30.33 


12.60 






403.42 
204.90 


132,72 

132.30 


3, on .94 


6! 
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67 


S-TliLber 

Graded 1 

a. B. e. T... / 


Caloosataatchee Canal Br. 






010 37 


6! 


Road No. SB 














169.22 


60.00 
140.62 


300.30 
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LaS«Ue. 


C2.96 


U».87 


339.86 


491.20 
11.16 


380.62 


43.20 




1,«H.»« 
240.48 


14!l 


S-Tlmber. 


Calooealisicbee Blver Brl 








Cou 
















266.40 
3)2,96 
232.72 
10.61 

68.17 

1,069.38 
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E 
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HAFdee 

Hardee 

• (DeSoto).... 

Hardee 

Hardee 

Hardee 

Hardee 
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B.0« 
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29.40 
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Zolfo Springs 
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Kanatee Co. Line 

6.64 tfllifi to Vmi W7J 
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134.61 
29 .3B 
l.»6 
MB .66 


137.28 
06.34 
M.26 


72.13 
38.16 

231.46 
6.00 

638.81 


182.62 

S.76 

284.22 


10. C6 

20.88 
3.72 


1.70 

1.70 
3.36 




30,36 

20.73 
92.67 

327.09 


11E.43 
9T.41 

146.02 
30.04 

309.00 
66.79 


929.40 
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! 


Zolfo Springs (Hardee). . . 
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Highlands Co. Line.. . .. 
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31 
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276.86 


26.13 
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m.B8 
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2l».O0 
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140.68 
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4.30 
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26 


Hendry 
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B. A 
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26,96 
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.72 
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Sb 
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lU 
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H«mando 
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2.14 
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10.14 
7.39 
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6.66 


S. A . 
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10 .18 
120.31 
147.60 

SiM 
49 .» 
W.33 


163.07 
IKI.93 

138.92 
78. IB 

167.1)6 
37,18 
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149.04 


31.40 
11. 8S 
171,21 
B30.98 


20.44 


71.37 
12.22 
l(H.7i 






42.23 
14.60 
47.79 
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11.76 
28,26 
47.35 


144,29 
29.46 
114.93 
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131.49 
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6 


R.B. S. T.-.- 
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603.12 
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13,11 
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34 
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61 
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».B9 
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7.11 
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30.19 
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i 
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S 
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a 
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IT 
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2 
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55 
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z 

2 
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27 

1 83 



5 
S 
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76-D . . . 
H0-S12-... 
Ml 
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H 
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WT 
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9« 
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<m 
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HlUsbDTOUAll 
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Hillsborough 
HlUsboroush 
HUlAboroush 
KUlBboraucti 
Hlllaboiough 
HLll£iborou£h 
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HUUboroUEh 
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HIllBbOTDUAh 
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Lake 

Lake 

Lake 

Lake.... 

Lake 
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Lake.. 
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Lake 
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Lake. 
Lake. 
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3.10 
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R.B. S. T.. 
R. B. S. T.. 



ATOnPartt-. 
Lake Aimle 



Hardee Go. Line... 
Glades Od. Uue.- 



Tfi.Qfl 



4Bg.U 



Fridge... 
Bridge. . 

10.31 
2.36 
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11. OS: 



Concrete 

0,8 

Concrete..... 

Concrete 

Concrete 

A. Block 

U T9R.B. B T . 

Bridge. . I Concrete 

2.67Concrete . .. 

9.61 Concrete 

9.eiiCon(!rete 

.92 Concrete 

..™a. Block .. . 
1. 85! A Block 

(i.lB Graiiori 

E. 19 .Brick 
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7BS ... 
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Il£3. 
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4. 
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9.15 
BrldKi' 
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7.S7 
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Little Manatee River Brld 
Alafla River Bridge. . . 

Sul^bur Springs 

Road No. 17 

m-i Mile Creek Overoaaa o 
So End Ptol. Ml . .. 

Sli Mile Creek 

HlUsborough River Srldg 
East End ProJ. 710-D.. 

Plant City 

Proj. 64-A 

PtoJ. 80 
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Armenia A venue. ...... . 

Plant City -. 

Selfner -^. .... 

Plant Citr 

Oak Park 



Pa^coCo. Line 

Sli Mile Creek 

verACLR". icBoad E3-. 

Manatee Co. Line 

ProJ. «10. 

eSulEliur Springs 

Polk Co. Line 

Project 64rC 

Taiii[]>a 

Plant City 

Nebraska Ave. . . 

Pinellas Co. Line. 

Memorial HlEtiway .... 

SeJfner 

40th St. In Tampa 

PaaioOo. Line 

Manatee Oo. Line .. — 



216.35 

45.25 

6.36 

119.91 

JT.IO 

"■m'M 

557.81 
..163.B; 
:10.55 
23.28 
2TT.21 

88.33 
66 72 
150.64 



225.17 
477,10 
46.20 
171.66 
323.)>: 
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■17;. 47 
67(1,13 
99 II 

a.M 

408.31 

37^34 
62 .»5 
W.99 

743.72 



A. Cone 

A. Cone 

C. S 

A, Cone... 

B.A 

S. A 

R. B. S. T.- 
R, B S T . 
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A. Cone. . 
Timber 
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R.B. S. T. 
E. B, S. T, 
R B. E. T. 
R.B. S. T.. 



MajlonCo. Line. 

Leaabuig . 

Deed River it. Dora Brldse 

Tavares , 

Leesburt 

Helena Bun 

Gioieland 

Silver Lake Fork 

Haines Creek Bridge 

Eustls 

Overhead Crossing at Mt. 

Astor 

Crow* Fi Bluff 

Sumter Co. Line. 

Sumter Co. Line. 

Marlon Co. Line 

Astor Bridge. ... 

Tavares. ,,.,.,,.-..-,...... 

Marlon Co, Line..- 



Leesburg....... 

Tsyatra 

s.- 

Mt. Dora 

Helena Run... 

Grovelond 

Polk Co. Line.. 
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99,17 
Ml 
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2(rT.12 



123.12 
72.00 
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136.99 
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Dora 

Marlon Co. Line.. 

Eustts 
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LeesburjE 
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Alcoona 
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Charlotte Co. Line 

C?lo<Bahatchee Rtver BrJ 
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Calcosabatchee River Brl 
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Ft. Myers - 



Ft, Myers. 



12.0(7 
105.00 
183,12 
526.86 
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14.63 
14.74 

165.61 

eoa.ifl 

20 16 
40.69 
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dge — ,. 

Hendry Co. Line 

Bun Ita Springs 
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49« 
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300.20 
1£4 19 

l.696.^a 

490. M 
105.40 
34.10 

9.in 

3.011 

I«l,71 

2.308.05 

185.75 

33.36 

9.97 

1 403 Ifr 

43'i.56 



1.018.00, 

.71 

59.18 

315.93 



H.43 



Pine Island Bridge . . . . 

BuUard 

Palmeitto 

Bradsnton (Proi. 035).. 



Hillsborough Co. Line.. 

So. End Pro), 17 

Sarasota Co, Line , 



180,72 

737.11 
227.32 



IB .SO 
77,28 
43. IS 



383.58 
335,41 

410,45 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Oflifc 

STATEMENT OF HOITINE AND STORM DAMACE MAINTENANCE COST MY ROADS. J'R0JE<;TS, AND COUNTIES FOR YEAR 193.'! 

First Division — Coiilinued 



Road 
Ko. 



Project 
No. 



£2S 

2 
2 
i 
2 
2 



2 

17 
IT 
11 

n 

124 
Cou 
City 

t 



WJ 

636 

IMS 

B7S 

W!i.- 

1049 

ntv Roads 

Ui-A 

5«-B 

nB-A 

795-0 

MO 

B« 

106S 

1117 

1119 

low. 

1051 

loss . ,. 
ntv Roads. 

Bas 

7Sa 

730 

730-8 

687 

731 

NO 

ta 

1045 

1056 

1064 

E-M 

IS! 

75fl 

758-B 

7« 

BSl 

loa* 

vm 

•5K-0 

(06 

53-A 

TS-C 

7»-D 

<7S.- 

«!9. 

□tpRoatis. 
cI Auburn 

es 

« 



County I LenBth 



Uanatee. 

Manatee.. 

Vanat».. 

Uanate0.. 

Manatee 

Manatee. 

Manatee.. 

Pasco,-... 

Paaoo 

paaco..... 

Pasco 

Pasco..... 

Paaoo 

paaeo..... 
Pasco,.... 
Pmco,.... 
Paaoo. .-., 
Pasco.-... 
Pasco,. --^ 
Pasco, -,. - 
Pinellas -- 
Plnella!-- 

FlnellBS - 

Pinellas - - 
Pinellas . . 
Pinellas - 



Pinellas. 



Plnetlas 
Pinellas. . 
Pinellas . 

Polk 

Polk 

Polk 

Polk 

Polk 

Polk 



Polk. 



Tree 



Brld£e. - 
l.Efl 
18,76 
9.40 
23. on 
20.20 



Concrete- -- 
iA. Cone. - 
B. B. S. T.. 
Concrete . - 
E, B. a. T,- 
R, B. a. T.. 



s.m 
11 .w 

£ 6] 
12.71 
14.69 
10.49 
10.65 
12.60 
35.00 
IS. 70 
10. 00 
lO.VO 



I. 



R. B. 8. T.. 
JR. B. a T- 
B. B-S ~ 



R B 
R.B 
,R. B 
!R. B 
R " 
R 



Bddce- 

3.50 

5.«3 

7.M 

4.0(1 

Brld£e. 

Bildge. 



B. S 
B. S 
B. S 
B. S 
B. S. 



Manatee Blver Bridge -. 

Brad^nton .-.. 

DsSoto Co. Line.. 
HUlaboroufb Co. Line.. 

HardeeCo. Line 

Junction Hoad IS-A .... 



.1 . 



HiUsborougb Co. Line-- 

HetTiandoCo. IJiie. 

Hudson 

DadeClty. 

Beniando Co- Line - . . 
Hemendo Co. Line - . . - 

DadeClu- 

Dentiam - 

Hoad No. 16 

Hoad No. 6 

Pa.sco - ,- 



Concrete.. 
A. Block-. 

BiteH 

A. Block 

Brtek 

C. S. 

IContrete 



Seminole Bridge over Long 
, St. Peteisbufg 



i Clearwater - 



Polk 

' (BlshlaDds) 

Polk- 

Poik 

Polk 

Polk 

polk 

Polk 

Polk 

dale-Polk—. 

Sarasota- 

Sacasota , 



S.SOiA. Block 

3.35iBrlck 

10.!»iA- Block. .. 

l.WiBrIek .- , . 
.13'Brlck 

5.76lA. B • 

" BHS-S.T.-. 
H. B. R. T,- 

Bricli 

A- Block. 

A. Block - - 

Graded 

3. A 

E- A. 

Concrete 

a. A 

E B a T-- 
S A. 

a. A ! 

E. B, a. T... 

S- A 

Graded. . - - 
SA.-K.B S.T. 

S. A 

Concrete 

Concrete 

S.A 

" A. - 



' Stevenson's Creek Brldae. 
Splety Harbor Brtdge... 
[Clearwater 



Lareo- 



I 10.01 
I 4.ie 
7-0(1 
5.00 
11.50 
11, 92 
9-57 
7.10 

Bridge. 

ii.65 

f 6.00 

( 1.80 

7.05 

22 M 

6.78 

as 03 

3.67 
6. £8 
»-89 
6.16 
11.00 



Bridie-.. 

9.20 



Concrete--.. 
R. B. S. T.. 



HoBdNo. 2S». 



O^ona- .-.., 

Safety Harbor 

Road No. 41 — - 

KalnesClty 

Bartow .--.,. 

Ft, Keade 

Overpass, 2 Bridges Betwe 

Haines City 

PolkClt".- 



Polk City 

Haines City-. 
Frostproof . - , . 
KaUies Clt *'.,,. 
Aubumdide--.. 

Lakelend 

AubujBdele. . 

Lakeland 

Lakeland 



Hyakka Rlv« Bridga. . 
ProJ. 615.. 



North End PiQj. 7S0-. 
Junction Hoad 161 - - - 

Palmetto 

Parrlsb — 

Manatee 



Sta. 4S2-. 

Hernando Co. Line - 
Hudson 

FlnellasCo. Line 

Hillsborough Co. Line 

Dade City 

Dade City. — 

Polk Co. Line 

Rd. 34, Hills. Rtv. Biidae 

Road No. 6 

Pasco- 

Dade City 



Bayou. . 

CiearwatM-. 



Tart>on Sixiinga . 



Hillsborougti Co. Line . 
Oandv Bridge...... .,--. 



Cor, Raines Rd. & Mb St. 



Tampa Shores— 

Dunedln 

Pinellas Pobit 

Sta. 614 plusM.e 

Ft. Meade 

HardeeCo. Line 

en Ft. Meade ic Bowl- Ur 

Osceola Co. Line 

Lake Co Lbie 



lAkeland 

Bartow ..-..-,,,,,. 

Avon Park — , — _,,-*- 

Frostproof-. 

Carter's Corner. - . - . . — 

Carter's Comer , 

HainesClty.. - 

Hillsborougli Co, Line.. 
Bartow— 



tto. EndFiQj. 66.. 



Rlgbt- 
ol-way 



12.88 
I0S,56 
291,86 
651,84 
288,79 
864,74 



H-97 
68,00 
8,93 
96.69 
137-59 
122.33 
123 .«0 



336.76 
14 32 
54.62 
92,43 



Road 
Bed 



Surface 



473-061 
E8.78 
129.26 
168 09 

878.06' 
149-67 



Stniet- 
ur«s 



eoo.M 

5 39 

408!46!» J3a.71 

m.m\ 41.29 

355 21 123.01 

176.62 1,298.18 



105.41' 

58.60. 
63.74i 

im.Tli 

223.29 

65.65 
819.91 
43.94 
44.64 
32.60 
M.57 
118-19 



223.10 

79. E7 

5.47 

1.12 

166 33 

287.08 
599.70 



63.66 
64.10 
E^.69' 

83. HI 
379.76 

19(3. 32{ 

"85^08 
102.45 

m.43 

125.57 
214.78 
621.68 
102.32 
8t7.M 
844 -M 
150.01 
206.80 



387.03 



699.90 

348.09 

6.16 

3-40 

862.56 



336.73 
172,16 
322.50 
76.80 
834,46 
390.11 
41,09 
94,95 
68 ,U 

110,78 

248,06 
M.48 
899-11 
39,56 
146.39 
Ml ,07 
113.03 
63,87 



»-09 
m.71 



100.88 
137.64 
104.68 

16.80 
339.14 
180. SB 

77.40 

36 20 
601.94 
193.60 

54 87 
2W.44 



11 .SO 



11.46 
14.21 
12-40 
iU.68 
64 04 

65. m 



48.68 
46,01 
34 .40 
4.00 
28.25 
43.92 
35.06 
423.07 
473.79 

346-48 

673.15 
30.09 

860-63 
11.52 
26.84 
SO -09 
86.08 

771.03 



5.63 
81.33 



34 .H 
6.M 



2.12 
11.17 



83.86 

61.05 

1.867.35 
343.36 



302. M 



14,89 
26.30 
26.74 
12.37 
178.81 

la.ur 

37,22 

1.17 

106.19 



16.67 
104-03 

8m. 72 
72.91 



1.38 
18.17 



Ouaid 

Bail 



11.30 
81 .00 



11 05 
1B,73 



14.13 



3.80 
l.BO 



5.ai 

5.20 



Signs 



2.87 
16,14 
16,07 

8-04 
89,82 



IS." 

i.ta 



1.50 



iM 



48,81 
41. m 



1 

3.95 
73,31! 
I8S.8V 
501.01 
703,94 
328,61 



3 
7.80 

7.91 

3.38 

16.82 



8.88 
62.98 



10.66 
19. SO 
3.38 
3.38 



2.04 
86 



Center 
Unes 



Storm 
Damaae 



37.94 

28,88 

3,868,38 

39.44 

1,430-44 

8.05 

121.65 

4.30 

,78 

859,79 

e«8,91 

108,15 

2,619.48 

1,504.43 

13,17 

266.78 

278,79 

2,004,09 

s;i7 



84.50 
74.87 
11 .50 
11-06 

■"239l4i 
1,390.60 

764.85 

285.88 
21.21 
87.83 
818-46 
318-46 
548.80 
543.76 
130-87 
5,210.83 
1,272.23 



Engi- 
neering 

and 
Super- 
vision 



Sun- 
dries 



5.22 
153,28' 
26,13, 
94,33 
144.90 

60,81 
62,61 

38,80 
43 61 
101.96 
00,50 
59 68 
5.97f 
&!.2V 
89,30' 
70,00 
74,37 



48.93 

54-02 
877.58 



13rr.l5 

668.67 



W.81 
13.88 

776,45 
23,76 
44 64 

26-24 

"38,79 
46.20 

45.56 

89.42 
13.19 
104 -Ofl 
35-77 
20.92 
54.91 
23,96 
43.60 



1 



09.86 



81.99 
234.63 
144.98 
316,68 
BW,76 

12L61 
139,39 
49,31 
117,81 
217,63 
154,37 
154.99 
169.72 
311.56 
158.83 
154.73 
157, «i 



Cost for 
1933 



140.13 
166.18 
42.86 

iai'ii 

1«9,87 
867.09 



104.49 

91-87 
164,96 
119, 68' 
166 84' 
131 ,21i 
8,57 
168,41 
173.32 

210.06 

^2.35 
108,28 
348,94 
113.72 
101,34 
141,77 
108.19 
198.04 



108.86 



3,251.43 

166.63 

1,616-75 

1,140-16 

4.741.44 

8,378-OT 

1,430.44 

454.21 

987.89 

282.95 

486-86 

1.915-39 

1,549.60 

743.67 

2,831.28 

2,867-01 

510.77 

687.19 

981-89 

8,004.09 

3.40 

1, i2i.es 

733.87 

2,E23.64 

4.58 

1,288.00 

1,887,69 



2,628.75 



814.68 

388,44 

1,718.10 

380.65 

919.39 

a».42 

110.46 

1,058.44 

2,401-61 

1,687.07 

1,696.20 

487.09 

8.419,67 

700-64 

1,388.08 

2.049,54 

2,238.98 

1,M1.I8 

$,(10,83 

l,97X,n 

74,)! 

1, 394.18 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTKNAN<'K COST UY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

First Division — Continued. 



Ruad 

No. 


Project 
No. 


County 


Lenctb 


Tvue 


JroiD 


n> 


Rllbt- 
of-way 


Road 
Bed 


Suiface 


Struct^ 
Ur«B 


Guard 
RaU 


SUtlS 


Center 
Lines 


Storm 
Damaae 


Engi- 
neering 

and 
Super- 
vLiiim 


Sun- 
dries 


Cost (or 
1933 


5 


676 

613 

614 

814-B 

81S 

IMO 

lOM ... . 
ntv Roa^ 

»02 

lOOT 

lOM 

sea 

BID 

ees 

KS 

tv Roads 


Sarasota 

3ar»Bota 

Sarasota 

SarBBOta...... 

Sansota 

Seinmota.. — 

Sarasota 

Sarasota . 


16 .W 

Bridge. . 

l.Sl 


R.B. S.T 

S. A 

A. Oonc 

OonCTfitq . . . 
R. B. 9. T 


HyiUdEB Kiv«r IPioj. M)... 


ChftilotteOo, Line 

Project BTTO 


t 52.35 

78 .« 
538.03 

■ ■ «.W 
388 .W 

413.32 


1 3:0.51 

10.54 

2^8.76 


t 271.82 

3.41 

135.45 

1.05 


« 2 40.83 

" J2.64 
2«.05 


1 94, (» 

32.50 
232.08 


1 *.74 
12.40 
133, BO 






M 38.49 

2.44 

120.98 


« 110.81 
90.34 
216 63 
18.45 
2^.65 
2M.T8 

402. aa 

■""l65!»8 
87.99 
110.41 




a 






230.12 

1.047.38 

44.15 

98.96 

2.789.98 

2,088.92 
109.09 
112.05 
122.72 
657.57 

2.a«j.«5 

7.467.33 
637. 2!t 

1.418 41 
551 .53 




Sarasota . 

Venice. Hatobett, Sbacke 
Venice 


Venice 

tt, PhlBlDe Creek Bridge 

North End ProJ. 83 

Hauatee Oo. Line 

DeSotoCo. Line 




* 11.08 


5 




28.90 
04.48 

13.80 


3.80 
3.48 

2.21 




f.ii 


"'" 74^W 
238.93 

h'.m 

13.33 
35.63 


Id 


1 SMR H. 




leo.TO 

235.06 


114.10 
8.15 


1,710.76 
1.3(70,25 


230 


I 16.16 
33 .M 


R. B. S. T...I 
R. B. S. T.. .. 

araded. .'..!.. 

Graded 

R.B. S. T 

R. S. S.T 

R.B. S.T 

R.B. S. T 

R. B. S. T 


Road No. 5. , 


Oou 




.... — 


IW.A* 


2 


Sunitw. 

SiKBter- 

Sumter. 

Sumter 

StUDter 

SujntBr 

aumtor 

Sumter........ 


12.33 
10.02 
6.90 

is.go 

38.33 
6.M 
19 .«D 


Colentaja ........ . 


Wetister 
















1 


Coleman 

Coleman. .,,...,. 


BuahneU. .... 


KM 
76.18 
205.20 

303. oe 

148.72 




11.31 
148.21 
1,408.45 
4. 052. 65 
60.28 
242.63 












t 


Bamboo... 


203,28 
480.59 
805.63 
285.09 
568.59 










H.88 
180.08 
650.47 

106.38 
661.53 


2Z 


Citrus Oo. Line 


Lake Oo. Line. 

Hemando Co. Line. ..... 

Hernando Co. Line 

Citrus Co. Line 


1IW.47 

117.27 

23.18 

1.40 








23 










402.08) 440.37 


m 


BustineU 

I.akfi Co. Line 








u 








126. » 


238.83 


coun 
















ToMJs. ...... 

riist Division 


17S0.M 








lis, 03! .45 


N8.4B2.20 


148,271.28 


142. 350. V? 


16,340.04 


1 8B7.3B 


1164.23 


Hi,0M.22 


112.318.86 


l39.Kr?.% 


1 ni.xu.a 



^Project appears in two or more counties with same boundary shown In «ch. 



■I 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Odipe 

STATEMENT OF DKITEUMENT MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Second Division 



s 


Road 
No. 


Project 
No. 


County 


LeDEtb 


TVpa 


rrotd 


To 


KlEht- 
o£-way 


Gmda 


FMint 


Curb 

Emd 

Quttei 


Cul- 
verts 
and 
Bulk- 
bradB 


Brldces 


Shoul- 
ders 


storm 
Damage 


Enel- 
neerlufi 

and 
Super- 
?lslori 


Sun- 
dries 


Cost for 

1M3 




2 
2 

13 
1» 
I 
1 
IS 


33 

3J-E 

881 

aw . ... 

580 

68 

«5 

993 . 


Maoliua 

Alachua. 

Alachua 

Bradlord 

Dlile 

Jettmaaa 

Uadlson - 

Marlon 


12 M 

7.97 

6.11 
18.21 
6.90 

lew 

W.35 


Bit. Mac -. 

S. A... 

R.fl. 8. T. . - 

R. fl. 8. T, . 

R. B, S. T 

B, B. S T. . 

Concrete 

R. B. S. T 




QainesvtUfl 


t 


* 


* t.7t7.n 

l,4M.e7 

f.m.sa 

1.143.13 

ue.u 

(71.63 
l.SCa.M 


1- 


»-- 


t 


» 


i 


» 549 .!9 


« 3M.66 


* J.671.De 






34.3.t 649.M 


3.17S 2S 




Waldo 

Lawteifr., . -- 

Steenhatchee Blvei 

LeonCo. LUifl 

Madfson. 

Ocialft 






US. 07 


9.ZI!T.48 






i6.32 
e,GE4.«! 


"i'.tM'M 


11.61 








l.WT.IH 
139. g« 


3, 163. 91 








KM 






81,67 


4.697.24 








^ 








671 .M 




Suwanee RlfOr. 

EoadNo.a 


"" «s;« 


B.JES.a 












""mm 


37.31 
383 .S 


9S7.38 
11.1)96 SS 










SECOND DTV 






* 3.£e9.es 


«e.e«3.32 


t!a,i46.ra 


)i,(04.eai 11.61 


t te.H 


• .711 




t 1.11D.61 


*4.6T7.64 


f 40.D03.3i 



























STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1833 

Second Division 



Road 
No. 


Pnijoct 
No. 


County 


Lencth 


Type 


From 


To 


Right- 
of-way 


Bout 
Bed 


Surface 


Struct- 
ures 


Guard 
Ball 


SlgUa 


Center 
Lines 


storm 
Damage 


Engi- 
neering 

and 
Suoer- 

vision 


Sun- 
dries 


Cost tor 
1933 


i 


g 


Alarbua. 

Al&chuji 

AacbUtt 

Alachua 

Alachua.. 

AlEichua.. 

Alachua... — 
Alachua 

' (Oolumbltt). 

Alachua 

Alachua 

Alachua . . 

Alachua.. 

Alacbup... — 

Alachua 

Alachua 

Alachua....... 


11.42 

I2.bt 

.83 

.sa 

3.40 
3.14 
7,97 
,«l 
2.39 
Bridge. . 
e.m 

10.89 

i.ts 

it.m 

7.02 
7.66 

fl.in 

3.02 
lA.SW 
2e.l6 

le.io 
t.m 

6.30 

a. 40 

4.70 
!i.64 
8.W 
10,78 
3.30 
7.26 
oo 


Bit. Moo 

Bit. Mae 


Columbia Co. Une 




• Be7.«i 

603.57 
3«,9e 
M,10 

Ili0,e4 

343.83 
iiB2.00 
17a, Ifi 


« 76.HI 

B73.27 
23 19 
64.40 
372.39 
151.91 
297,59 
111.03 

,71 
45 .g« 

47 .2? 
264.84 
3.84 
061.98 
S04.83 
54.83 
30.33 
9.24 
410.15 
303.26 

2.mt.m 

21.43 
257,18 
31,11 

'wo^as 

369.49 
422,59 

1,710.33 
179.21 
371.96 
51.17 
4m M 
762,28 
753,37 
185,95 
100,91 
SB .30 
438.77 
658.10 
270.69 
029.22 
719.65 
540.12 
.71 
198.30 
305.10 

1.0SB.54 
re. 44 

1,651,78 
610.90 


t 15.34 
93.69 
53.84 

" '48,83 
215.86 
315,44 
10.20 

3.99 
18.73 
80.66 
29.94 

" 9l!56 
90.41 
166.91 
35.59 
190.79 
21.13 
632.88 
492.64 
892.34 

19.80 




I I7.n,'i 
66.48 


* 42.50 
16.86 

'.ra 

•.a 

28.61 
•M 

16,58 
-.18 

'19:92 

-.ea 

•M 

"26!w 
"o^si 

4,83 

'.ai 

vat 
•,w 

76. M 
2.49 






« 49.72 
55.18 
2.26 
.94 
14.96 
9.51 
24.69 
14.25 

2fi;7i 

47.29 
40 88 
4.36 

830,50 
18.11 
30.59 
33.30 
36.44 
13.95 
68.70 

113. T9 
70.30 
11.81 
24.16 


t 162.00 
1^.36 
51.86 
88.55 

135,96 
69.88 

117.34 
70.65 

I8 60 
97.55 
146.80 
130.50 
Z1.11 
295.39 
99.94 
84.30 
114. Z4 
118.60 
47.48 
197.89 
292.40 
189.39 
73.60 
79.18 
56.23 
31.40 
87.53 
140,04 
228.60 

'"iij'sa 

131,39 
81.38 
154.39 
136 32 
105,39 
67.46 
34,05 
113.61 
110.33 
99.55 
138,50 
162,14 
110. HI 
18.05 
36.68 
53.47 
101.24 
37.25 
881.92 
158.62 
168.66 
92.24 
104 23 
90.86 
166,86 




2 


33 


Qdln^svllle 








2 DS2 66 




37-A 

37-B 

m-o 

3T-D 

37-E 

ai -. 

n06-B 

«1T 

8la 

MB 

M9 

)S 

E-8S 

882 

713 

1097 

760-0 

an 

Ml 

Ml 

WIT 

ioe» 

1040 

1041 _ 

21-A. 




PpoJ, 37-B -- 

ProJ. ar-o _... 










2 


ConcrstB 

S. A. . 


ProJ, ai-A 

Proi, 37-D - 












S 




14.52 
681.75 
35.90 
28.92 

s.n 

5.99 
43.83 

'm'M 








z 


R. B. S. T 

8. A 

3. A., 1 

R B, 3.T...I 

S.TLlibeT. 

H. B. S. T. . 
B. B, S. T.. 
H B, S. T... - 

H B. R r 

H. B. S T.... 

Concrete 

B. B, S. T... . 

H B. S. T 

R. B. S T... 

R.n. S. T 

B.B.S.T 

E. B. S, T 

R. B. S. T... 

S. A 

R. B. S. T 

S. A 

R. B. S T 

Concrete 

Concrete 

Qrnded 






1 1U.12 






1 576 97 






KarlonCo, Line- 

Road 2 Kear paradise .... 


i "■4!37 


f 1, 08^.69 

t.m 

"7 [654 .58 
43.76 


5,406.23 
447.18 


2 


University Comer 

Santa Fe Elver Bridge — 

High Sutings 

HijOi Surings Dlst. Una to 
Archer-Newberrv Dlst. U 

HiKh SprlnBS 

OainesKQle 

Gainesville.... 

Pioj. E-8S 

Levy Cr. Line 

Road 2 at Underua^ 

Glletirtit Co. Line . . .. 

GalnesvUle. 

Waldo 


34.95 
212.78 

'""■'SS^M 
8.80 
4.40 


b 

b 

S-A 
13 
13 
15 


Newberry I>lst . Line 

Archer Dlst Line 

nft to Levy Co. Line .... 

BanteFe River 

Putnam Oo. Line 

North of FatJrhunks 

Bradford Oo. Line 

GumosvlEle DMr Ltoe.... 


277,66 

473, ai 

ail. 75 

37.(56 
822.53 

70.24 
3U.28 

472.15 

sei.is 

2W.OT 

60T.98 

1,180,87 

em. 10 

36,37 
213.91 


489.27 
800.14 
1,123,76 
126 63 
10,161.90 
696.42 
688 42 


13 




3.58 






694.07 
644.13 

751,84 
1,809.90 
5 6^ 88 


14 
U 
31 


AI 
A 
A 
A 


achua 

achua 

achua. 

achua 


Newberry 

Keiwberry 

Marlon Co. Line 

Road 2—Tto. Gainesville. 


"" ' 64"79 

85.68 
29,31 


■ 'iio^sa 




""«2"22 

i.70 


S« 


Worthweton SprttKB 

BlicauoDy 


1,331.49 


lis 


Alachua 

Alachua. 


Bradford Co. Line 

Ojoss Creek 


•,«7 






367 68 


ell 


Plilfer 










66 ^3 


Ell 

1 


Island Grove 

Sta. flfi 

ProJ. il 


178,91 
M.4S 

m.Ei 








4.67 
"3.65 






20.69 

39.61 
109.75 
51.63 
51,82 
43,06 


370.82 
1,967,94 


B 
B 

s 

B 


iker 


Glan St. Uary's— East 

Columbia Oo. Una.. 

Ma^clenny 

Starke 


445 44 
12.15 

1S1.77 
30.45 
53.70 
1216 

109.06 


39T.40 
81.49 


71.93 
11,50 








873 

as 












13 






111,73 
94.00 
BB.IB 
48 .m 
166.55 
165.68 
364.38 
03.36 
39.36 
141,10 
^38 .94 
408.71 
303.94 
378,57 
9W.M 


48^70 

55.80 
76.71 
31,«9 
37,69 


b!oo 

6.00 
48.2a 
5,50 


1.60 
4,00 
1,00 
16.96 


30S.11 




572.. 

SM 

COT 

716 

717 

801 

»M 

9U 

1070 .. . 

S4 

SM 

2« 

n 

SOS 

•S05-B 

587 

718 .. 

713 

ma 

sao 

73S 

•7S6-B 

749 

7J0-A 

878 

7 

7-B 

19 


Bradford. 

Bradford . ... 

Biadfoid 

Bradford- 

Bradford 

Bradford 

BrudfoiTl 

Brpdfotd 

Bradford... . 

Columbia 

Columbia — 

Culurnbla 

Columbia 

Columbia 

" {Alachua)... 

Columbia 

Columbia 

Columbia 

Cglumhto 

DlliB 

DiljB 

*(Lwy) 

GUchrlae 

Gilchrist 

Ollchilst 

Hamilton 

Hamilton 


B. B. 9. T 

DUCT 


Starke....... 

Stprke _ 


Lawt«y.. 

Alacbua Co. Line 

Highlands 








13 






386 00 


13 


B.ISR, B, 8. T 

11 15 E. B. S. T 

8EJE. B. S. T 

U.oaGraded 

3.01'R. B. S. T. 

3.45'R. e. S. T 

14.30 E.B. 9. T,... 

().9BBlt.Miic 

9.3o'r.B. ST.. 
10.7b: Concrete 

12 .44i Concrete 

10 9e n. R R T 






89.7!) 
07.81 
47, a 
95.19 
6.98 
7,M 
116.10 
123.19 
56.01 
133,06 
191.26 
60.13 


862 44 


at 
zfi 


Starke 

Starke . .. 


Union Co. Une 

Clav Oo Line 














1 110 29 




Road 49 

Clay Co Line 




8,40 








4H 


Starke 


5.40 


18. B6 
25.01 
227.97 
9.99 
6.73 
24.88 
1.71 
43,11 
212.78 

16^58 

19,90 








867 96 


bS 




EoadllS 

Road 13 .. 


'■■4833 
25.75 

lai.m 

127.52 
71,07 

'39.77 
35,09 
80,00 
4,26 
5.13 
27.41 


16.60 
8.46 






152 37 


113 


Alachua Co. Line 

Lakt) Citv 


a. 22 
72.16 

35.17 
52.36 

i9!52 
3.D« 

33.43 
2,89 

81.92 
3.85 

44,85 

35,47 






1 101 17 


1 






1 261 04 


1 

a 
I 


Lf^keJltv - 

LakeClty 

Lake City-...,,- .- 

Frol 7J 


Suwannee Co. Line... . .. 

Suwannee River.... 

ProJ. SOS 

Alachua Co, Line 


6.80 
0.00 
6.00 






904.41 
1,391.76 
1.1M.84 
1,277 30 


2 


BrldKe 
4.<;i 

7.00 
1U.90 
1.50 

18.21 

11. sa 
Bridge... 

7. SI 
10.00 

a. 00 

12.90 
Bridge. . 

s.li 


S-Tlmber 
R. B. s, T.. . 

R B. S T.. . 

R. B. s: T 

E. B. R, T. 
H.B. a. T.. .. 

R.B. 6. T 

S-Tlmber . 

R. B. a. T 

R.B. a. T 

B. A 

R.S. S. T. ... 
Alapaha Elv€T 
R.B. S T . 










236 13 


5-A 


Itchtu cknee Eiver 


fort White 


1D8.W 
16S.37 
142 40 
48.25 
ie£.36 
183.48 








30.80 

ra,90 

M.26 
12.21 
173.01 
112,85 


439 30 
















Road 1 




6.ni 

6,28 










Road 3 

CrossClty 

Suwannee BlTef...... — 








10 
19 
19 


StelD batches Bl?er. 

CrossClty 

SiJwflJinee RlvBjf Bf idfif^ 


76.50 

943.79 

1,170.30 

98,45 


2,415.51 

1.956.62 
1 338 96 


14 
14 


RoadNo. ]» 


Trenton.. 

Alachua Co. Line,,.,..,. 
Bell 


119.60 

280,07 

466.31 


9«,98 
1.661.61 
1.^9.86 


ISS.OT 


21,74 








34.30 
64.35 
15,90 
IN, 21 


1,Z23,13 


Tt 


TrBnton 


92,20 
91.10 
1!,15 
14, M 












8 010 01 


z 




Oeonda State Line 


45. OT 


21T.68 


14, U 






8 450 78 












i 






208,17 


465.91 


1.14 


70,49 








100,66 


81.85 























#CreditB. 

«f>TC]ject appears in two or more coimtleii with i^me boundary nhown in each. 



-mm 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Ofllice 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST RY ROADS, PROJPX TS, AND COINTIES FOR YEAR 1933 

Second Division— Continued 



Ro&d 

No. 



.W 

1 

1 

U 
11 
19 
19 
» 

a 
> m 

i-A 
S-A 
5-A 

5 

S 
13 
13 
13 
13 
IS 
IS 

1» 

19 
77 

ei 
1 
1 

1 

1 

9 
19 
39 
39 

2 

2 

2 

2 

9 

le 

K 
IS 

» 

19 
23 

31 
38 
38 
47-A 

li 

n 
n 

100 



31 

6St , .. 

5S ... 

511 

7IB. ... 
IX ... 
B7-A .. 

tn-c... 

747 .... 

Tin 

*707 

122 



m .. 
918 . 
^18-B.. 
S3S ... 
8SS-A 
868^ 
e!7-A. 
e77-B . 



Project 
No. 



County 



Lenctli 



E77-C Levi' 

e77-D . . 
6!»-A 
«7(-B . 
676-0 
*72A-B.. 
9M . 
937 



Hamilton 

HamlltoD — 
Jetfoson — 

Je««son 

JeBstson.. . 
JefferBOD — . 

JaffciBon 

Jetfflteon 

JefJvtsoEi.. — 
Jeffflrson — . 

■(Leon) 

jBfl«EEon. 

Jrif arson 

Jefferson 

Lafavette . . 

■ (Suwannee I 
Lfttpyette ... 

Levy 

Levy 

Lew 

Lew 



•49 ... 
596... 
671 .. 
S74 . 
gV-D. 
e23 
7«... 
43 ... 

sso... 

5M... 
953 .. 



639 

tes ... 
loes.. 

758.... 

Hit... 

964-B 

887... 

T73 ... 

Ml .. 

eSl'B. 

983 ... 

B4-A.. 

S4-B... 

M-C.. 

W7.... 

992... 



Lew 

Lew — 

Lew 

Law 

■ (Dhlei 

Lew 

Lew 

Mad bun . . 

' (Suwanoee) 

Ua^lson 

MitdUon 

Madison . . . 

Madlflon 

ItadiBon 

Madlaon 

Bt&rlon 

UsTlon 

llarion.......... 

Marlon 



IlarloQ.. 
Uarlon . . 
nation.. 
Harlan . 
UailDD . 
Hajion 
Uejlon . 
Marlon. 
Me lion 
UailDn . . 
Harlan. 
Marlon.. 
Marton. . 
Marlon . 
Harlon.. 
Marlon . 



Time 



9. 
S. 
17 

Biidee 

IS. 

7. 
12, 

S. 
II. 
If. 
11. 

9. 
11. 
IS, 

Bridge. 

19. 

H. 

5. 

Bridge 

19. 

11. 

5! 

\2. 
6, 
10 
19. 
10. 



SB R. n. B. T. 

R. B. &. T. 
30;H. B. S. T. 
4tf;Concret*' 
tia.R. B. S. T. 
MiR. B. S T 
13;R B. S. T. 
!SiR. B. S. T, 
ISlGradctl 
(KGrailed . 
77iCiraded 
95 Grofled . . . . 
liGTBdort.... 
IK Orfuled 
(W R. B. S. T. 

S-Tlraher 
20 R. B. S, T 
15 11. B S 
2.^ R B, S 
Kj R, B, S 
M R, B R 
W;B, B. a 
1B,R, B S 
99iR. B, S 
38iR, B, S 
MIR B. S 

S-Tlmber. 
40 R, B, S, T, 
20; R, B, S, T. 
4« H, B, S T 

Oon, Steel 
99! Concrete 
30,R, B, S, T. 
ITlR, B, S 



\ 5, 
ID, 
19, 

19! 

31, 

Bridge 

7. 
16. 
12. 

Bridie 
K,: 
12 

Bridge 

5,' 

i 

7 



79 R. B. S. T. 

88;R. B. S. T. 

^Graded 

54' A, Cunt 

56:R. B. S. T. 

92iB. B. S. T, 

385. A 

BOR.B, S. T. 

SelR. B. S. T. 

39'R. B. S. T. 

10 R. B. S. T. 

7B R. B. K. T. 

OC R. B S. T. 

. iS-Tlniber. 

10 B. B. S. T. 
R. B. S. T. 
R. B. S. T. 
Steel 
B. B, . 
Graded 
Concrete, 
Graded 
R. B, S T 
R. B. S. T 



, 3, T. 



Genoa ..... 

Suwannee RWec 

Leon Cu. Line 

Hotitlcello 

Montloello . ... 

Montioello 

LwnCo. Line 

Waukeenah. 

Jeifeison Co, Line 

Road Ko. 1. .-,. 

MlcotBUliee 

Lloyd 

Road 11 Ho. MonticeUo. 

Wauheenah 

Mai'ci . . . . • . . . 

Suwannee River Brtdee. 
Mhi'o ..... — 

AlochuB Co. Line 

Wllllston 

Alachua Co. Line. ...... 

BronBon 

Otter Creek 

VCsRs 

Guwsnnee River.- 

Chlefiand 

lironson — 

Suwannee River Brlase. 

Ciilefland 

Otter Creek . . 

Greenville. . 
Suwannee River Bridfte. 

HacUson. - 

Greenville 

Hadl»on 

Aucllla River 

Green viUe 

Greenville 

Lowell 

Beilview 

AlacbuaOo. Line 

Ocala 

Lew Co.IJne.. ., , 

Ocala 

Road ai 

Levy Co. Line 

Ocsla 

Okiawalia River Brldse at 

Rallvierw 

Alachua Co. Line 

Wlersdale 

OklawBlia River at Stark' 
Cltra 

Wit hlaiswiiiee River Brld 

ProJ,84-A.., 

Dunnellon 

Intersection of Boad 38 to 



To 



Jasper.. — . 

Road 2 

Montlcello 

Aucllla Klver 

Oeorela State Una. 

Cai>ps ., 

Waukeeneii 

AucUIb River 

OeoiKle State Uae. 



Ltovd. 
Wedaao. 
Waukeeneh ...... 

Wactsse 

Suwannee River.. 



Tajflor Co, Line.. 

Wllliston 

Marion Co, Line. 

Branson 

Otter Creek 

WrUy 

Cedar Key.... — 
Ciilefland 
Brt?njion . 
Uarlon Co. Une.. 



Sumner...—. 

Lebanon 

Aucllla River. 



Suwannee Rtiet 

MadlBon. , 

Georgia State Line . 

Taylor Co. Line 

Taylor Co Line 
Jeffereon Co. Lin«... 

Ocala 

Lake Co. Line 

LoweB 

Beuvlew 



Dunnellon 

Road t 

Lew Co. Line 

Ostla.. .. 

Lake Co. Line... 

DelksBlufl 

Sumter Co, Lln« 

Ocala 

Marion Co. Line — .. 

BFerry 

Orange Springs 

ProJ.84-c! 

Wltblaooochee River 

Levy Co, Line 

Lake Co. Une.... 



Right- 
of-way 



330 .TO 
31,99 
531.1! 
286.91 

m.m 

10S.6; 
19.76 
562.56 

131 .a- 



«,42 
30.59 
29.22 
31.91 

Itfl.lB 

'l96.S7 

317.64 
77«.46 
iV2,4i 
299.80 
701.67 
735.87 
1(^.73 

m.m 

850.93 



, n.9o 

1.119.81 
3S7.M 

140^40 
em. 47 
387.96 
218,68 
334.29 
77.22 
, 134.17 
1,008, » 
591.11 
147.97 

338.19 
910.34 

98.97 

1.5^.99 

1,624.9! 

S.50 

217.31 

166.77 

732. m 

""649.83 

SS.M 



34.63 
381.57 
43«.f6 



"Project appears In two or more counties with sacie boundary stiown In each. 



Road 
Bed 



Surface 



1.115.12 1 

87.31 
335.93 
229. til 

194, i: 

283.41 

l.Me,!l5 

623,76 

166,61 

69, » 
213.14 
329.6! 
122.10 

S7.J5 

sia.e; 
"■■«m!27 

318.01 

358.98 

195. m 

3,9DO.eO 
1,514.40 

1,488.99 
1,158.64 
1,936.83 



229.31 
289.76 
235.39 

~i,3t«!93 

1,109.76 

770,51 

239, OS 

89.34 
125.37 
962.84 
«9.80 
697.11 

4»,in 

43i.se 

975.41 
210.25 

i.ous.r? 

395.74 

'99.92 
658.04 
140.71 

"msr 

1.3OT.e6 



13.24 
983.83 
72 .W 



Struct- 
ures 



2.92; 
2. no 

78.34 
US. 04: 

li.srri 

67.66 
■ll.Sff 
195.08 
332.64 

164.64 
915.29 
1,104.16 
691. H6 
49.30 

" 37.11 
181.01 

aa,5i 

2,35 
2.34 
8.1S 
72.52 
918. S-i 
104. « 
130.87 



278.30 

248.71 

B.58 

2S).W 
1W.36 
112.!W 
179.39 

33.38 
339.89 

35.69 

«4,19 
936.28 
1CC.19 

277,11 
413 ,K 

2.25 
234.51 
359.09 

8.74 
93.26 
114,42 
let, 62 

"ioi^ia 

276.03 



49.117 
9.19 



37.98 

3<i,6e 

20,69 
109,05 

" IB.ll 



3.(7 



g.og 

1.91 

2, no 

7,52 

257.64 

4,00 

sr; DO 

158.31 

100 .on 

52. B3 

99,00 

6M.89 

1.170,31) 

323,00 



31.45 
31B.11 



8.4S 



t6.0! 
3.0$ 



14.07 



165.42 

724,09 

1,194,09 

3.90 

41.11 

11.50 

793. B2 

117.69 



Quard 
Ball 



90.61 
1 69 

340,89 
131,49 



t 4.00 
10.00 
12.23 
12,89 



.61 

2. a 



30,81 



33,91 

19,97 



1B1.14 
3.83 
30.35 



41.66 
■"62"56 



i.K 



Slsns 



ie.38 
u. 



9.94 
8.30 



1.41 



E3.49 
35.83 
16.93 
28.33 



Center 
Unee 



Storm 
Damage 



I 
EnKl- I 

neerine Sun- 
and I drle^ 
Super- 
vision I 



7,14 



2.31 
7,69 



2!39 
1.998.in 



2.8> 
6.45 



l,738.B3 
728,S3 



4.23 



4.23 

113.9! 

16.60 

91.95 

,.149.t« 



146.66 
79.21 
S9.85 
8S.31 
31,98 
38,61 

i(n,n 

72.71 
61,97 
2,34 

38,Brr 

112,08 
116,231 
63.53 
Iff;. 77 

l^M 
33.01 
50.25 
31.64 
63.52 
16.91 
91.53 
49.94 
66.39 
60 .01 

S9.58 
43.02 

'158,18 
135,47 
96.57 
97.39 
82.89 
(9.18 
89.06 
67.86 
40.61 
39.93 

47.15 
99.2S 
8.71 
65,25 
146,22 

"30.78 
76.18 
in .92 



■"m.78 
32.29 



34.30 
33.35 



116.92 
71,97 
117,09 
135,20 
107,39 
111.49 
91 94 
149,731 
102,38 
20,08 
19.60 
111.12 
118.41 
100.78 
214.72 
18 .<5 
112.6S 
1(18.12 
182.75 
106.11 
196,10 
139.34 
119.39 

m.9i 

181.72 
188,35 
168.65 
161,16 
119.91 
94.96 

""23L9^ 
180.53 
199.94 
100,54 
166,66 

99,98 
133,06 
199.71 
178.03 

98.09 

110.30 
238.88 
7.31 
261,08 
348.62 
652.66 
138.28 
193.20 
121,24 
637,31 
119,64 
i9«.84 



38.59 
91.11 
8S.43 



Cost for 

1933 



1 , ras .02 

317.31 
1.486.16 
1.194.16 

436.39 

700.77 
1,336.90 
1,091,11 

;»4,40 
9,6,93 

608,97 
1,918,76 
1.518,39 

943.33 
1.2W,S« 
90,56 
1,167,91 
1,173,49 
1.6«7.S6 

391,69 
1,049.36 
2. 974. 61 
2.682,87 
2.015.64 
2.139,47 
2.2St.06 
1,338.99 

782,31 
2. 184.26 

79fi.16 

34.46 

3.DW.96 

2, 57V .46 

1.588.92 

786.60 

725.38 

691.54 
1,109,61 
1.666. 14 
i.Zm.lf! 

772.43 

1.236.70 
2,888.03 

292.19 
5,169.36 
1.»41,31 
2.109.45 

554.27 
1,911.38 
1,384.90 
1.391.13 
1.498,15 
1,912.04 
16.50 

138.57 
2.676,72 

636,84 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAM^VGE MAINTENANCE COST BY ROADS, I'ROJECTS, AND COUNTIES FOR YEAR 1933 

Second Divinjon — Contmued 



Road 
Nd. 


Pioject 
No. 


Coiuity 


length 


Type 


From 


To 


RlSht' 
of-way 


Road 
Bed 


Surface 


Struct- 
ures 


Guard 
Rait 


Sisns 


Center 
lAnes 


Storm 
Damage 


EdkI- 
neerlns 

and 
Super- 
vision 


Sun- 
dries 


Cost (or 
1SS3 


ta-\ 


IMS 

Itrrs 

1074 

□t^ Roads. 
•)6 

sa . 

533 

•SIS-B. 
710 . 
7(0 

^M 

^e& 

mo 

.m .... 

745 

S4S 


Harioji 

BfarioB-, 

Marlon 

Marion..-.. .. 


1S.» 

13.80 
20.49 


». B. S.T 

R. B. 3, T 

R. B. S.T... 


Road No. e 

Zuber * 




«34B.4« 
380.77 

931 .lya 


I7«T.94 

IBJ.K 
200.71 


»8.43 

64. D4 
04.79 


t 

20.00 
89 .84 


* 


•19.52 

12.80 
21.30 


1 

■ 2185 


18.25 

114.66 

1.904.80 

132.n 




tSi.52 

63.72 
W.37 


31M.39 

165.79 
242.48 


11.987.63 

089.30 
3.N2.72 

m.K 

34.49 

1.0M.V2 
1.4B1.37 

80 67 


:3t f 

MO 


Levy Co. Line.. 

RoBd 47 via Ft. McCoy... 


244 


Road 10 


Cou 






1 
1 


Suwannee 

(HodisoD)... 
suvfanjisH.... 

Suwjimiee 

" (Lafayette.' 
Suwannee. . 
Suwannee.. . . 
Suwannee.. . . 
Suwannee..... 
Torlor 


Bridge.. 

i:.M 

13.31 
Bridie 
S.60 
12.22 
11.97 
6.91 
i.«3 
9.75 
15.03 
10,22 
5 04 
10.20 
4..<V9 

5.a^ 

18,20 
13.92 


C Steel 

Concrete 

R. B. S.T...., 

S-Timber 

R, B. S, T, . 
R, B, ST. 
R, B, S.T.. 
R B. ST. 

Bit. Mac 

R. B. S. T., 
R, B, S,T, 

Graded 

Graded. 

R, B. S.T 

R. B. S. T . . 

Graded. 

R. B. S. T..... 
R. B S T 


Suwannee River Bridge.. 
Uve Oak 


Suwannee Eiver."""!"' 
Columbia Co. Line 

Itcliuicknee River .... 

McAiphlne 

Live Oak 

Suwannee River 

Fenliolloway Springs . 

St«entiatcl]ee River 

Perry.... 

Salem 

Athena 

Columbia Co. Line .... 

Bradford Co. Line .... 

Ralford 

.Alachua Co. Line 

piustes Creek 


210.99 

122.11 
5:.44 
03 .» 
41.77 

266.01 
03.34 
49. 4S 

243,46 
80.74 

"131.15 
114. 119 


'""Mi;*! 
760 .ffi 

.')63.a7 
250.62 
774.1! 
M.C4 

" lirr^BJ 

807.62 
213.67 

507.11 
553,62 
743. Mi 
870.29 
336.72 

fK.aos.id 


■" 40!(8 
105.19 

2/. IT 
4.(10 
91.00 

87.05 


34 .W 
17.12 
46.52 
1.01 
14.70 
12.39 
86,87 
61.04 

" 17.46 

■"■ 44.18 
lS.8i 
6.91 
BS.D8 

>ll.705.18 


8. S3 

" ILM 
25.70 
26.91 

"■■«.oo 
e.oo 

■ 43^)8 
^.78 

»3, 877.8^ 


■ 22^00 

aj.w 




80.80 


""ImIm 

109.43 
78,66 
98.46 
162.53 
■62.70 
10.48 
39.02 
102.44 
108. 2S 
106.13 
59.65 
108.45 
83.40 
131.44 
206.66 
120.88 


1 

B-A 


Use Oak . 

Suwannee Elver BrldOfl.. . 

Branford ., 

Brad/ord 

McAlphJne 

Live Oak 

PeiTj' 

Salem 

MadlRonOo. Line 






SkA 

so 

50 
SA 


e.tn 
24:4) 




._... 


(7.55 
1M.07 

».7a 

H.2I 

92!4« 

l.'il,S4 
07,09 
23.76 
61.44 
27.84 
36,23 
77.1(5 
113.34 


882.19 
634.29 

1.807.00 
330.61 
39.02 
542.84 

1.537.66 
4S7.60 
148.89 

1,080.09 
770.24 
931.43 

1.423.63 
7J(.4» 


IS 


Taylor........ 


19 846 


Taylor.. 


Perry . .... 


■"'"ioJ6 

i5!80 


SB 


714 

716 

874 

ISS . . 

S8S 

DIVISIO 












SB 


Union.... 


Lake Butler... 


49 


Union. . 




fl!73 

«.n4T.« 







49 




RoWord 

LakeButler. 


M 


Union....... - 

N TOTALS 




1,222.69 






1 


«3».iea.io 


I|1»,10S.2& 


»7 .22 120,042.17 


17,783,09 


«17,N8.03 


«I78, 439.78 



*Praject opj^enu^ \a two or moie coimtlas wltb mms boutiiJLLry shown tn eachp 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF BETTERMENT MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Thiid DiKiaion 



Roed 
No. 


Fioltct 
No. 


Coutjty 


Len£tb 


TyM 


Itaa 


To 


RlKbt- 
of-way 


Grade 


Paving 


Curb 

and 

Gutter 


Cul- 
verts 
and 
Bulk- 
heads 


Brldsee 


Shoul- 
ders 


Stonu 
Damage 


Engl* 
neering 

and 
Suner- 
vlslon 


Buti- 
dllCB 


Cost for 
1933 


U 


Si 

got 

wi-o 

•Ml-D 

».A 

U 

Ml 

a«i 

UTO 

M3-fl 

«4« 

M 

TK, - 

•O- 

ni 

w 

•SOl-D 

»1 

) 

ng 

•Ml 

nt 

or 

«M. 

ffTO. 

m 

871. . 
M»-0 

nt 

64-A 

ra 

Kl 

««-- 

m 

S! 

w* 

eu 

BW 

8M 

(H. 

(4+-A 

Nt 

tm 

Tia 

TM 

7» 

IW 

?t! 

Kt. 

665 

•Ml 


Bbt 


9.09 BUST 


East Bar Bridge 

Blountstown... 
Blountatortsn. 

Scott's Fenr - - 

Apciroach to Escainlila Rl 

Fensaoola. 

£scambla Blf« Bridge . 

Project 51 

Road No. 1 ... 

OuH Oo. Ltaia 

Oehlockanea Hlwr . 

Oarrab*e 

Boad 10-Lanari( 

I.lhertj Oo. Urw 

Koadl 

Government Canal . , , 

Scotts Feny 

Pon St. Joe. 

Ponce de Loon. 

WesiHlle 

ChlDlejr 

Froject 70B 

Calhoun Co. Line 

Godwin Gin 
Alabama State Line. 
Bay Oo, Une 

Godwin Gin. ..... 

Prolect ei»-0 

Gracertlle 

Jet f etfion Oo. Idne. . . 

Tallahassee 

Katige 2 and i West 

Walton Co. line. 

CrestTlew . 

Project U9 




1 ^.oa 


•""'ilM 

3.215.11 


tl4. 128.39 

1.323,29 

«57,37 

1».17 












•293, M 

61.76 
147.34 
31.15 

iso 

IK .90 
8.73 

lor.eo 

l.U 

3.22 

2.06 

.03 

819.13 

76.22 

47.97 

31.79 

6.17 

249,64 

i,v; 

109,43 


• 77,93 
63,67 
74.17 
5,80 

48!tl8 
88.94 

■ "768:03 

Si'.ff! 

2.70 

m.\i 

32.89 
50.67 
9.81 
3!.ffl 
833 .89 
57.17 
57.02 
32.62 

41.55 
3.96 
07.44 
73.88 

14,37 
1.119,62 
92.92 
45.05 
94.34 
33.90 
304.14 
969.20 
97.48 
79.96 


•14,642.69 

1,442.98 

4.253.74 

237.72 


s 
I 


Oalboun 

Oalhoun 

'(GuU).. .. . 
Eecamtjia.. ..-. 
Escambia...-. 
EflcaiDble-..--. 

Escambta- 

Escuobta-. . . 

FianMin 

IPtankhn 

FTBnUln 

riankUn 

Oadsden 

Oadaden . 
Gulf 


12.87 

14. 4e 
7.01 
3.26 

10. m 
8.1ft 

19.30 

lew 

6.17 
IS.ES 
le.ift 

e.io 

11.9? 

7.20 
17.39 

7.01 
14.6; 

8,16 

fl.M 
n) 3.92 

I 7.97 

10 .le 

ft. 79 

U.OS 

I 3.M 

\ IS ,76 

J.W 

10.90 
B.T! 
6.46 

11.37 


S. 0. S. T 

s:c. S. T. 

6.O. S. T 

S. 0. S T. .. 
Concrete ... . 
S.O, 3. T, . . 
Concrete . . 

S.C. S. T 

S. S. T 

S.O. 8. T 

E.B.S.T..... 

a. A 

S.O 

Graded 

T. S. 8. T 

S.O, 5.1 

E. B. S. T. 
S. 0. S. T. . 
B.C. S. T.. .. 
8. C. S. T. . 
S. 0. B. T.... 1 
Graded. i 

S. 0. S. T 

S.O. S. T. 
S, 0, 8, T, . 
B. B. 3, T,.. 1 
S. 0, S. T.. i 

S.O, S.T 

S.C 

S.O, S, T.. . 

H. B. S. T 

S, 0, S, T, 


Scott's Ferry 

Jackson County Line 

Wewahltchka 

ver Bridge 




' 1193:0(1 


ti.moi 


i 'i'Ai 

31341 




I 








744 83 


1-A 

^ 


Road 7 near Pensacola. . 






iiz.a 




546.87 


12i 


Ulllan Brldne 




a.zs 

m',6! 

ra).40 

B08.10 
4.839.47 
1.135.84 


2,95; .78 

13.13 

6;iM;75 
432.31 

3E«.tr7 

190.17 

3.137.89 
4.634.51 




54,90 

"" ai;™ 

17,08 
649,4! 
224,06 








3.491.24 

1.24 

8,836,07 

865.43 

1,454,44 

14,397.82 

1,876.99 

487 93 


JO 
10 


Sta. 12«3rlus 11.6 

OarrabellH 












iO 














10 

i: 

5t 


Point East 

RoBdl 

Geonda State Line. 

Wewahltchka 


■107158 




1.8Si!67 



















s 


' (Calboun ) . 

Quit 

fiolmes-. 

Holniea 

' (Wasbln^o 
HoLmea 

Jackson 

Jackson 

Jackflon. 

Jackson 

Jackson 

Jackson 

Jackson 

L«on-. 

Leon.- 

Leon....... 

Leon 

Okaloosa. 

Okaloosa. 

Okaloosft. 

Okaloosa 

Okaloosa. 

Okaloosa. 

Saata Bosa. . . 
Santa Rosa 
Santa Rosa. 

Wakuila 

Vakulla^ . 

Walton 

W» ton. .. 
Walton 

Walton .. 

Walton 

Walton 

Walton 

Walton 
Wasti.(Eolnies 


WBwatitt>.hlfB 












337 73 


10 

1 
1— 1 


Franklin Oo. Line. 

Argyle 

Ponce de Leon 

Bonlfav 

Wasblnfton Co. Line 


' si'M 


413 ,8S 
45.77 

""248,29 






149 .»4 


470 ,«t 




1,072.24 
5,534.72 


s; 1 




' iK.ti 




KB.n 






S M 




331 09 


6 


Road No. 1 






13,8S2.«3 

1,0S9,I3 
382,85 

l,2«a.71 

6,071,09 
14.070.19 

3.039.12 
10.8SO.91 

3,960.65 

3.448.39 
23.609. !7 

4.482.6! 

3,W?.«i 










279.30 


14.203.78 


« 

























g.oo 












30.00 
153.14 

IM.W 
297.73 
221.48 




30 


Cottondale... . ..- ... .. 














9S9 87 


SO 










180.90 








1,958.78 


ea 


Road No, 1 


S.48 


69,9! 






2n.n 




1^3 


CampbelltnEL. 


14 718 44 


1 


Project 51 

Ranges and 3 West... . 
Ochlockonee River. ...... 

WllllKBii 


28.07 
7,15 








8 080 17 


19 
















1« 

Govn 
1 


lO.MS.C.S.T... 

i7!47'a OS T 


iH3',36 


" 3L96 








16,70 
116,43 
94.16 

3J.S0 
M.OT 


3,591.70 
4,794,36 
34 387 00 


33 


11.38 
0.37 
,1 4.50 
4.6G 
9.81 
13.89' 
10.46 
10.01 
19.20 
7.26 
18. 3J 
21.87 
4.24 
7.89 
13,71 
7.S8 
8.73 
9.81 
9.32 
) 4.24 


e.c.s, T... 

S, 0, S, T, 
a, 0, 8, T,.. : 

Graded 

Graderi 

8.0, S, T 

Graded 

Graded 

S.A. 

B. B. 3 T. . 
K. B. S. T. . 
S.O, 8. T. 

S.C. 3. T 

SO. 3 T 

S.O. S. T 

S.C. 8. T... 
S. C, B, T. 
3 


North 


19.37 














4,644,53 
3,810.91 


33 


Walton Co Llna. 














41 


MilUgan yla Baker . 

Hilton '3 Switch 

Shoal BltiT 


















tl 








s.re 
















u 


VEdparalso 

10.46 Mills North 


i6.3i 




















a? 














.48 

""ttjifs 






37 
53 


Project ffi^ 

Road 10 near NaTaite 


Alabama State Line...... 




"""3M;70 


5,788.2! 
6,52S.24 
20,383.86 
4,609,83 
B.KS.V! 

3.45e.ai 
«a,u 

713,34 
14. 6^1,02 
12.909.28 
4, 9^8, 59 




17,67 








82175 
11.37 
119.97 
139.41 
98.81 
93.53 
n.53 


17.67 
7.134,80 
5,799.59 
9.709,14 
31,121.09 


10 
















10 
1 
31 


CrawfordsfiUe 

Okaloosa Co. Line 

Project «I 

DeFunlak etnlngs. 

Project 754 

DeFunlak BDilnss. 

Fneeiiort 

DeFunlak BprUus 

Olendale 

ChipleSf 


Ochlockonee River 

Holmes Oo. Line. 

Alabama StateLlne.... . 

North 

Alabama State Line., — 


si loo 


69.3^ 




889,88 


2,830.TT 






7.03 
610.79 
37.50 
90.39 


W 


3.00 


4^7.20 










9 486 05 


40 




L392~,26 






i.mM 


40 




40 


North -. 










910,96 

939.115 








60 








350.93 
188,69 
119.92 


108.58 
101,45 
61. SI 


10.013.38 
13.924.10 

5,7DfT,96 


liO 

1 


R n 

S.O. S.T 


Mah(\ma State Line. 

Bonllay 

DIVISION TOTALS... 


147.60 
11.68 


9.70 
369.11 


















tW7.44 


ei2.178.M 


$S».80a,67 


11.380,46 


12.991,93 


t7,l}l.e6 


»,934,t9 




19.077,99 


•S,604.» 


•294,333,01 



*ProjEct amieais in two or mor^iKiuntlea with saxue bctindarr sliawn In «aclx. 



STATE KOAD DEPARTMENT OF PIX)RIDA 
Auditor''s Oflice 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Third Division 



Road 

No. 



10 
10 
Id 
10 
10 
10 
10 
10 

a> 

SI 
2» 
IM 

e 
a 
e 
s 

10 



■) 

7 
7 
115 
129 
10 
10 
10 
10 
10 

to 

10 



Projact 

Mo. 



TM-.. 
•m.-- 

m 

nn-B. 

SOD-B. 

ua-o. 

tm... 

Ml 
BOl'B 

501-O 
•Ml-D 

lOH... 

JS 

»-B . 



gsa 

M.. 

H.- 






Bay- 
Bar 
Bar 
Bar- 
Bar. 



N»0. 



Toe.... 
um.- 

•3 ... 

61- A 

m-o 
»J 

WS-B 
ff73-B. 



«43.. 

711. 
OlS 



an - 

6B1 
7M... 
» . 
■20 
6TB 

oai 



OChtmtv 



Bar. 
Bar. 
Bar 

Bar 
Bay 
Galhdut] 
OaUiDim 
Oalboun 
(QuU).. 
OaUioun 
Escambia. 
EiCambia- 
Cscambfa. 
Ewambta. 
Escambia 
JEBcambla 
Escambia. 
Escambia. 



Esoambla 

Escambia 

Escambia. 

Escambia. 

Eacanbla. 

naiikUn 

RankUn 

P ptnlclln 

FnnkUn. 

FEBnkUji-. 

nanklbi. 

nanJdin 

(laftMtanrj'k! 

Oadsd^n 

Qadsden 

Gadsden 

(Leon J 
Gadsden 
Qaditden 
Gadsden 
Gadsden 
Gadsden 
Oad>3den 

QuU 

Gulf. 
Gull 

(OsJhoun).. 
OuJf . . 
Du«.. . 
Holmes. 

(WashlnKto 
Eolmwt 

fWash'n'ton 



Lenetli 



Tyjie 



e.O«H. B. a. T. 

Bridge O. S . 

Bridge C. S 

3.31 R. B. S. T. 
18.1SR. B- B. T. 

S.74 0raded, . 

i.ns. A.. 

Bridge O. S 

9. 10 Concrete. . 

12.33 R. B, S. T. 
12. !1 R. B. S. T. 

a.9D Graded. . . 
12.85 S. O. S. T. 

Bridge B. T 

H.-«flS. O. S. T. 

7.018.0. S, T. 

9.00 Oradad . 

4.0SConcKtD 

3.28S. O. 9. T.. 
Bridge T. S. 

10.07 Concrete . 
Bridge Timber 

S.M Concrete 

l.« Concrete . 

B.ies. C. 
10.02 Cono^te 

0.28 Concrete. . 
le.ae Concrete 

8.57 Concrete 

5.63 Graded 
I 10,50 s. C.S.T 

B.iSR. B. S T. 

B.17S. S. T. 

in.sas.c. s. T. 

1S,«R. B. S. T. 

BridgeT. S 

5.10 3. A.. 

, . Ferry . ... 

n^BtlclEe Concrete 

111.00 Concrete 

B. 82 Concrete 

B rid Be Concrete 

Bridge Concrete. 

11. w Concrete 

BridgeC. S 

U.SSS. O. 
S. 90 Graded . 
T.SOOtaded. . 
l.MR.B.S T. 
(S.M B. B. S. T. 
17. MT. 8. S. T. 

Brldne 

7.011s. O. S. T. 
11.5S B. B. S T. 
9.S1.R. B. S. T. 
8.18;S. O. S. T. 
n)Brldge S-Tlmbar. 

o.ais. o. s. T. 

) 3.87S. C. S. T. 



East BarBiliUB. 

East BaiBildB*. 

Woet Bav Brldse - 

West Bar Brides... 

Gull Co. Una. 

West Bar 

Oiilf at Katico. 

West BayBildgB. 

Pan Eima City 

Bayou George. 

Nlion 

Road No. SO- 

Blountstown 

Scott 'sFerrrBrldBO.. 

Blountatown 

Scolt'.'i Ferry. .. . — 

Blotintrftown 

Pensacola. 

ApDroBCh ta Escambia Rt 
F.Bcamlila RSvBr BrtriEe 
Pensacola .... 
Perdldo RJ?er Bridge 

ProjectOB .. 

Pensacola . . 
Escambia RJyer BriflKP 

Pen.4acola. — 

End of PaTemant 
Project SI . - . 

Project 31 

East Pass 

Road 1. - 

Gulf Co. Uno 

Atjilachloola . 

Ocblockoiuie Blver 

Carrabelle 

Crooked Rlyer Bridge. 

Road lO-Lonaik 

Apalacblcola . . . 

Victory Bridge 

hit. ?lea.sent 

Mt. Pleasant. .. . 

EA.'nt ApDTOBCb Victory Br 

Ocblockonee lUwr Bridge 

Lei"jn Co. Line 

Little River Bridge . 

Liberty Co. Line. , 

Qtilncy — ... 

Road 1 

Cbattatiooobee — 

Port St. Jocl 

Oovpmnient CaniU 
Govnnment Canal Bridge 

Scott's Fcny 

Port St, Joe 

Port St, Joe 

Ponce de Leon. 

Cboctawbatcbee River Br 

WenvlUe 

ChlDley 



Vest Bar Bridce.. 



Gulf ol lleilcso... 
East Bay Bridge.. 

Ebro 

Wettt Bay 



Bayou George. 

Ninon 

Jack»on Oo. l1d«... 

Lynn Haven 

Scott's Ferry.. 



Jackson Co, Line.,, 

Wewahitchka 

OlarksfUle 

Ntmez Ferry 

ver Bridge. 



Escambia River.. 



Project 697 _ 

Project 35 . . . ..... .. 

Road 7 near Pensacola . 

Roberta 

Pine Barren HUl 

Alabama State Line 

Project 5i - . 

Camp Walton 

Lillian BrldKe 

Sta. 1223 i)Iu.<i U.S.. 

Project 692- A. 

OaiTabelle 

Ea.1t Point 



Pabit East. 
East Point.. 



Oulncy . . . .... 

Chattaliocchee. . 
Idge 



Qulncy.. 



Eoad Ko. 1 

QeorKlB State Line. 
Georgia f^tato Line- 
River Junction 

North of Canal 

Wewahitchka. ....... 



Wewahitchka 

Franklin Co, Line.. 

Bay Oo. Line 

Argyle... 

Idge 

Ponce de Leon, 

Bonlfay 



Right- 
of-way 



N.«3 
31,78 

'22:00 

41.32 
23.03 



110. M 
101.22 
14<,19 
74.53 

ea.M 

11.13 
CO. 32 
38.47 

24.18 
JOG. 56 

30.23 
144.08 

18.16 

8S,03 
8,34 

B1,S0 
170.98 

IS. 46 

»5.25 
8,91 

11^60 
71.62 
31,47 
142,86 
137,41 



Eoa6 
Bed 



1.<U,37 
Itfi.M 
174.88 



3S9.2f 
ES4.44 
4M.38 

51. no 

2.318,38 



l.»6«,59 
194,95 



228 ,K 
1»1.70 



456.01 
131.09 



136.«3 
110 .M 



38.47 
203.61 

86.62 
131.02 

13.39 

58.81 



1,212,51 
109, 06 

"l,8,W,7S 

115,90 

1,075,21 

190.93 

1.240.37 

1.934-95 

88.01 

).0U-15 

I5<.e8 

3.572.09 
246.14 
.10.17 
728-51 

1,405-14 

i32.l9 



361 -OS 
372-80 



27.17 

1,070.68 

116.08! 

519.30 



900.20 
439.90 
150-66 
588 01 



Surf BIB 



1324.82 



7,78 
635.(7 
192.01 
5S1.45 
22.50 



85.95 
52-52 
61-82 
6.0« 
938.85 



191.00 

577.18 
721.97 
287-11 
18.11 
511.59 
632.40 



313.61 
431 98 

202. IS 
111,70 

53. 2B 

135-50 

ft -03 

171, » 

99,42 
140.70 
360-76 

n9-39 
631-63 

62-91 

123-92 
99-5.11 
S631 

252, SI 
1,416.17 

'76^27; 
43 20 
00.55 
461 .TO 
380.29 
137.60 
228-78 
113.10 
69.68 
3.737.83 



Struct- 
urea 



* 17 .85 

5,649.35 

17,7«3.09 

1,089.42 

3.18 



13.25 
30.44 
2.17 
111.38 
2.90 

"■ 149.84 

1.487.60 

11.09 

151.74 

"51:22 

872. 9S 

1.427.14 

189.47 

1,353.49 

40.18 

73^04 
17.00 

Lm:o9 



Guard 
BsU 



♦ 27.39 

'" 21.74 



11.84 
670.03 
199.49 

B-W 
55.85 
57-00 
51.96 
12,957.42 
596.20 

"" OT^O! 



80.62 
492.31 
283.21 
331.41 



7.91 
121.19 
13.23 
17.01 
15.63 
31.03 

3.60 



8. OS 
8.91 



62,76 
70.02 



33.91 
200-52 

36.19 
103.17 

13.68 
434.98, 

87.90: 

18-47) 
954. 66|: 

37.11, 

1.162.41 

«6,97 



2.73 
394 .M 
653,71 
161.73 
1. 182.05 
34.82 
21.39 
753.98 
363.40 



7,68 



74.«« 
20.44 



Sltna 



25.00 
39.09 
6,97 

i.io 



61.97 

a. on 

S3 .91 
24.2) 
22.76 
10.70 
SS.87 



30. »r 

72.65 



17.33 
5-84 
29.22 
16-28 
12.60 
19.58 
13.34 
69.90 
16.77 



n.96 
3.46 

23.04 
3.74 
4.HS 



4.6S 
3.11 



6 

13.17 
63.30 

9.93 
26.41 
12.68 



Center 



43.21 



iEngl- 
neertng 
Liamaae , and 
Super- 
>tBlon 



* 45.69 
22.21 
34.89 
49.87 
92.01 

6, SB 

"15:54 

86.24 

75.94 

7 

102.73 



102,15 
49 



62 
13 
60 
70 
IS 
213 
35 

"78 
42 
26 
150 
182 



Sun- 
dries 



« 142 55 

1.7T5.65 

1.621.78 

146.18 

£14. 17 

138.75 

68.60 

' 'hum 

179,73 
176.30 
85.28 
189.61 
220.17 
201.00 
112.38 
79.64 
97.88 
16.72 
1,062.87 
153.18 



t«3.12, 



69.52 
22.73 

!9.68 
ISO. 76 



40.01 
73.31 
48.61 
67.75 

"11:95 
27.71 



107.76 

64 4' 
143.10 
153.8 

79.47 
332.31 
104.29 

49.79 
157.84 
113.10 

99.11 
217.77 
355.43 
1, 7m. IB 
tlO.12 
I,l81.i» 
490.71 
166.6) 
141.11 

10.38 
176.11 

"lB3:05 
78.71 
89.13 
03.98 
131.24 
233.66 
943.98 
112.37 
202.63 
148.85 
116.14 
26.73 
126.10 
66.10 



Cost tor 
1933 



> 1.241.06 

8,472.80 

19.453-11 

4.436.74 

WO .79 

887.11 

200,(rr 

30.44 

870.24 
1.233.53 

9BS.13 

252.77 
3.607.16 
1.729.50 
2.660.03 

972.12 
79-61 
1.725,25 
1.970-17 
3.186.16 
5.6J7.fl3 
1.451.12 
1-910,01 

304.53 
1.765.10 
2.728.92 

296.30 
1266.06 

376.32 

49-7« 

3.990.01 

1.1«3.89 

178.86 
1.509.83 
3.467-53 
1.750.48 
1.241.09 
19,tB2.4S 
1,121.19 
1. 392.19 
1.353-74 

13T.60 

350.16 
2,086.16 

199.67 

6,165-80 

7B-11 

850.19 

726.92 

530.35 
1,741-50 
1,611-37 

ff72-12 
t.333.26 
1,072,44 
1,643-95 

911.13 
3,001.86 

981.21 



*FrojEct aEipea^ in two or more counties witli same boundary shown in each. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's OHice 

STATEMENT OF UOITINE AND STOHM DAMAGE MAINTENANCE COST BY ROADS, I'UO.IECTS, AND COLINTIES FOR YEAR 1935 

Third Division — Conlinued 



Road 

No. 


Project 
No. 


Comi 


IV Lenith 


Type 


From 


To 


Rlgbt- 


Road 
Bed 


Surface 


Struct- 
ures 


Guard 
Elall 


Signs 


Center 
Lines 


Storm 
Damage 


Engi- 
neering 

and 
Super- 
vision 


Bun- 
dries 


Cost for 

]9ia 


1 


•931-B 

•Ma 

709 

736 

B25 

826 . . . 

3 

•77 

511 

568 .. . 
586 

634 

HH-B. 

657 -- 

666 

670 

516 

671 

•834-A . 
831-C . 
Bie-A .. 
M6-C 

427 

786 . ... 

5i 

5<-A 

ei2 . 

««72-fl 

S6 

72S 

«S8 

723 .. . 

tii 

707 . . . 

Itandlon... 
In Bide, 
lect 901) 1 
CoUeae-. 1 
606 

779 

830 

I 

ffil 

621-0 . 

621-D 

802-A 

SOS-B-1 . . 
S03-B-2... 

aOB-0 

803 

649 

«62 

m 

m 

au 

319 


Holmefi C 
•(Wash 
Holmuf. 
Holmee. 

Holines 
Holnies. 
Jackson 
■(WaKh 
Jockuon 
Jackaon 
JackHOn 
Jackson 
Jackson 
JackHon 
Jackiion 
Jackaon 
Jackson 

Jaokson 
■ (Wash 
Jackson 
Jackaon 
Jaekrton 
Jeckaon 
Jackson 
Leon . . 
Leon . . . 
Leon 
' (Gadsc 


Wash' n)B ridge 
n'ton ) 1,43 
9.03 

1 1.00 

\ i.ri 

10.37 

10.00 

G'Bd' n;Brtdi[e 
n'ton ) 4.96 

ll.M 

Bridge 

7.70 

11.03 

Bndge 

lo.oa 

0.79 

— la.ofl 

1 3.M 

1 12.75 

4.19 

n'ton 1 6.33 

8.oe 

10.70 
10.90 
2.00 

.. . fl.77 

13 M 

6.« 
9.79 

en) Bridge. 
18.01 


Timber 
8. C. 8. T.. 

Graded 

a. C s. T.„ 
Graded. . . . ' 
Graded, , . 
Graded 

Concrete 

Concrete . , , 
S, C. S. T 

Timber 

8. C. 8, T. 
3, C. 8, T, - 

O.S 

S. ST 

S.C. 8. T 

S. C. 8. T. . 
R.B.S. T, ■ 
3, C, S. T. 
S. C. S. T 

Graded. 

Graded 

Graded 

S.C 

S. C. ST. 

S.C. S.T 

Concrete 

B, B. 8. T 

Concrete 

Concrete 

Concrete 

Concrete . . 

Concrete. 

S, s, T 

S,C, S,T 

S. O.S. T.... 



Ailleator and Eoltnas Ore 

Bonllay . 

Alabama State Line. -. . 
Project 709 

Alabama State Line. 

Project SSi 

Victory Bridee. 

Oottondale 

Analachlcula River 

Pope Lake Bridge 

Marlanna...-, 

Marianne 

Ohipolft River Brtdge . 
Oalhoan Co. Line 

Godwin Gin 

Alabama State Line. ... 
Bay Co, Line 

Godwin Oln . ..... 










f 276.13 
211.09 
68.04 
193. W 

ii.nrr 

8.58 
589.30 

'6;9i2i97 

28!29 

34.11 
86,31 

ia^Tli 

37.62 
















1 




t 90.85 
39.30 
40.80 

126.04 
141.27 

" 93.«3 
10.14 

134^73 
171.50 

' lil^BO 
111.89 
212 .ffr 
189.31 

38.13 

iii!o« 

36.51 
130.87 
SOS. 19 
319.3,5 
238,41 

'■'»4».87 
310,38 
.Vn.EO 
395.90 
152.83 
58.82 


• 837.18 

78.40 
1.166.11 

869.79 
184.33 

"""li5^02 
787.63 

"" 4S2!40 
1,387.79 

■"67a!s3 

848.93 
1.1:84.73 
1,708,38 

632.35 

"m.V) 

" i08"6B 

152.82 

139.77 

988.78 

338,92 

429.57 

27.48 

1.288.20 

1.350.36 

1.001,63 

9iKi,12 

808.62 

320.30 

M3.31 


1 335.31 
988 49 

l,aos.i2 

203.02 
23.73 
68 55 

180.78 
1.290.36 

■ Si3'83 
788.60 

"™!43 
993.34 
499.89 
928. W 

254,14 
76.18 

i.m.40 

5.79 
108.23 

"458.33 

25,32 

228.70 

91.82 

.76 

70.60 

280.33 
3,1^.91 


i 11.86 


« 4.00 






1 27.88 
64 .S 
63.48 

61.12 
69,81 
.30 
38.93 
143.83 

'"' m!46 
78,07 

""" 7l!89 
48.16 
133.96 
340.78 


1 71.30 
142,15 
141,38 

124,31 
104.91 
490.74 

84.80 
118,23 

71.94 
127.47 
183.99 

■""JK^OI 
117.81 
174.98 
221,63 

88.41 

51.11 
134.36 
127,39 
162.93 

61.88 
121.18 
186.11 
113.92 
218.94 

19.38 
214.15 
170,31 
178.02 
114.84 
1M.71 

81,27 
129,17 

89,» 
«.n 

339,13 
131.46 
192.83 
111.64 
214 .8a 




^ 










39 


Washington Co. Line.... 

Point lO.iT UUes South 
Walton Co. Line. 

dbivi^[iy\J.y^.'."..\ 

West 


7.00 

6lS4 

80,47 

l!85 

'""ii!30 
6.63 
E0.26 








3 11a 87 


18 
88 


18, Si 
33.83 

"Vi'.m 

74.98 
68.15 
24.96 
3.76 
21 48 
69.00 






1,113,83 
447,63 

1,124.79 
574.68 

3.901.09 

6 981 01 


6 
6 
6 


Oottondale, 

CypresH .,..,.,_„,.. 

Road No. "l.'.'.'"I""!"r. 

Marlanna ,.. .._ 

Godwin Oln ,- 

Oottondale 

Oottondale ,.,., 

Washington Oo, Line — 

South 

Project 81 B-C 

Boad No. I 


1,837.96 
3,656.86 
92.28 
1.338.93 
3,133.30 
3,798,15 


20 






899 08 


93 
92 


Project 834-0.. 

Alabama State Line.. , — 

Nell Landln* . - 

Proiert 8ie-A 


""mm 




"Ysi 






■" 9a!i9 


61,11 


go 








302 57 


M 






28.39 
It. 68 

.89 
16,68 
16 .W 

48.<e 

' 82:20 
44,33 

ao.m 

39.39 
16.08 






77,12 
12,38 
17.91 
198.90 
79,33 




90 
123 


Marianne .... 

Gracevllle . .. 


Industrial School 










388.44 
648 36 


1 


Tallahas..!ee 

Jefferson Co, Line. 

Tpllahasaee 

Och lock onee Elver Bridge 


East 

projectsi 

Gadsden Co. Line....... 



Georicia State Line , — 

Wakulla Co, Line 

Jefferson Co. Line 

Range 2 & 3 West,, , . 
Ocblockonee River . . . 
Uoyd 


»M 

80.91 


1,038.00 

1.389,87 

116.91 

" i'.K 

iw^ao 

178.70 

slis 








1 
1 






3,614,62 
1,114,71 


1 








388.18 


10 




^1.18 
119.33 
152,21 
157.18 
130.09 
88,17 




10 
19 


Leon . . 
Leon .. 


11,84 

12 38 


Tellahaiuee 


28.00 

8!96 






2,019.13 
1 922 74 


19 
19 

43 


Leon . . 
Leon . . . 


11. J7 

10.58 

S.71 


Tallaha.iaee 

Ranfte 2 0l 3 V/nst 

Mlcco^-ukee, 

■ -" ' 






2.048.20 
1.618.15 




Leon . .. 

Leon 

Leon 

Liberty 

Llbenv- 

Llbertv. 

Okaloo^s 

Okaloos 

Okaloosf 

Okaloosi 

Okaloosf 

Okaloo..4£ 

Okalooaf 

Okaloosf 

Okaloosi 

Okaloos£ 

Okaloos 

Okaloosf 

OkalnOBf 
Okaloosf 
OkalooBj 




3.983.34 


Usrt 












86.24 


tpro 


,7B 

2S.0O 


S. 0. S. T. 
























A 37 


A&U. 




Bristol, ,, 

Ochl och onee River .,,,,,,,. 






B7.35 
1,394.74 

91.98 
771,11 
770, M 


ia.75 

2,177,43 

64.^ 

89.89 

198.34 


4.117.91 
63,83 
18.23 

■ 187' to 
519.03 

517.48 


85t.U 








sn.oi 

100,20 
1,20 
38.37 


5,588.84) 


12 
19 


SOOGlBded 

iz.isoraded- 

i. . 7,6SS. 0, S T, 
1 ,, 17,17 S. O.S. T. 

I Bridge, C. 8 

I Brirtiie, iC, S. , 
I , 7,76:S, C, S. T, 

Bridge. TlrabfiT 

I, . . . . . ' Ferry 

I , 10,24.'5 A 


Hoeford ,.. . 

Bristol 

Holt 

MUUaan - 


11} .28 
12.08 
50 .S7 

113.89 
KM 








4,270.92 
^8.61 


1 

I 


KUllgan- 

Walton Oo. Line . .,. 
Yellow River Bridge , , 
Shoal River Bridge 


'""33'6B 


7.38 
41.41 






1.049.19 
1.92^.01 


1 






829.89 


1 






12.66 

4D0.90 





.8^ 
88.27 






"" 7i!03 


"issiis 


880.73 


10 


NlcevUle 


ET.or 

4.33 


484.49 

7.06 

1,291.09 
3,426.24 
1.398.17 
1.113.96 
673,99 

484.30 
KIM 
418.18 


1,179.79 


10 


Hocky Bayou — .......... 










4,12 


19 




1^73^49 
687,73 
83.78 
753,81 
617.44 

1.198.01 
223.38 
76.36 


6.199.89 
16.93 

""m.«i 




26 ,M 
81.24 
6.41 
4.96 
9,92 
».U 

6.81 
13.80 
12,81 








3,374.21 
199.01 
184.88 
ir.39 
119,59 
143,10 

160.37 
199,81 


9,806.77 


10 


Nicertlle 


OaijiD Walton 

Santa Kosa Co. Line. 

North . 

Walton Co. Line 

Hilton's Switch 

Alabama State Line. . . . . 

Valparaiso 

Shoal River Grid iEe 


6,40 
83 24 
18.90 
334. N 
33.63 

28.80 
23.88 
10 .53 








I&.47 

78.71 
80.53 
88.27 
61.74 

ion. 31 

98.28 
21,12 


3.378.39 


IC 


11,13 
1 . , 11, W 
1 9.37 
I. 4.60 
1.85 
i 9.8] 

i ia.8» 

1. 4.31 


S, A 

S.C. S.T 

s.o. S. T.. 
S.C. S, T.,. 
Graded 
Graded 

3, C, 3, T 

S. C. S. T 




"" 7!08 
■ ■ 3.D0 

' ■ 3!95 






1.317.05 


33 
33 


Crestvlew ...,„.,^ 






1,659.72 


il 


MUligan via Baker 

Hilton's Switch 

Shoal River 






1.949 .08 


41 
H 
M 


61.33 

,89 

38,41 






3.378.33 

1,191.36 

68a. 16 









*ProJect appears In two or more counties with same boundaiv shown in each. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Third Division — Continued 



Road 

No. 


Project 
No. 


County 


Length 


Tyne 


From 


To 


Rlght- 
ol-wav 


Koad 
Bed 


Suttaoe 


Struct- 
ures 


Guard 
RoU 


Slsns 


Center 
Lines 


Storm 
Damage 


Engi- 
neering 

and 
Super- 
vision 


Sun- 
dries 


Cost toe 
1633 




gl9-B 

844-A- . . 

'3A1. 1 

B-C-D 

14-A 

14-B 

6«S ... 

6*5-8 

690 

038 

6-ABCD. - 

832 

83J 

837 

838 

857 

M4-A 

M4-0 

Ml 

628- 

6«7 

•7Brr 

788 

733 

734 

754-B 

735 

751 

752 

8S4 

866 

840 

8-11 

842 

•3M-B0D 
T7 

•20 

•631 

•rai-B 

•«6« 

66B-B 

•787 

J37-A 

•8J4-A- 


OkalooAa 

Okaloosa..--. 

■ (Walton)- — 

Santa Rosa. - 
Santa Rona. . . 
Santa Rosa... 
Santa Rosa. . . 
Santa RORa 
Santa Rosa... 
Santa Ro^ia.. . 
Santa Rosa... 
Santa ROHa. . 
Santa Rosa 
Santa Rosa.,, 
Santa Rosa. . 

Wakulla 

Wakulla 

Wakulla 

Wakulla 

Walton 

■ (Wo-'Lli'gton) 

Walton 

Walton 

Walton 

Walton 

Wallon....... 

Walton 

Walton 

Walton 

Walton 

Walton 

Walton 

Walton 

• (Okaloona).. 
Wa,shlnBton 

(Jock.) 

' (Ho mes) , . - 
' (Ho tnes) . . . 
- (Houea).--. 

■ (Ho nie*i> 

Woshlneton.,. 

• (Walton)..-. 
WashlnBfton... 

" (Jackson)— 


Bridgo.. 

7,W 
f 8.^7 
1 3.18 

6.e« 

BlldKe. 

8.60 

Bridge . 

i.w 

.40 

8.Q1 
16. in 

8.01 
10,45 
10.01 
19.20 

7.20 

S.OG 
18.32 

4.60 
21,87 
10.42 
17,64 

4.24 

7.es 

Brtdge 

13.71 
7. 28 
B.72 
0.81 
9.32 

10.46 
0.44 

10.16 
8.90 

4,10 
Bridge.. 

4,^ 
Bridge. 

3.92 

Bridge.. . 
1.8i 

s.er 

2.5« 


Tlniber 

Oraried 

S.C.S.T 1 

S.A.,- ) 

B. 0. 8h 

C-Steel 

S. o, S. T 

Concrete 

S.O. S, T 

Concrete. 

S.A 

Grarted 

Graded 

Graded 

Graded 

S.A,-..- 

R, B, S. T,-. . 

B, B, 3. T 

R. B. S. T 

Graded-. 

S.O, S. T... 

Graded 

S.A,-..- 

S.C.S.T. . 

3.0. S. T 

O-Steel 

S. 0. S. T. ... 

S.O. S.T 

S.C.S.T 

s 


Shoal Klver Brtdge 




t 10.00 




1 41 ,31 


t 49.05 
206,05 
^,64 
















116 

218 1 

1 

1 

1 

1 

1 

1 
10 
10 
10 
37 
87 
13 
10 

in 
w 

101 

1 

10 
10 
33 

40 
40 
40 
40 
40 
00 












8 02.79 
159.B4 

76.89 
943.98 
150.40 

9J;34 

48.74 
188.52 
142.40 
13.18 

iS7.ao 

152.53 
255.58 
108.19 

98.85 
212.65 
172 .43 
282.35 
180.94 
234.19 

48.86 
120.53 

'■ 100^03 
122.93 
106.91 
160,37 
120.41 
92.43 
64.98 
89,77 
80.81 

».9.l 
20.72 
70.80 


208.84 
1,011,59 

1,019.39 
1,313.25 
4.862.44 

403.42 

217.36 

2,633.43 

1,350.04 

^6 17 




NlcevUle- 


51 .J7 
61. SI 


> 489.09 

619.71 

294.03 

3,916.58 

""m.m 

SO .37 
536.67 
703.03 
138.19 
1,612.05 

nss.oe 
4.or6.M 

591.78 

299.13 

1.181,73 

1.533.46 

078.53 

222.73 

1.947.92 

371.24 

383.78 

■ "167.08 

1,573.18 

489.79 

443.93 

347,76 


310.07 
71.97 

383.02 

58.08 
38.01 

'"308;9« 

"004^34 

785, 99 
253,16 
30.71 
18.20 
108,99 
600.09 
992.76 
353,05 
703,12 
282,60 
133,40 

61^79 

671,78 
149,15 

307,07 
287,93 

iD.ae 

l.HI 


« 4.92 


t 78.40 
10.29 






• 08.72 
42.19 






















MUton 




\«k.ZI 


S4.98 
.68 
7.00 
7.«) 
4.50 


53.78 
29.68 

3.68 
17.78 






00.14 

05^59 

""ili'99 
87.48 
56.08 
100.08 
85.48 
136.88 
71.66 
60.06 
181.14 
65.55 
164.74 
110.18 
124.11 
30.01 
65.83 

W.78 

71.59 
71.83 
89.43 
86.92 


Pond Creek Bridge 

Project 1 -. 

Blackwatei Bridge 

Bawe Line 

OkalDoaaCo. Ijlne - 

Roadl 











80.77 
21.48 
82.34 
4.40 


1,710,41 


Baelnnl)a£ Pavement 

Roadl 


Baae Une 


psr^fprt raff 


6^76 

28,21 
03,15 


29.70 






10.46 Ml. North 


47,20 
19,01 
170.23 
09.03 
IM,78 
148.56 






2 487 £7 


Project 837 , 

Rund 10 near Navarre 

Wakulla River 


Alabama State Une.--.-. 
Town Point -. 


10,37 
19,82 


7.00 
24 33 
12.74 
5.24 
3.47 




--, --- 


1.727.26 

6.003.40 

884.81 

578 20 




Wakulla Blver 












Ochlockcnee River ...... 


18.48 








1.944.98 
2. 301, 33 
2.881.02 






Okaloosa Co. Line - . 


Holm&t Co. Line 

Xtoio 

Okaloosa Co. Lino 

Alabama State Line- 

North 


314.17 
21.25 
2S,01 
59,04 
37,94 

79',6a 
30,28 
70,37 
4.68 
10. a 


29.12 


68. » 
3.16 

■"39!46 


71.02 
11.20 
36.11 
6.20 
28.90 

"3i:76 
29.09 
17.31 
26.80 
8.00 






Freeport, ,.- 

Project MS 

DeFunlak Sprlngn 

Shnul River Bridge 

Project 734 

DeFimlak Sprlngia 

Freeport -— -. 

DeFunlak Suriuas 

Olendole -- 


7in,61 

""b09!40 
9,25 

27,82 
93.33 






3.8J7,97 
816, 3« 

1,833.84 

5.25 

669 :»4 

2.452.78 
901.54 

1 079 62 


Alabama State Line.- - - 1 


7!00 






North 






Olendale. . , , 

Alabama State Line 




17,24 
3.96 


00 
116 
116 
Hi 


S.O 

Graded 

Oiaded 

Oraded 

S.C.S.T 

Concrete. ..... 

S-Tlmber. 

S. C. s. T 

Timber 

S.O. S, T 

Tlniber 

Qraded— 

araded 

araded 


40 .M 






789.14 

























Horse Shoe Bayou. 

Road 1 


Okaloosa Co. Line 


















89 77 


2L8 


NlcevUle 


29.86 

70,04 
13.39 

01.511 


286.49 

110.96 
18.11 
500.01 


47.70 

136. 38 
37.11 
298.97 


42.66 


S.77 

4.72 
58.88 


(3.0D 

12.11 
9.94 
13.72 






39.22 
39.38 


579 46 


1 




OhlDler 










Ohoetawha tehee Elver Bri 

Ohipley 

Alligator &HDlmeaCreeikB 
Bonifay 


dge --.. 

Bonltar - 

ridges . ... .«-...-.- 


752.98 








1 






30.03 


1,083.06 
^8 It 


] 


276.13 
ll?7,2« 
n.02 






1 


CaraviUs - 


46.09 


483.16 


S«T.27 


10.26 


3.56 






f4.50 


63.22 


1,114.31 








!.M 


24.76 


39.22 

a.io 


.95 


1.24 






19.91 


20.77 
73.15 
22.98 










20.68 








52 


Jackson Co. Lind- — 


Ohli>ley - -- - .-- - 
















22 98 




























DIVISION 


TOTAIS- -., 


1174.90 








112,681.89 


W4.1II3.15 


^,590.06 


t77,ffil.33 


84.703.84 


12.437.68 


1 43.21 




* 8,088.60 


•38,569.28 


t 387,628 64 















•Projects appear In two or more counties with same bouodair sbowa In «acb. 



STATE ROAD DEPARTMENT OF FLORIDA 
Audi tor'' a Office 

STATEMENT OF BETTERMENT MAINTENA.NCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Fourth Division North 



Softd 
No, 


Project 
No. 


Couotr 


Lengtb 


Typo 


From 


To 


Rlglit- 
of-way 


Grade 


Paving 


Curb 

and 

Gutter 


Oul- 
verts 
and 
Bulk- 
heads 


Bridies 


Shoul. 
ders 


Storm 
Damage 


Eugl- 
□eertnff 

and 
Super- 
vision 


Sun- 
dries 


Cost lor 
1«33 




«W 

(Ml 

Bffl-B 

»a . - . 
•11 

so 

lom ... 

701 
lOM 

•11 . . 

Ml 

t» 

721 .. 

•sm 

•543 . 

UK 

«t^) 

•m 

M! 

wr 

(KJ 

Wl 

HM . . 
imT 

laii-C.--. 


OlBV 


13.13 
to .04 
B.J3 

K.m 

9.35 
11. w 
^.94 
7.71 
14. H 

e.DZ 

12.57 

10. M 

8.12 

3.03 

S.21 

1 S.9T 

1 .50 

tM 

15. M 

5.« 

) 1.7B 

11.75 

10 .5« 

18. 6S 

7.M 

( 11.40 


R.B.S. T 

R.B.S. T..... 

E, B, ST 

E. B. S. T.... 

Concrete. . . 

S. A 

8. A.. 

Concrete .... 

Concrete 

Concrete 

B. B. 8. T.- 
Concrete . , 
H B S. T. 
B. E a. S. T. 
B. B. 8. S. T. 
Bit. Mac... .1 

Brtck .( 

E. B. S. T 

H. B. S. T 

R. B. 8. T. . 

Brick : 

Graded . . . i 

«. B. 8. T 

H B S. T 

R B.S. T. .. 

a. B. 8. T 

B. 0. 8h 1 

8. A. ; 

». B. S. T..... 


Duval Da. Line CJreefi CoveSprlnas 

Green Cove Springa ;FuttHiin Co. Une 


* 

' iwiis 

833. n 
184. C» 

i.mM 


• 

73. S 

' m.K 

5!l7L08 
l.38£.W 


8 1,4>8.80 

210 .«7 

1,043.87 

3,5S3.«a 

•91 .W 


1 


1 

■ 2(!lil 

in.H 

"876!88 


« 


1 


» 


• 1.50 
2.58 


» 1J2.02 

.9e 

1.038.70 
2,388,48 

ii-ia 

114.01 
88.73 
1U.53 


• 1.AB3.01 


3 

a 
1 
t 

,— 4 
E 7» 


Olaj-.. 

Olay 

Olay 

Duval 

(Kasaau) — 

Duval 

Duval 

Duval . 
Duval . . . - . 
Na'uau 

(Duval). .. 

Nassau.- 

Naft-sau 

Putnam 

Putnam 

■ (St. Johna) 
Seminole 

( Orange).. -- 

Seminole 

St. Jobns 

• (Putnam).,. 
St. JohnB 

St. Johns 

St. Jolins....^ 

Volu.sla 

VoluHla 

Volusia 

Volusia 


£. 108.70 


St, Johns ElTer... ........ 

Baldvtrln.. 

Jack^onvllla Cliy LLmita. 

Bayard .- 

Baldvpln 

So. Jacksoaviiie ..... 


Project ft24 


,78 


31.08 




195,97 

1.10 

189.32 

542. M 

4.85 

I,013.1« 

1,U 


(,774.32 


Station MS-West 

Nassau Co. Line 

St. Johna Co. Line 

Mtti?lUe 

Atlantic Beach 




1.88 

328. 0« 

8,948.81 

1.838.28 


LUS.U 








HB.n 





18.^4.93 
1.58 


1 

11 
> 

3 

11 
3 

Xi 
4 
M 
It 

4J 
48 
4 
4 

n 






















839,55 
177.80 


83t.5e 


Yulee 






















177.80 


East Palatka 

Paiarka 


Dunn'fl Creek 






l'U.94 














143 .M 












583.15 
5,02 
1,57 

B8.44 
9.88 
12.28 


13.39 
7.70 
12.42 

1.539.90 

isi.trr 

18 .M 


67). 3» 


















12.72 










6.7S 

a),04e.ai 
i.m.i& 




i2.n 

1.42 








25.98 


Ovledo — 




lU.og 


188.28 




i^iM!44 


1.318,M 
4«.» 




33,173.33 


Pelllcer'« Cre^ 






2,878.41 












31.18 








»g.T8 






237.30 

'4i9!8i 
5,1M.0I 








800.98 








ffi.8« 










7i!84 

1.08a. 93 


""'4BI.SS 
333.73 


B3.88 






81,72 
9S.SS 






1,034.88 






3ZS.S) 


2i,6ffi.ae 

2,9».8S 




438. S2 






28,988.42 












2. 985.83 






8.H 






2.IM.L5 
44.27 


103.88 
4.723.12 






315.10 

toe. 33 


55.78 
449.91 


3,128.45 


New Smyma..,--.-- — -.. 


Project IMl-A 


si.m 


30.42 








6.934,47 






DmSION 


TOTALS 








«5,143.De 


«W.4M.n 


•53.910. M 




t9.llB«,77 


•8,418.43 


«i,8m.2r 




• 4,<6l.£l 


« 7.709.92 


« 108,214.01 

















*proJ«t apDears in two or mon coimtles with sama haucdary shown In each. 



STATE ROAD DEPARTMENT OF FmRIDA 

Auflitor'N (>fli<^« 

STATEMENT OF ROUTINE AND STORM DAMAGE MAIN'TENA\{:p: COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Fourth UivUion North 



Road 
No. 



1 

\3 
47 

78 

78 



1 

31 

28 

Hn 

I 

3 
3 

3 
3 

1 

13 
13 
13 
13 
13 

isa 

3 
3 
3 
3 
3 
3 
3 
3 
1 



Project 
No. 



Countsr 



m> ... 
SM... 

sea 

m-B. 
nw-A 

023.-- 
»34 . . 
•11 



mi. 

•57 
*Bffl 

eM . 

mt 

7B-A 

»58 

lOOT 

101 
•7»8 

10124 
•W6-A 

neo 
i<eo-B 

1M8 



1C«) - 
i»-h 

•flffl-A 

•W! 

*7a-A. 
T2-C 
«l't . 

•11 

4« 
•57... 

«1 
•822 .. 

3! . . 

Kl .. 
•!««.-. 

WJ... 

7W... 

««... 

8*7 .. 

10M-. 

1§-... 

W»..- 

Sffl... 

6Z7 .. 

M2..- 

7S1... 

1S1-B 

»63..- 

1121.. 



Clay . 
Claif , 
Olaj' . 
Clay.. 
Clar - 

(Putnam) 

Clay 

Clay 

Dupal 

fNasHau) -. 

Duval 

Duval 

' " iKftH:iQU) .. 
' ■ INaek'ittU)... 

Duval 

fDuvnl 

jDuval 

Duv&l 

DUVEil 

■'Duval 

'Duvpl . .. 

' (NasHa^iJ... 

Duvb) 

• (St. John.il 

Duvil 

Duval 

Duv«l 

DUVftl 

FlflKler .- 

■ (Volu»19).. 

■ iValUMlal . 
" (Putnam).. 

Flsgler 

Flaaler -. 

HiUsau 

(Duval) — 
Nat'Hau 

* (Duvnl)..-. 

Nassau 

" (Duvel) 

Nafwau, 

Nasitau 

■ (Duval)..-. 

Kojisau 

NaHKau 

Naitaau. 

Nafnau.. 

Nassau 

Putnam 

Putnam 

Putnam 

Putnam.. — 

Putnam 

Putnam. 

Putnam — .. 
Putnam...... 

Putnam 



LenEtta 



13.13 
10 .Ot 

Brldee. 

Bridge 

8.73 

.15(1 

19.IJ7 

9.31 

fi.SS 
12. B3 

3.M 

1.75 

2 
IMS 

4.B 
13.43 

i2.m 

ll.W 
2.81 

7 
3.60 

e.so 

6.78 
H.S9 
Blidea 

3.BS 
.; 1.18 

iM 

1.00 

W.:9 

5.06 
5.K4 
6.25 
11 .7« 



J 

11.52 
1.75 

Brtdie. 

2.03 
10. Dt 
12.57 

6.10 

g.se 

15.30 
10. 5« 
Bildie. 
5.(17 
12.71 
5.88 
Z.W 
HA2 
10.19 
3. 03 
Brldoe. 
BrldiK. 
Bridge. 



Tifije 



B. S. T. 
B. S, T. 
steel. 
Steel 
B. S. T 
B. S. T 
B. S. T. 
B. 6. T. 



.SOB 



ConcretP 

Concrete 

Oontrete. . 

Concrel* 

R. B. S. T 

S. A. . 

S. A.. .. 

Oradad 

Bilck 

S. A. .. 

S A. 

Cc^nci*(e 

Qraded. 

S. A. 

R. B. 8. T. 

ConcTBte 

O. steel 

BHrk 

R. B S. T 

B. S, T. . . 

B. B. a. T 

E. B. S. T. 

Cj faded 

R. B S. T 

Graded 

QTBded.. 

" . B. B. T. 



Of Coninvte. 
Con crate .... 
Connate 
C. Btfwl .. 
R. B. S. T ... 
BU. Mac. . 
R. B. B. T... 
Graded . ... 
Grad^l . ... 
Graded. .... 
Concrete 
Wood-Steel... 

Graded 

Bit. Uac 

B. B. B. T.... 

S.A.. 

R. B. S. T... 
R. B. S. T.. . 
B. B. S. S. T. 

Timber 

D-Steel 

0-3teel 



Duval Cn. Line 

Green C!ove Springs 
Doctor' H Lal{e Bridj^e 
Blflcl! Creek BrtdKO. . . 
Bradford Co. Line 
Keystone HelRhtM . 
St. Jolin'fl River ... 
BradTordCo. Un^ — 

Baldwin . 

Project 874 . 

JackHonvllle 

Project W 

Project « 

Trout River 

JackwnvUle 

JackHoavUle 

Bayard 

J ackHonvUle City Limit 

Bayard 

Beldwin 

Verdle 

JackKonvlllB 

Project 32 

So. JftokMonville 
Pablo Oreek BrldKe.. . 



Jacksonville Olty Llmlt!> 



Yukon Road 3. ... 

Pelllc*r'>i Creek 

Project 507 

Bunnell — 

San Mateo — . 

Bunnell . 

St. Johns Co. Line.. 



Baldwin . - 

St. Hary's River Brldee 

Project K 

St. Mur>''ri Brld0!e 

Project IB 

Duval Co. Line 

Project 3S — 

Verdtfl 

Callahan 

Callahan 

Amelia Elver Bridge 

Huval Co. Line 

Slsco ...-.—... 

SlFJCO 

Through CMBscont City. 

East Palatka 

Rice Creek 

Palatka 

Bice Oreek Bridge 

Dunn's Crook Bridge. .. 
Memorial Bridge ft Palatk 



Green Cove I^pring 
Putnam Co. Line 



Maivllle . . 
Florahome . 
Project »M 
10 Ml. Eeat. 



BU. MIWeHt 

Baldwin 

Enterprise 

Project 8S1 

End of Pavement . . . . 

Project 67 

Clay CO. Line 

Bayard 

Goodby'.'f Lake 

Nasaati Co. Line 

St. Johns Oo. Una.. 

Masvllle 

Baldwin 

St. Johns Co. Line . 
Georgia State Line.. 
Atlantic Beach 



Nassau Co. Line.. 



CaniD Fo.ster 

BunneU . 

Ormond -Project ao-C 
£nd of Blley'ti Asphalt- 
Project 7S-C - 

Project 72-A - 

Volusia Co- Ltoe 



Sta. 919 West 

Beginning of Pro]. 
Project BS4 



End of Pavement 

5 HI. No. of Callahan.. 
Georgie State Line . . . . . 

Baldwin 

Verdle 

Yulee 

Fefnandina 



CaUahan. .. 

Volusia Co. Line. . 
Dunn'.s creek 



Dunn' 3 Creek.. 
Clay Co. Line.. 
Rice Oreek 



Right- 
of' way 



288.37 
208.43 
5.M 
10.00 
WS.U 

i.m 
ssa.ta 

71.76 

aio.sit 

370.79 
82.39 
8.2a 
0.28 
471 .07 
138. )9 
57.10 
29(3.43 
851.12 
100.13 

130. oa 

4.03 

312.59 

8.74 

9QI.02 



I 1.0e7.29 
5«3.13 
11.78 

"345.77 

7. 85 

851.62 

117.87 

SIS. 30 

940.19 

2.842 24 

o.ia 

30.01 
743.83 
109.44 

1,131.03 
()21 .75 
234.59 
DOS. 64 
5S.07 

1.0(».it9 
985.73 
S71.S3 



42. EB 

00.01 
403.20 

St. 04 
158.85 

KIT. S3 

ee.6D 

173.34 

393.25 

8 



8.25 

2M.<M 

255.28 

R.76 

S.41 

11.74 

es.88 

47. IS 
2.83 
123.17 
35.50 
1.50 
101.14 
172.19 
112.26 



Road 
Bed 



Surface 



) 



l».32 
131.41 
10.14 

47.21 

320.5(1 



322.25 

1.116.90 

0.43 



ST. 02 
K(ffi.ll3 
938.79 
1(12.91 
320.94 
821.58 
l.OM.fll 
326.73 
466.98 
399.95 
131 .02 

07.91 
223.45 
275.42 



8.«3 
76.99 



Struct- 
ure 



B73.70 
270.24 



173.24 
10.10, 
E93.13 



67.12 
24.95 
230.33 



121.36 
46.47 
83.43 

76.28 
163.70 



29.27 
102.40 

41 

42.08 

71.40 
198.10 

3fi.S0 

132.50 

2.02 

37.72 

403^27 



9.53 
S2.71I 

"7^01 
402.09 
11.00 



48.02 
27.82 

04^01 

29.2a 
08.76 

293.00 
3.58 



72.15 
3. 00 
12.33 



72.63 
209.41 
101.50 



101.42 



,75 
0.20 



2.09 

77 .H 



lt.10 



67.66 
771.46 



131,63 



m.n 



.« 

7.66 



114,40 
2.M 
0.79 



23.19 
69.81 
11.63 
Ml. 33 
1S8.73 



10.04 



281 

230.74 
6,517.00 



Guard 
Rail 



334.58 

86 .eo 

11.60 
£3.82 

27 ..19 



75.M 



S8.75 



2 

38.15 
38 to 
27.84 



10,73 



13.80 



45.3(7 
41S.44 



2.18 
120.31 
180.39 



It, 15 



18.50 



stcns 



I :.w 



16,: 



5,82 
3.58 



6.00 

1.50 

10.21 

.54 

37.44 
l.SO 



av.» 



i.to 
i.n 



].» 



13.10 
3.06 



4.40 
.M 



5,« 



15.S6 

1.1 



1.88 



Center 
Lines 



I 18.t4 



112.12 
16 .3« 



Storm 
Damage 



124.08 
423,72 



Engi- 
neering 

and 
Super- 
vision 



80.46 

60.98 



40.30 

4.40 

101.29 

22.91 

77.42 
70.71 

169.32 
17.31 
12.33 
87.80 
29.02 
65.41 
77.13 
70.88 
14 

186.46 
12.58 
31.33 
28.00 
20.49 



71.11 

6.11 
68.89 
23.72 
27,40 

84.32 



66.05 
70.01 



12.33 
76.56 

76.37 
22.37 
47.28 
127.61 
64.13 



Sun- 
dries 



30 80 

01.50 
40.63. 
14.10 
63.71 
27.72 
164.94 



Cost for 

1933 



I 200.06 

162.811 

1,566.66 

1.569.20 

04.63! 

10.53! 

234.28 

73.76 

111.48 

173.36 
150 .» 

'13.04 

172.81 

68.49 
149.13 
101.30 
181.76 

41 .,18 
138.38 

42.76 
IZ«.3» 

07.07 

434.11 

1,551.31 

286.20 

18.71 
102.52 
32.46 
47.11 
70.49 
165.80 
M.M 

»t.SS 
in. 30 

17,83 
1,551.31 

13.04 
103.50 
106.00 

72.79 
10«.36 
202.70 
155.81 
1,561.31 
101.48 
136.79 

88.49 

15.09 

92.04 
143.08 

74.12 

601.31 

651.81 

65.420,62 



2,^5.70 
1.515.59 
1.6W.10 
1.868.3* 

948.38 

40.13 

2.404.08 

289.18 

919.71 

1.643.68 

3.482.20 

33.03 

104.13 
1,314.63 

487.37 
I. 094. 29 
1.9(11.48 
1,861.87 

649 .m 
1.638.11 

1I8.8S 
2,104.U 

828.48 
1,770.10 
2,322.77 

2,672.28 

165.03 
791.52 
02.36 
300.42 
507.51 
1,103.06 
174.40 

783 .» 

2,4K.S3 

33 (B 

l.BlO.72 

1(H.14 

1,962.26 

2,013.20 

211.36 

611. IT 

1,232.34 

1,473.8? 

2,3)B.40 

7?;. 51 

752.01 

636.72 

93.60 

563.95 

344.77 

B(3«.36 

MS .30 

84* .46 

ai,084.» 



*praject aDpeATs hi two or more counties with same boundary shown In each. 



STATE ROAD DEPARTMENT OF FIXJRIDA 

Auditor's OflRre 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Fourth Division North — Continued 



Boad 
Ho 



project 
Ko. 



11 


60-A 


14 . 


60-B 


H 


60-O 


14 


•S03 


£8 


•7!-A 


» 


•!06-A 


2S 


70fl-B 


3 


'S5-B 


3 


•543 


3 


•70J 


44 


(5S 


41 


(55-B 


44 


•M8-B 


5T 


1079 


BJ 


»l!lr7»-B..., 


see 


1082 


Oou 


nty BoadJL 


4 


47 


4 


4S-A 


M 


•wa 


14 


oes 


14 


»«2-B 


47 


727 


41 


res 


41 


813 


4? 


814 


4S 


9S2 


78 


•876-A 


78 


sn-0 


W 


lOM .. 


140 


loei 


3 


•BS-B 


3 


632 


3 


B85 


3 


BM 


3 


nm 


4 


•M-A 


4 


e«-o 


4 


*507 


4 


M7 


4 


804 


4(alll 


JlllO 


44 


•B68-B 


le 


8M — 


111 


)»4.B 


21 


1077 


Zl 


im 


:i 


lin-B_... 


44 


DM 


ST 


1078 


i7 


•IKO-B^.. 


7G 


lOll-A,— 


7S 


101 1-0 


140 


M6 



Putnpm— Oou 

Putnam 

Putnain 

" (9t, Johns) - 

■ (Flagler).. -. 
■roiay) 

Putnam 

SeminolorVoU 
" (OranKB).. 

■ (Volusia). - 
SemlnolB.... 



Countsf 



SeDilnole 
( Volusia ).- 



Seminole.. 



(Voluflla)... 
Seminole...,. 

Semlnolff 

St. Jolma — 
St, Johns. -- 

(Putnam). 
St. Jotin« 



t'a 6.15 B 
S.IS 

10.0? 
S.Sl 
S.K 

U.WI 

Brlclec 
; z.so 
. .BO 

Brldga 

r 6.10 

J 3,70 

\ B.es 
Bridge. 
Bridge. 
I .70 

I 1.40 
i ,20 

Bridge 



St, Jolins. . 
St. Johns. - 
St. Johns. . 
St. Johns.. 
St. Johns.. 
St. Jolins. . 
(Duval). - 
St, Johns. . 
St. Johnsa. . 
St. Johns 
Volusia (Sem.) 

Volusia. 

VolUKta 

VolUHla 

■ (Seminole) 

■ (Flailer)-. 
Volusia...... 

• maglei')-- 

Volusla 

Volusia 

Volusia. 

■ (Seminole) 

Volusia- 

Volusia 

Volusia. 



Volusia 

Volusia 

Volusia. - 

Volusia 

' (Semlncde). 
Volusia....... 



Volusia.. 
Volusia. - 



DIVISION TOTALS 



Length 



B. S. T 

K. B. S. T 

R. S. S. T.— 
n. R. S. S, T, 

Graded- 

R, B. S. T 

R. B. S. T 

C-Steel 

Bit. Mae i 

Brlol! J 

S-Tlmbaf-. 

Sh. A 

Brick, 

R. B. S. T. 
T-Steel.-- 

Femr 

Brl(* 
B.R.E.S.T. 

8. A 

S-ninber. 
a. B. S, T, 



.38 K 



1B,B7 
19. H 
B.43 

i.rs 

^ 11.75 

Bridge 

10. BO 

11 BO 

10.04 

6.38 

am 
i.sr 

19.31 

lo.oo 
Bridge 
Bridge. 

10.34 


laM 
Biidge. 

e.7o 

0.54 
2 

11.62 
7.U 

e.so 

Brldite. 

6.H) 

Bridge 
11.40 
O.M 
4, BO 
Bridge 
6.01 
SI .80 
Bridge 
11,00 
2.60 

B.OQ 
IB. 10 



799.66 



■nut 



Concrete - 

R. B. S. T... 
B, R. S. S, T, 

Brtok 1 

Graded. / 

S-Tlmbcr 

H. B.S. T.... 

Onuif!d 

Graded 

Graded.. 
R. B. S. T...- 
R. B. S. T..-. 
E, B. S, T..- 
R,B,S.T,. - 
0-Steel . ... 

C-Steel 

R. B. S. T,— 
. B. 8. T,— 
K. B, S. T,... 
S-Tlmt»r. ... 

Graded 

(Concrete — 
R, B, 8, T — 
E, B. S, T.— 
R. a. S. T.... 

8.A 

Ferry 

C.raiieil 

S-'nmber.--., 
B-0. Sb.-..l 

S. A ( 

B-0. Sh 

T-Sttwl 

Graded- 

R.D, B.T..- 

T-Steel 

Concrete — 1 

Brick I 

R. B, 8, T.-. 
S,A 



From 



Pplptka 

Project B<>-A 

Interladien--.-..- 

F.a.^t palatka 

San Mateo 

Keystone Helahts 

Florahome..-- 

St. Johns River Bridge.. 
Sanfoid 



Lake Monroe Bridge . 
Sanford 



Geneva Fill Bridge 

St. Johne Elver— Ferry Br 



Volusia Co. Line.. 



St. Johns Rlyet Brtdgs.. . 
Oviedo--- 



Duval Co. Line.. 
St. Augustine-.. 

Ei'it Palatka 

Cre.scent Beach.. 



Uatanzas RiierBrtdge.- 

SDUds 

Julian ton Cte«k Bridge. 

Oranxedate 

Pioolata 

3t, Augustine 

Prolect 32 

Project 87(t-A 

St. Augu'stlne 

BriflBf of Lions 

St. Jahn^ River Bridse.- 

PutnamCo. Line 

DeLeon Springs 

DeLandOlty Limits..... 
Lake Monroe Bridge — 

Project S07.... 

Tomoka River. 

Bunnell - -..-- 

Kew Smyrna 

Kew Smyrna. 

End of project BCff 

St. Johnn River Ferrr— Br 

Barbervllle 

St. Johne Elver Bridge 
Daytona - 



DeLand...-- 

Grows BluH Bridge 

St, Johns River 

Road 7,1 

St. Johns River Bridce.- 
prolect lOU-C - 



New Smyrna 

TlaiilerCo. Une,. 



To 



Ste MOpluflOO 

Interlachen. 

Alachua Oo. Line. 

Hastings - 

Project 73-0 

Florahomo 

Palatka — 



Oraru^Co. Line.. 



St. lobns River- 



Idge 

Sanfcrd.. 



OrsngeOo, Line.. 



St. Augustine 

Pellicers Creek-- 

Haetlnis - 

Hastings 



Tocol 

Otangedale 

Pioolata 

Tocol 

St. Johns River. 

Georgia State Line-.. 

St. Augustine 

Ifatanzae Inlet 



DflLeon Springs. . 

DeLand — -. 

Monroe Bridge-.. 



Oridond-Project 60-C. . . 

Ailandale - 

End of Riley's Asphalt.. 

BrevaidOo.Llne 

port Orange 

Tomoka River. ... - . 

idge 

AatorBrldW-.- 



DeLand 

Crow's Bluff.. 



Brevard Oo. Une... 
Seminole Oo. Line.. 



Project lOll-A.... 
Daytona Beacli.. 



IgJit- 
ol-way 



104.39 
164 .B« 
167.62 
30,06 



12. 2« 
£32.78 



M.3« 
2.76 

(4.71 



23 .S2 



17.42 



1.421 ,M 
607.46 
73.63 

188. S3 



77.6 



2.70 

7.7(1 

4se.9a 

6.08 
218.43 
lB0.7e 
46.07 



222.(7 

163.27 

270.7S 

2,7S 

HM 
153.57 

79.29 
B20.7B 
209,64 
3M 



(M9,«3 

llT.n 

1 

«,7t 
lM.t7i 



205.52 



182 .M 
1B,1» 



Road 
Bad 



122.81 
64.14 

106 ,7S 
U.ll 



90.27 
168.«a 



3T4.45 



3.16 
19 .«6 



133.15 



1.271.40 

2.082.88 

37.00 

258 .oe 



»l».06 
649.03 
235. 6S 
140,97 

2,121,04 
162,53 

1.343 
Ki8.42 
2e.64 



2,(04,84 
61,10 

102.72 



13.43 

3B6.S7 
23.24 

569.17 

437.32 
W.38 
3,17 
19.82 
36.59 

IH.ES 

M.72 

T.71 

1.746.85 

50.71 



152.4 



4B.13 
71.98 



Suitaoe 



60 .00 



8.47 
462.97 
187,35 
lltT 



M.K 



277,70 
8.40 



33,82 



74,81 



90,01 
41S.3B 
20.74 
41.77 



52. 5S 
60 03 
4.72 
7,42 

73,39 



18,23 
195.53 



363,13 
4.88 
41.72 



114.01 
3.44 
419.05 
339,61 
2S,S2 



175.37 
120,78 



203.(0 



»2,«0 
3S.01 



Struct^ 
urea 



1.43 



11.26 
7.89 



449.91 
7.32 



114.51 
288.27 



41,20 



158. (e 
19.91 



00.08 
433.37 

21.81 
1S1.31 

2r6O3,30 
6.K 



149. « 



10.628.72 
11.23 



U.OO 
449.91 



5.21 
108 .OR 

43.75 
532.90 
298.27 

19.48 
tM.26 

62.96 

e.go 

1,362.63 
31.22 

102.66 
163.03 



259 .« 



•9.820.61 «7. 716.37*3,401. 27 «428.23 



Guard 



61.95 
tO.66 



265.69 



49.17 



cm .76 
83.68 



Stsns 



1.70 

8.10 

.84 



2.92 



2.92 
3.SS 



2.08 
3. 78 
2.08 



1.50 



10.30 
19.07 
47.90 



12,70 
M.SI 



i.K 



15.30 



Center 
Llnffi 



I 140 .S7 



Storm 
Damage 



360.84 



882. 5C 



55.47 
1,017.71 
79,24 
24.08 
130.80 



21.91 
1.56 



Engl' 
neerlng 

and 
Sunet- 
vlBioa 



43.W> 



47,08 
13.21 



91.61 
107.85 



J3.99 



109.94 



19.43 
"39131 



91.61 
95.02 
32.39 
82. (e 



64 33 
79.91 
84.55 
30.20 

116 75 
20.09 

115.69 
50.7B 



138.34 
37,59 

7T.37 



31,49 
59,7! 
13, » 
122 W 
49 3S 
91,44 



24.30 



149.19 



l.OO 
16.47 
100.52 



62.98 
69.21 



Sun- 
drlea 



91.80 
U4.19 
116.97 
17.81 
79.03 
120.00 
119.19 

"39'12 



1.159.15 



411.31 
829.68 



3!S.65 
462.70 



239.30 
240.97 
43.61 
184.00 

977.42 
170.91 
IBS .70 
119.64 
114.44 
153.98 
57,86 

iasos 

151.02 
12.763.07 



337.09 
54.69 
174.01 
1.408.15 
43.01 
79,13 
23.21 
267.70 
136,07 
241.06 
326.65 
41.97 
1,131.31 
325.68 

41.19 
931.31 

72.05 
271.96 
3^.65 
282.28 

139.38 
108.27 



13.710.22 t5,00l.8e«8,816.35 »!103.»09.99 



Coat lot 



922.45 
617.49 
450.75 

94.40 
973.77 
461.91 
829.99 

11.29 
010.14 

!,BM.71 



636.97 
627.09 

IB7.3) 

483.65 

T47.31 

3W.84 

3,474.65 

6.O0I7.67 

231.12 

1,71(1.37 

3.080,7! 

1.369.87 

2.023.88 

603.47 

324.91 

3,217,99 

576. 7Z 

2.022 01 

929.05 

23,369,00 

11,26 

3.099.77 

380.64 

736 .44 

1,990.72 

122.41 

753.09 

147.99 

2,617.76 

1,294.46 

1,409.41 

62(7.01 

101.67 

1,9!3.H 

1,472.60 

209.90 
2,294.25 
2,049,72 
956.71 
483.69 
920. BB 

77S.94 
294.44 



•Project aDDeara In two or more counties wltji eatne houndaiy shown in eacb. 



STATE ROAD DEP^UITMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF BETTERMENT MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Fourth DiviHioii South 



BOBd 

No 



14« 
SOS 



3 104 



194 
3 

Kl 
3(1 

W 
43 
M 
i 



Project 
No. 



SIT .. 

1DB8.. 



m.. 



HBl. 
BIS- 



(032.. 
'MS... 



074- A - 
8M..-. 
Ml..- 



Ml... 
016... 
8M... 

loao.. 

(196... 

low.. 



County 



Dade 

Dads.. 

lndlBCELver-. 

iQillriLElver- 



Btotin 

Okeechobee., 

Okeechobee. . 
OrajiCfl 
(SemiDole). 

Oeceola 

Odceola 

PtUmBeadi . 

FBlm Be&ch-- 
Polin Beach.. 
Palm BeMh-- 
Palm Beach-- 

St, Lucie 

St. Lucie 



DIVISION TOTALS 



LeccUl 



32 .CO 
14. W 

a.s« 
i.aa 

i.n 

11. w 

K 

9.3S 
i.M 

11. SO 

13 .5e 

2 AS 
Stl.CB 

i.no 

17. IS 
13. S7 
14.38 

^.m 

13. W 
9. DO 



Type 



R. B. S. T.. 
R, B. S. T.- 
R. B. B. T.. 

B. A 

R, B. S. T.. 

S. A 

R. B. fi. T.. 

S, A .. 

R. B. S. T.. 
R. B. S. T.- 

S. A 

R. B. 8. T.- 
ait, MaC,..- 

Brick 

H, B, S. T., 

8. A 

B. B. 8. T.- 
Blt. Mac... 
B. B. S. T. 
R, B, S. T- 
R. B, 8. T.. 
a. B. S. T.. 
R. B, 8. T.- 
R. B. S. T- 



Browaid Co, Lln«- . 

TacDlamiTnil 

l>yke - 



Okeechobee Co, Llne^., 



palm Be&fh Go, Line-. 
Okeechobee 



Heitln Co, Line.. 
Banlord---- 



Holopaw 

Indian River Oo, Line — 
Loxahatchle Klvet BHdge. 



Military Trail 

Delrav 

Belle CI ade 

Twenty Mile Bend, 

Project (38 

Ft, Pierce 



To 



Miami 

Royal Palm Btate Fark- 
OH!solaOo. Line 



Drko 

Indlantown, 



Okeechobee Co. Une. 
Martin Oo. Une 



Parrott Ave -- 

OranAeCo, Line-. 



Kenansville 

Daceola 

W. Palm Beach. 



Twenty UUe Bend- 
Palm Beach 

Canal Point 

Mnrtln Co. Une — 

Ft. Pierce 

Weato Miles 



Rlgbt- 
0(-Way 



I 42n,17 



Qiade 



i2,7ff7,7a 
3!r7.S9 
236.01 

1M,77 

e.sco.is 



t.tM.li 



8,n94.M 
7.3Sa,73 



Pavln* 



1,630 

LSeo. 

l,!Tl 

110 
34 

1,180 

M. 
i,83S 



TH.M 



046,10 
953 ,9e 



llH.wa.es 



Curb 

and 

Gutter 



«i,134 
4,00 



«13,» 



Cul- 
verts 
and 
Bulk- 
heads 



Brldsea 



M.li 



160,00 
69,90 



1.763.% 



U.«!3.2» 



Mia.lQ 



(l.OM.W 



lfl,» 



SDB.BO 



Ehoul- 
ders 



3.68 

zr.eo 



i.iss.m 
as ,00 



13.339 .% 



Btonn 
Damage 



EnEl- 
neerlQf 

and 
Supet- 
vlalon 



t 40.45 

7. 
130 .w 
03,88 



107 ,7S 
7.16 



47,00 

m.sn 



716,3a 
113 ,M 



Sun- 
dries 



11,09 
134.44 

310.95 

393.84 

43. H 



33. OB 
M.43 



1,674.03 
767.03 



311,07 
68.44 
S17.M 
349.99 



«,760.M 



Cost foe 

1833 



«17.3W.70 
0,033.7S 
4.E73,08 

a.40a,99 

35,?F4.08 

9.313,62 
34,04 

8,300.43 
117.18 

150, e^ 

M9,43 

30.3>1,72 

tl.WO,Dl 
1.817,84 
4,144.83 
«, 163.93 
30.eiB.B3 
I0.316.B6 



I173,0es,4£ 



^Project, appears in two or more counties with same boundary shown in each. 
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STATE ROAD DEPAUTMENT OF FLORIDA 
L.r„.™,^,,„»,™ Amiitor's Office 

bTATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PRaiEfTS, AND COUNTIES FOR YEAR 
. Fourth DiviHion South 



I9SS 



Bwd 
No. 



4 
4 
4 
4 
4 
i 
4 
4 

4 

21 

24 

^ li 

; » 

I lie 
'H9 

140 



Project 
No. 



4I>-A- 

40-B. 

10-D. 

40-E. 

71 . . 

546 

5M... 



M 

IW 

149 

14B 

149 
4 
4 

4-A 
4-A 
4-* 
1-A 
4-A 

! 6-A 

ST 
27 



flflS.... 
770 . - 
M4 .. 
&34'B. 

1013..- 
11S2 . 
I)B7 . . 
1124... 
IISS . 

•as-B-i 



63-B-3 . . 
B3-C ..,- 
78-A -.- 

4^1 

S&l-B.... 

1120 

B73 

1002 . 
1«P2-B,— 

916 

91S-B-1 .. 
ei6-B-2_. 

41 

41-B .. 
E-9S-A,.. 
E-93-0. . 

900 

'900-B 

909-O 

654 



689-B-. 
689-0- 



BTOIgrrt 

(Ind. B.I 

Brevard 

Brevard 
Brevard- . 
BrevBirt. . 
Brevard 

Brevard 

Brevard .. 
Brevard. .. 



Counts' 



BrldRfl. 

IS. 

Bridge 

9, 

13 

Bridge 

4 

4 

( I 

la 

15 

Bridge 

S 

4 

Bridse. 

B. 

Bridge. 
Bridge. 

Srldse 

Bridge. 

13. 

6. 

6. 

Bridge. 

Bridge. 

3. 

11. 

Brtdse. 

J9. 

= ^ Bridge.. 

Broward ,Brldie 



flrevaid . . 
Br^atd. . 
Brevard . . 
Brevard , 
Brevard. . 
Brevard 
Brevard. . 
Brevard . . 
Brevard . . 
Brevard 
Br^jward 
(P.B.).. 
Broward 
Broward . 
Broward. 
Broward 
Broward 
Broward. 
Broward 
Broward . 
Broward . 
Brov^ard 
Broward . 



Type 



Dads 



Dade Bridge 



11 



Dade 
Dade. 
Bade 
" (Uonroe).- 

Dade 

Dade 



Dade 
Dade. 



7 
7 
15. 
Bridge 
4. 

I .*■ 

10. 
12. 



Concrete .. 
R. B. S. T. 
Concrete , . . 
B. B. S. T. 
,B. B. 8. T.. 
Concrete . . 
R, B.S. T. 
R. B. 9. T.. 
Concrete 
E. B. S. T.. 
R. B. S. T,. 
R. B. S. T. 
R. B, B. T. 
TlmOer. 
B. B. S. T.. 
H B. S. T.. 
T-Steel . 
R.B. B.T... 
T-Steel 
T-StB«l .. 

C-Steel 
Concrete . . 
Concrete . . 
OoncTtte. . 
Bit. Mac. 
W-Sreel 
0-Steel 
R.B. S. T.. 
B, B. a. T. 
Con. Steel. 
R. B. S. T.. 
St- Wood. . 
St-Wood... 

8, A 

Concrete . . 
R. B. S. T. 
R. B. S. T.. 
B. B. S, T,. 
8t8Bl-Tlni... 
Concrete. . . 
R. B. S. T.. 
Graded.. ... 
B. B. S. T.. 

R, B. e. T. 



Fhim 



8eba»tlen River Brld ire. 
SDba.^rian River .... 
Turkey Creek Bridge 

Tltu.HVllle 

Tltu.~vQle. 

Crane Creek Bridge .... 

Sharps* 

Botiaventure. — . . .. .. 

Melbourne 



To 



Melbourne. 



Project MB South... 
VolualaOo. Une.- 



iMl. North 
Project 80* . . 
Project (M. 



Road No. 4.-.- 
Road No. 23 . . 

tUHSllle. - 

BonaventurSL . . 



Shanw^ 

Indian River City ... 
MelOoume ... 
St. Johns Btver Bridge 
Volusia Co Line 

TItuKvllle 

Indian River Bridge at Tl 
SharpflH ... 

Indian Elver Bridge at Co coa 

Indian Elvar Bridge at Ueilboume 



HlU^iborough River Brid«e 

Middle River Bridge 

FaJm Beach Co. Line 

Daijla. 

Danla 

New River Bnd£e 

New River Bridge 

Ft. L^uderdele . ... 

Palm Beach Co. IJne. ... 

HUlKborouEli Inlet Bridge 

Qeerfleld 

So. New RIverCanai Brtd 

No. New River Canal Brld 

Miami 

Little RJver Bridse 

Narania 

Perrlne 

Homestead, . 

Card Sound Bridge. 
Narania. 



Bonaventure 

Orange Co. Line 

I Ml. N. Osceola Co. Unc 



Ft, Lauclerdale. . 
Dade Co. Line— 
Ft. Lauderdale.. 



Bta. SS6,.. 

Sta. 835... 



Davie Eoad 

Dade CO Line.. 



Dade Co. Une.. 



Broward Co. Unc- 



Peirlne....,.- 
So. MJaml. . . . 
Card Sound 



Homestead 

Broward Co. Una.. 



Sta, SSS-.-. 
Sta. IIOSl.. 



tProJeet appeals Jn two or more counties vrtth same boundary shown In each. 
rOTMJts, 



Right, 
ol-war 



1,30 
B7S.20 

4.14 
201.50 
910.62 



800,59 
237.63 
223.71 

321.10 
165.70 



210 M 

"ei'.ii 



064.75 
141.27 
202.04 



39.30 
120.47 



UB.68 

' iz.m 



331. W 
337.34 



371.50 
3K.i3 



Road 
Bed 



S.2S 

ffii.ei 

32.31 

eB,4fl 

214. n 



28.96 
272. Ul 
332.02 

4SS.SS 
40. M 

SOS. 11 
73.04 



34.25 

iio.re 



l,3«S.33 
131.03 
103.01 



18.02 
533.56 



1.33 
379.3S 



67.63 
29,95 



IS.?; 
23.48 



Surface 



141.49 
34.93 
17.10 
54.26 
M.29 

140,60 

17 .39 
113.07 
191 ,7S 

4!l«,15 
28.17 

i3.3& 
8.63 



199,91 
390 .SO 
89,78 



31.39 

M.64 



8.62 

S7.,"« 
4.45 
39.88 
32.10 

164.41 
31.33 



Struct- 
ures 



18,11 
19.11 



2.84 
8,02 



8.00 

la.uo 

18.07 



302.14 
X 
168.24 

im.m 



a. 42 

9.76: 
74.56 
607 .«6 
12.84 
3».J7 
90.00 
10.43 
32.23 
49.08 

2.22 
UM 



S43.aS 
120.49 



Guard 
Rail 



92.13 
80.08 

33!64 
55. !« 
33.93 

71.44 

m.ii) 



132 .SI 
5,40 



5.<W 



Signs 



2.79 
10.98 



U.49 

4,73 
6.85 



tM 



2.11 



19 ,M 
8.911 



3.75 

i9',W 
4,68 
9.10 



14.03 
IT.M 
e.73 



13.40 



3,. 
10.22 



Center 
LlneR 



8S.M 



18,30 



Storm 
DamaiEe 



M,34 
IT,47 



38,10 



31,47 
8.93 
21,09 



345.18 
i 



Engi- 
neering 

and 
Super- 
vlsjcn 



94,32 



42.88 
38.47 
93.35 

115.61 
77.09 
134.39 



43. 9a 
68!m 



340,71 

94,35 
113,87 
63.43 

63,27 



29.51 
146.46 



437.50 
99.08 



31,32 
to ,99 



73,59 
87,13 



Sun- 
dries 



122.39 
IE3.39 



R7.43 
90.91 

64.29 

213.79 
122.75 
182.96 

93.27 
139.65 

95.79 
413.27 
121.84 
413. srr 
410,12 
249.31 



203,29 
119,59 



2.068,81 
26,72 
220,33 
814.31 
360.29 
781,24 
363,27 
176 ,» 



107.42 

3,30 

207.70 

1,110.48 

M.m 

1M.71 

199.42 
m.63 



Cost tor 
1933 



t 12,49 

3.400.2A 

36, 4S 

779.49 

1,192.63 

17.10 

402.94 

776.12 

909.93 

1.60£,<9 
694,19 

1.119,06 
198,77 
621.80 
382.33 
623,96 
975.29 
917.07 
900,61 



94 31 

3.740.30 

OJO.m 

S39.26 

74,i« 

2,668.53 

148.64 

1,477.01 

1,187.23 

1,3«9,71 

803.48 

831.17 

1,2IE.88 

11,06 

131,82 

39.56 

983.04 

2.203,10 

936.69 

953,44 

l.D38.2t 
839, SS 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 
STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Fourth Division South— Continued 



Bosrt 
No. 



Project 
No. 



County 



Lengtb 



TVbb 



Rlabt- 
of'Way 



SOBd 

Bed 



Stmct- 
ur€s 



Ouatd 
Rail 



B\tas 



Oentm 
Lln«s 



Storm 



JEnd- 
nwTlng 

anl 
Supsr- 
vUod 



Sun' 
dnes 



Coat for 
1933 



37 
l« 

m 

zo; 



4 
1 

$ 

.lino 
im 
»i 

4 
4 
4 

4 

85 



85 
109 
Ul 

111 
IW 
140 
140 
104 
Ml 
Oou 
4-A 
4-A 
4-A 
4-A 
4-A 
«-A 
8 



6W-D.- 
6B9-E- 

1003 ... 

looa-B.. 

.«7 

HIT .. 

loso 

3ft-A 
3i6-fi .. 
•39 
e91 



951 



9B8 

ICW.--- 
116S-B.. 
MO-A- . 
•840-B.. 

886 

913 



988 .. 

wm-B . 

9M 

»W 

B«S-B 

'1000. 
lODO-B-l. 
laOO-B-B. 
1031 ... 
lOSl-B.. 
nty Koadii. 
SM 

S97 .. . 
898 . 
eSK-B.. 
•WO-B., 



Dade 
Dade 
Dade. 
Dads 
Diide. 
Dade 
Dade 



Ijidlan River 
Indian Rtver. 
' (6re?anl> . 
Indian River. 

Indian River. 
Indian River 

Indian Rker. 
Indian Elver- 
Indian EliMir. 

Martin 

•(P.B.) 

Haitln.. . 

Manln 

Martin 

Manln. . . 
Msnln . 

Manln 

MsrUn 

Martin 

"(P.B.) 

Maitln... .... 

MATtln- 

Uaitlti 

Martin 

Manln .... 

Monroe. 

Monroe 

Monroe .... 
Monroe. 
(Dade) .. 

Monroe. 

OkeechobM . 



n 

4. 

7. 
Bridge 

S. 
Bridge. 
( 24. 

!. 

7. 

BrldBe. 

5 



S5 R. B. S. T. 
2B.R. B. S. T.... 
WR. B. B. T. 

at-Concrete. . 

R, B. S. T. , 

Concrete 

R.B.S.T.... 
OOOtaded. . . 
Ta Bit. Mat. 
IE 



PmJectB«9-C 

Collier Co. Line 

Broward Co. Line 
Bakers Haulov« Brldee. 

Broward Co. Line 

Thirteenth Street Oaunew 
Tfralaml Trail 



DadeOo. Line 

Section Une £1-^2. . 
Miami Beach 



Royal Palm State Perk 



I 5 
I 2 

4 

10 
Bridge. 

8. 

1. 

8. 
Bridge 

I 4. 

', 11. 

a. 

BrlclRe 
10. 

1. S4. 
Bridge 

19. Kl 
Bridjse . 
Bridge. 

12.80 

Bridge. . 

46.6c 
14.00 

38.00 

Bridge. 
Bridge 

19.58; 
10.78 



. T. 
. T. 



Concrete 
Concrete 
Concrete 
R. B. 8. T. 

S. A 

E. B, 8. T. 
S. A.. . 
R. B. S 
R. B. S. 
T-8teel. . 

a, A 

A... 
Concrete. 
S-Oonc. 
R. B. S. T. 

3, A 

R. E. S. T. 
St, Cone... 
Greded. 
R. B. 8. T. 
20'OrBded. .. 
T-Steel 
R, B. S. T. 
at. Cone. 
St. Tim.. 
R. B. 8. T. 
St. Tim. 



Vero Beach Waljasao 

Waba.'tfio ^Sebastian River . 

Sebastian Elver Bndce. 



Vero Beai^-. 



Dyke 

Vero Beach. 



Vero Beach... 

Sebastian . . 

Veto Beach Bridge acrosa 

Stuart 

Gomez 

St. Lucia Co. Line. 

St. Lucie River Bridge ... 
Okeechobee Co. Line 



R. B. 3. T 
R B. S. T. 
R. B. S. T. 

Wood 

St. Tim. 
X/Oqal Roek^. 
R. B. S. T... 



Stuart 

St. Luoie Canal Bridge... 
indlantown. . . . 

Stuart... . ... 

St. Luole River Bridge 

St. Lucie Co. Line. 

East Ooest Canal Bridge. 
Etuft CoFL^t Canal Bridge 
Falm Beach Co. Line. ... 
St. Lucie Canal Bridge . 



Card Sound. 

North End at Key Vacai 
Ko KameKev... . . . 

No Name Key 

Card Sound Bridge.. ... 

Dade Co. Line . 

Klsalmmee Rlvw 



3t. Lucie Co. Une. 

Osceola Co. Une... 
Dyke 

8t. Lucie 00, Line. . 

FdlHuiete 

Indian Elnr 

Gomez 

Jui>lter.-.. — 

Stuan ,. 

Indlantown .-'. 

Indlantown.. 

PortiDrakka --" 
Okeechobee. 



313.47 
1^.25 
1^.90 
S8.00 
291 OS 
l.SQ 
319.00 

332.12 

314.24 

7.20 

534.24 

103. M 
71. BS 

39. ea 

40.25 



45.17 
110.41 

"" 23o'« 

720.18 
B50.01 

802.98 

l,S0fl.*8; 

41. 6s! 
101.29 



44 .es 

29.MI 
37. E» 

"aa^'as 

18.25 
433.30 

2.16 
O.M 



2,255.T1 
580.49 



147.82 
225.60 



7 

11.00 
444 .TS 

12.12 
880.34 



12.11 
2,37 



54.45 

22,eo 



273.38 
33.58 
234.91 

271^92 

367. S3 

""7s!lB 
317.30 



Intersection Road 40., 



503.99 
92.87 
343.38 
8.74 
ES4.18 

144.87; 
" 2^4182' 

U3.M 
'2M.«! 



Okeechobee Co. Line.. 



1S5.SV 



Lower Matecumbe.. 
So. End Key Vnaax. 

Key West - 

Key Weat 

OciiUerdo. ijiie.... 
St. IiU4i)s Oo. Une.. 



1,673.43 

«ai.i2 

MS. 17 
30.52 

" '141.57 
4»1.43 



94.63 
5.06 

73.98 

4.58 

124.09 

191.98 

'922.94 

2S3.82 

IIS^OB 
16.30 



807. SO 
m.Z) 
519.11 

24.00 

" 7S'45 
Sltl.32 



963.66 
16.48 

'i!276.»7 

1,17.72 
3.143.29 



83.lt 

3. eg 

49.61 

60 07 

1.14(1.78 

87.70 
217, »7 

59.10 
303.19 
107.06 
867. W 

78,53 

3.261.ai 
964.24 
9.39t.l6 
1.088,26 
1,404,97 
9B.71 



I 25, e7 

9.54 
8.M 

7.63 
13.10 



10.11 

i.n 



9,10 



106.17 
ID .53 



21.06 
90.94 



179.31 
14,70 
W.18 



1,» 
13.04 



5.M 



ZM 



26.39 
23 .H 



490.08 
1.73 



73.: 
"44^00 



36.73 
19.93 

""i«;7i 

IU.03 

43.18 
13.13 
6.37 

7,081.10 

328.46 

^.12 

271.76 

9.13 

4,Dea.M 

88,0) 
379,27 



42,21 



361.64 
720.06: 
242. 9S 



87.40 

30.48 
SO .68 

'li'M 

91.95 
»7.32 

65,01 
62. D9 



201.02 
19.83 



38.29 
89.14 



75.50 
11 " 
71.19 

'"7i"86 
180.43 

""9L02 
257.01 

'iwM 

4.03 



327.96 
101.41 
319, E7 



113.29 
140.86 



181.20 
100.72 
118.38 
100.69 
120,02 
1,699,05 
460, B7 

132.86 
113.49 



282.13 
130.49 

76.50 
117.79 

60.60 
159 .» 

22.72 
164.70 
963. ?I 
218.11 

279.84 
778.52 
180.36 

384.20 
823.86 
261.74 
92! 93 
958.52 
208.51 
969.77 

■ "832' 29 
3CS.30 
772.04 
173.13 

1,110.49 
164.99 
202.26 



739.69 


374 .M 


501.89 


970.77 


B0r7.42 


3.66S.Q2 


1.551.11 


1,404.18 


1.199.1* 


12.49 


1.379.28 



4,2<I5,D> 
9D7.43 

319.90 

574,39 

60.00 

l,28i.94 

196.62 

933 .» 

1.065,41 

1.094 13 

1.287.W 

861,72 

3.333.06 

9.2M.17 
1.439.39 
1.592.30 
1.909,11 
1.074.68 
0,231.99 
1,178.34 
379.27 

11.270.69 
5,316.19 
7.534,07 

10.331.51 
2,303.20 
1,908.07 
l.TtS.94 



^Project appe&TB in two or more counties with same hoimdarv showtl In each. 
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STATE ROAD DEPARTMENT OF FLORIDA 
Auditor'fl Office 
STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR X033 

Fourth Division South— Continued. 



Road 
Ko, 


Project 
NO. 


County 


Len£th 


Trpe 


From 


To 


Rlght< 
o(-way 


Road 
Bed 


SurXaoe 


Stnict- 
ur«a 


Ouaid 
Ball 


SlEns 


Center 
Unea 


Etonn 
Damage 


Etlft- 
neerlng 

and 
Sucwr- 

Tlslon 


Sun- 
dries 


Cost for 
1933 


1 


m 

780 

TM 


Okeecihobes— 
Okfi«chobee... 


Bridge 
10 .M 

/ S.13 

1 1.8T 
9.61 
3. IS 
7. OH 

Bridge 

I 6.3: 

\ 4,34 
11.50 
Bridge 


St, Tim 

R. B. 8. T 

R. B. 8. T..- 1 

Gradeil J 

Graded 

R. B. S. T 

R. B. S. T 

8t. Wood 

R. B. 3. T...! 

S. A 

R. B. S. T,.... 
St. Wood 


Klssimmee River Bridge... 






* 14 .SO 
£4.38 
U.96 

12,31 
£2.42 
33.29 


( 14.28 


• 1».93 
80,82 
44.47 

6.40 








t 79.74 




t 7ffi.K 
112.84 
113.26 

108.49 
34.27 
m.34 
353.27 
169.40 

313,61 

980,77 


1 1,058.37 
438 49 


Et 


Okeechobee 


11 Wllei Wnrth 


• 171.36 
IK) .70 




« 8.14 




83.61 
<3,3« 


ra 


Proieet7eo 


11 llUes North 




8.B8 








a 


7M 

ssa 

«re 

loie 

912 

MBS 

11132-B.. , 
Qly Roadfl 
IS 


Okeechobee-. 
Okeechobee. - 
Okeechobee... 
Okeechobee. . . 
Okeechobee-.. 

Okeechobee... 
Okeechobee... 
Okeechobee... 


Project 781 












a 


Project 780 


End otpartcitt Ave 

KJsBlnmiee River 


130. 4R 

1TS.93 


70.06 
83.39 










18.33 
78.47 




m 


Fnd otPurmtt Ave 

Kl^^ltntnee River Bridge... 


422.89 
5.75 
83.13 

457 .78 
303 .» 




10.09 




fl3.(!0 
30.33 


t, 143,61 


to 




399 35 


ei 






131.31 
311.06 


463.71) 
131,38 


485.47 
16.746.07 








75,38 
171.38 




m 


Martin CO. Line 










7,087.79 


25,5^,95 

1,381.01 

72 78 


tm 


Taylor OreekBridee 










Cou 


















73.78 




s 


OraiiKe 

Oranee 

Orange 

" (Semlnole)- 

Onitxte 

OraoEe 

Orange — -., 


14.36 

1Z.27 

1 u.m 

\ 3.46 

17.34 

( 1.(6 

1 35. DO 

IG.IO 


8. A 




Mt. Dora 


S61.H 

ai.ts 

1,090.06 
2K5.79 

mt.m 

25fl.73 


S06.13 

S73.3a 

833,0 

1,780,19 

«S2.09 
381 .K 

134 .?« 


ii8.78 
306.93 
IS5.49 
2S2.35 

173.40 
188 .9e 

69 .M 


12.38 
13.38 
4.00 
70 .M 

48.£] 
162.20 

18.05 


27.73 
27.76 

17.88 
77.95 

29.22 


" J7.M 
84.73 
20.15 
13.04 

53.03 
38.38 

13.30 




49.13 
133,34 

87 .46 
159 .« 

146.74 
325.07 

137.02 


144.64 

188.93 
393.37 

238.01 
352.52 

176.16 




z 


74 


A.C 

B. B, 8, S. T.. 
Bit. Mac.....! 

Brick ) 

B. B. B. 8. T.. 
B. B, S, T...1 

A.C J 

R. B. B. T.... 


Plymouth 

Orlando 

Sanlord...,.., 

Oriatldo 

Orlando .. . . 


Griando 




10.50 

133.84 

2.95 

34.38 
364.73 


1 515 72 


i 


673-A 

•M3 

MB 

M» 

1018 

nty RoadH 
2 






3 




8.900.34 

1,683.63 
] 060 78 


is 




K 




N 


Oriondo 


Osceola Co. Line. 




785.89 








1.094,98 


E 


Osceola 

Oiioeola 

Osceola 

Osceola 

Osceo a--.-... 

Osceo a 

0»ceo a 

Osoeoa...---. 
Osceo a. 

Osceola 

OficeiJla 

Osceola. 


4.13 
4.70 
3.70 
13.^4 
13.09 

13. ge 

SO.W 

IB. 10 

f 4.00 

\ 3.30 

30.20 

Bridge 


B. R. S, 8. T.. 
B. R, S. 8. T. 
B. R, S. S. T.. 

B. B S. T 

B. B. S, T 

R. B. S. T 

R. B. S. T 

B. B, S, T,.... 
R. B. S. T...! 

A.O t 

8. A 


Kl.i^mmee .,.^^-. .,*,..,.-, 

Projects 

Kitslmraee 

Klssimmee.. 

St. Cloud _ 


8ta £16 


60.06 
116,56 
«.M 

Tn.3l 

176.11 
33ri.41 
64. 6» 

in. 00 
m,!x 

I3B.69 


113.31 

n.u 

68.84 
817,70 
378,44 
3»I.4« 
102 .M 
3,0W.87 
88) .65 

1.W7.79 
3.46 


273.58 
22.70 
13.14 
8.44 
5.1^ 


e.11 


1.38 
8. S3 


16.08 
10.08 
l.l« 




20.44 
33.54 
19.37 
87.38 
10Z.S9 
10? .76 
328.53 

n.n 

1T1.S3 


09.96 
09.14 
34.16 
1JS.4S 
174,93 
180,81 
413 .39 
384.60 
5S.7! 

894.15 

693 .n 


038 35 


E 


wa 

m 

«a-A 

8S-0 

63-D 

B74-A 

S7t-0 

lOlB 

8»a -. 

8M-B 

ntv Roe4i 
ra-A 

•63-B-l 

W-A-l... - 
«B40-B 

«1 

Ml-B 

6W 

«W-A 

m-A 

801-B-l... 


Polk Co. Lhie 


851,89 


t 










181 .76 


u 


St. Cloud 










987.16 


u 


Holoriaw 

Deer Park 












340.39 


H 


30.08 
Wf.21 










883.50 


» 






326 .SI 










1,58^,94 


n 




Okeechobee Co. Una. 








49.00 


3,608.47 
1,096.41 

a,sm.4\ 

985 9? 


ai 




13.11 

382.84 










N 


Indian Elver Co. Line.... 
Klaelmmee River Bridge-. 




1.324,90 
IDS .55 


32.85 
46.40 


a,*i 




1»,55 
115.66 
884.67 


u 


8t. Thn 




Cou 


















254 67 




Palm Beach... 

' (Broward).. 
Felm Beach... 

■(Martin).... 
Palm Beach... 

Palm Beach... 
Palm Beach... 
Palto Beach... 

Palm Beach... 
Palm Beacb... 


e.21 
Bridge 
Bridge 

10 .M 
1 13.63 
\ l.OO 
Bridge 
Bridge 
f 6.00 

I 2,87 
10 .K 
Bridge 


Concrete 

Cone. Bt 

Cone. Et 

8. A, 




Broward Co. Lfna.. 


479 .M 


814.08 

£,90 

9. 60 

763,81 

TiB.OI 


285,00 
2.E0 


3.66 

ti.ee 

182.80 


88.63 


9.60 




78.40 

840.72 

1.101.17 

80.36 
124.45 

4.03 
•80, M 
112.85 

M.89 


143.09 
346.31 
809.37 
183 .81 
315.18 

KtS.«l 
431.83 
202.11 

195.81 
893.^7 


1.330.34 




Hlll^boruugh River Bridge 
Palm Beach Oanal Bridge, 






8.16.89 










1.77 
10.12 
35.59 






E. 103.51 






tu.ti 


40.99 
88.13 


119.44 
3SS.18 




W.OO 
981.77 

60.06 
109,38 
14.18 


1,606.35 
3,994.46 

1,433.65 




R, n. S, T..,l 

Bit. Mac J 

Cono. Et 

Cone. Bt 

Concrete — 1 

E, A 1 

R. B. S. T.... 
Cone. Et 


Loiabatchle Blveir Bridce. 




80.37 

4ce.59 
852 .35 
17.24 

113,19 
U,01 








Loxahatchle River Bridge 






S.30 
4T2.2I 










1, 677 ,96 




Qelrar .»• 


sfax 

ras.W 


814.46 
713,03 


31.81 


46.28 
£4,BB 




1,635,46 
2.039.83 


a 


Belle Glade 


2t 


Miami Canel Bridae 








958 39 



























STATE ROAD DEPARTMENT OF FLORIDA 

Audltor'a Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1933 

Fourth Division South— Continued 



Road 

No. 


Project 
No. 


Ccruuty 


Lengtli 


TiDe 


From 


To 


Right- 
of-way 


Road 
Bed 


Surface 


Sttuct- 
urea 


auard 
Hall 


Signs 


Center 
Lines 


Storm 
Damage 


Engi- 
neering 
and 

SUPBT- 

ttslan 


Sun- 
dries 


Cost lor 
1933 


a 


8W-B-S.. 

80T-C 

BTO-B 

SSJ 

BBl-B-1... 

Ml-B-2... 

Ml 

1013 

91S 

•lOOO -. 

inol 

IKll-B.... 

»70 ., 

1CS4 

1085 

lOKi-B .... 

1030 

1030.B.. . 
nty RoadH 
BeachCltj- 

620 

69: 

693 

S36 

086 

S»9 

KXH 

11J7-B ... 
nty Roadu 

DIVISION 


Piilm Beach . 
Pulm Bench... 
Palm Beaeh . . 
Palm Beach. -- 
PBiOlBBllch..- 
Palm Beach . . 
Palm Beach. . 
Palm Beach.. 
Palm Beftch... 
"(Martin) . - 
palm Beach. - 
palmBeach.- 
Palm Beach.. - 
Palm Beach . 
Palm Beach . . . 
Pjilrn Beach .. 
Palm Beuch.- 
Palm Beach. -- 
Palia Beach 


Bridge 
6.11 
Bridge 

HM 
BridKe 
BHdKe 
17. IS 
3.10 

13.?; 

«.4» 
».W 
Bridge 
14.38 
4.60 
IS .06 
Brldse 

36.00 
Bridge 


Cone. St 

R. B. S. T. 

Cone. St 

ft. B. 8. T 

Cone. fit. 

ConcSt 

R. B. S. T...., 

R. B.8. T 

R. B. 8. T.. .. 

H. B, S, T 

R. fl. S. T 

Timber 

R, B. S. T 

R. B. 8. T 

R. B. ST,— . 
Cone St. .... 
a. B. S, T, .. 
St, Wood 


North New RlTer Canal B 

LEike Harhor 

HlllMbDTDUeti Canal Brict£ 

Twenty MlleBend., 

BUlsboroUKh Canal Bridg 
HUlBbarouih Canal Brldg 


ridge. , 








1 43 .»e 

41,34 
434,00 
107 ,«a 
127,08 

39.02 
385,20 












t 893.27 
116.18 
88J.27 
2W.81 
8S3.2T 
893.27 
238.89 
23.06 

ias.80 

112.17 
132.6(1 
262.92 
230.20 
100.63 
192.49 
1,120.36 
934.86 
989.74 


t 937 23 


^ 


Kendry Co, Line 


t 085.30 


t ^.M 


t S30.1I2 


1 £4.60 


1 1,09 






t 52.00 


I 470 33 


91 








2S 




0S3.4B 


127.33 


1.220.48 


1.00 


28,61 




t 10.43 


103.23 
30.0,'i 


2.e»5.Bl 
1 051 00 


J5 


fl ^.,_ 


3E 


e ,.,, 
















033 09 


S!5 


Twonty MlleBend 

Military Trail 


219,74 


199.11 


ItO.Ol 




IS, 10 




39,13 


iii.96 


1,373,14 
S 66 


& 


Failcer AvenuCL 


140 
140 
140 


Ddray, , 

8t, Lucie Co, Line 


Pulm BotLch 

IiuerHect lun Road 40. - - , . 
Broward Co, line , , , 


52,09 
139.93 

110.41 


304 .3e 
10^.81 
Bl.% 


181.31 
M.39 
14.19 

■" 4i2'.43 
14.33 
76.60 

03.98 


24,07 
25,33 


11.97 
2,55 


4,26 

,36 

11.25 




Uf.g3 

134.52 

83,40 

te,27 

62.91 

17.73 

3.31 

8.3) 

650,49 

B.45 

128,87 

Tw.n 


00,33 
72.27 
318. U 

""M.'t2 
39,19 
102, 6.^ 
200,29 
221.40 


1.072,10 
644,21 

701 87 


140 


BocaSaton Inlat Bridge- 
Belle Qlade 


3,001,00 
377,19 
10,79 
IE ,78 
156,17 
134,81 
352,00 


i'.eo 

1,44 
3.60 

i!od 

9.00 




143 


Canal Point 

West B MUert 

Intersection Road 4...,,. 


802,24 
128.03 
M.02 


200 .3E 
144.32 
183.7! 


37,34 
3,70 


,,,.,... 


2 434 88 


174 

m 


Lake Worth 

Martin Co. Ltne 

Loiahatchle Klver Bridge 

Twenty Mile Band 

Falai Beacb OanE>l Bridge 


406,90 
e«S,93 


IH 


Martin Co. Line 


539.19 




194 






1 423 77 


Ceil 














328 37 


Palm 


Palm Beach.. 




























727 71 




St. Lucie 

St. LUClB 

Gt. Lucie 

St. Lucie 

St. Lude 

St. Lucie 

St.Lucle... .. 

St. Lucle 

St. Lucie 


Bridge 
7.34 
0.73 
IS .80 
12,08 
£0.50 

i.m 
Bridge 


Timber 

Concrete . . 

Concrete 

a, B. S. T. . 

E. B. a. T 

R B. S. T... 
R. B, S, T. 
St. Tim 








IBM 

eo7.io 

058.18 
11?. 14 
333. W 
451,89 
185.63 


5.35 
9.60 
395.50 
50.22 
17, !B 
156,82 
113,12 
















i 


Indian ftlverCo. IJne ... 

Ft. FlercD 

Okeechobee Co, Ltoe 




382.^ 

eor,42 

301,12 

toe,BS 

313 ,M 
SI .99 


4.05 
UM 

4.60 
92,33 

42,30 

1,220,59 

4.29 


148,52 
159,92 

27, S6 
19.18 


17.30 
20.64 

T.30 
21.23 
10.50 

S.45 
10.00 




«"S7 

24.06 
54,47 
182.2! 


e2,47 
82,09 
91,24 
80,12 
182,89 
76.78 


1W.6B 
197.29 
199.18 
219.93 
392.63 
291.10 
1.23 




4 








I^.a Miles Eaat. 


823,01 


140 


Martin Co. Line — ,,.,... 
Ft. Pierce , 


Indian River Co, Line. - . 
West a Miien 


1,687,01 


It! 






950.03 
797.66 


971.54 


Cou 
















7Ct7.66 




TOTALS.. - 
































1,212,19 








IN. 910.38 


•33,310.43 


139.357,34 


i42.73e.60 


12,807,22 


11.274,30 


(99.59 


*31.210.» 


(13.024.53 


*I5.959,61 


«238, 804.84 



fioject aoDeais In two or mora counties wltb lame boundarr shown in each. 



.«_ ulTJbw^bsm 



I — 



-" i r i* -~-~t *r ;r a r , v r 
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STATE ROAD DEPARTMENT OF FLORIDA 
Au<litor''B Oflice 
BDimiaY or iuimtemanoe oost by orvisiONa and types foe yi:ab \m 





First Division 


Second Dlrtslon 


Third Division 


Fourth Division North 


Fourth Division South 


All Divisions 


Tnje of ConstnuMon 


Mai 
MUes 


Routine I Routine 
Inten&nce Only 1 Ualntenance Only 


Houttne 
Ualntenonce Onl? 


Eoutine 
MaintsnaDce Onlr 


Routlno 
Maintenance Only 


Routine 
Maintenance Only 




Cost for 
1933 


Doat 
per 

Mile 


MUss 


Cost for 
1D33 


Cost 
I>9r 


MUbs 


Cost for 
1D33 


Oost 
per 
Mile 


UUe; 


Cost for 
1933 


Cost 

per 
Mile 


Ulles 


Cost for 
1033 


Cost 

pet 
lUle 


Hil«s 


CoBt foe 
1033 


Oost 
per 
Mils 


AsDtinlt Block 


J01.82 
77.17 
43 .9£ 


« 13,745.15 
7.734,77 
3,344.33 


t 134. 99 

iua.23 

75.09 






1 


















101.82 

170.32 
78.18 
31.21 
65.80 

661.50 
75.60 
10.23 

713.44 
15,58 

136.38 

2.*? 

3,314,49 

156.60 
59.01 

385.72 

2»a.40 

2e.a3 

2.95 
13.36 
17.30 


1 H,71S,16 
20,740.51 
7,262,06 
2.501.79 
5,377.95 
(1,278.89 
7,269.05 
323.63 
70,601.56 
1,908.07 
16,308,87 
329,05 
405,787,16 
31,050,82 
11,269,75 
72,584,85 
31,556.86 
2,331,84 
93,84 
2,05D,«4 
1,741 ,6C 


8134,90 




30.32 


* 4.264,50 


(106,64 








29.80 
32.23 
25.25 
10,58 
1%.70 


t 3,021.68 
3,017.68 
1.682.40 
1,261,88 
10,058,{>9 


1117,23 
121 ,5S 

118,15 
151,61 


27,53 


* 6.735.68 


I2I»,33 


121 .S3 


Brick 


5J« 


« 1,019.30 


1171,03 


95,33 
86,57 


Brick— K S 9. T. 


29.43 
60.13 
50.70 
19.23 
106,56 


1,948.35 
10,366.93 
4.695,10 
383,63 
4,l»3,31 


95,04 

172,24 
92,61 
31.64 
45.98 








24,84 
lffr,l7 
14.36 


2,169,72 
14,747,88 
1,505,22 


88.05 
137,61 
101,82 


9E.38 


Concrete ... — - — 


S4.76 
10.54 


11.731.33 

1,069,63 


138,44 
101.48 


188.74 


36,331.13 


191,47 


181 .79 
03.16 


Concrtte — K 9+ 3, T--- 














31.51 


Graded 


107.10 


13,061.88 


121 J6 


268.65 


33,560.85 


124.02 


130.44 


10.389,74 


79,65 


loo .59 
16.58 


8,875,77 
1,908,07 


88.23 

115,08 


00.08 




115.08 


Ifarl 


13e.38 


16,396.97 


m.ii 




















121.11 






















2.97 
■33.15 
44.18 


320,05 

107.201,93 

6,510,61 


ii4.ee 

128,72 
148.82 


114.66 


Hgck Baflfi S. T — ..._ 


i.oiojie 

5,40 


113,189^5 
778 .90 


112.06 
144.21 


941.16 
23.33 


U6,4»l.«7 
2, 471, 50 


mm 

106^18 


1«2.27 
83.39 
59.01 

385.72 


28.9iM,8l 
21,187,81 
11,289.75 
72, 684 ,85 


171.13 
2U,09 
100.98 
188.13 


3U.5e 


ts,m.m 


tO*,5< 


122.41 
19^.34 










190.08 


StiUclClay S. T,"-- .^.. 






188.13 


Sbeet Aspbalt - . 


137.03 
26.03 
2.S5 
2,06 


14,323.82 

2,331,81 
93.34 
S5.SI 


104,53 
80.56 
31,81 
31.90 


12,0) 


2,357,83 


182.(2 


78.37 


0,630.61 


121.61 


41.11 


5.343,60 


12t.08 


117 .13 










80.58 




























31.81 


Shell S.T 








6.17 
17 J9 


478.86 
1,711,50 


02.62 
100.14 


«.64 


1,616,67 


228.39 








118.87 


Tqp Soil S, T 














100.14 






























Routine. 


1.7St.»4 


»94,12S.51 
17,674,59 
111,391,02 
52,096.22 


1 108.45 
9.87 
M.23 
34.70 


1.222.69 


1151.444,61 

E,9S£.97 
40,002,83 
20.042-n 


1123.83 

5 .eg 

32.72 
16 J9 


1,174 JO 


1206,228,95 
81.299,69 
251,333,01 


U75,62 
69.23 
225,10 


799.66 


1 90,321.53 

109,478,24 

106.214-01 

3,719.22 


1112.05 

135,91 

132,32 

4,61 


1,212.70 


1151,436,41 
53,157.54 
172,006,42 
31,210.89 


8127.34 
43,83 
141.00 
25.73 


6,109,38 


« 706,661,04 
268,563,13 
694.037.29 

117. 059 JO 


«12e.19 
13.32 






111.95 






18.88 
















rotol Cost AU 




1386,291,44 


* 216. £6 




9218,442,61 


1173.65 




*651.8ei,65 


M60J5 




8309.724.00 


8381.32 




*110,001.2« 


8338.60 




81.876,220 .96 


8302,51 









STATE ROAD DEPARTMElSfT OF FLORIDA. 

Auditor's Office. 

STATEMENT SHOWING MAINTENANCE COST BY COUNTIES AND CLASSIFICATION FOR YEAR 1933. 

FIRST DIVISION. 



County 


Routine Maintenance Onl; 


Bridges 


Bettennent 


Storm 
Damage 


Total Cost 
of All 
Mainte- 
nance for 
Year 1933 


Total Cost 
of All 




Miles 


Cost for 
1933 


Cost per 
Mile 


Maintenance 
to Date 


Charlotte -.- 


72.60 
73,37 

133.79 
75,69 
99.31 
61.IS2 
88,70 
69.98 

I^.IS 
91.83 

185.96 
79.76 
93.19 

144.90 
88.37 

143.64 
Er^.TO 

109.88 


$ 8,170.03 
3,346.75 

29.734.30 
7,616.30 

10,473.51 
6.294.88 

10,673.70 
5,049.00 

16,640.20 
7,973.33 

18,851.70 
7,861.49 
8,378.89 
7,212.63 
9,519.68 

15,339.00 
9,978.28 

12,337.05 


$112.69 

44.93 

240.20 

100.76 

ire. 66 

86.Cr7 

160.03 

72.16 

132.96 

86,73 

101.37 

98.44 

90. S9 

49.78 

107.85 

106.76 

113.78 

111.37 


$3,376.16 
13i!90 




$ 69.43 

3,711,06 

741.84 

2,051.56 

3.173,01 

3,372.47 

3,378,23 

3.077.83 

11,694,93 

3,429.53 

3,340.08 

791.38 

4.821.74 

8,673.21 

89.67 

11,061.70 

128.71 

1,491.09 


$11,615.61 
7,869.38 
30,887.71 
9,673.68 
15 161.03 
8,991.57 
13,051.93 
12,e85.» 
61,441.40 
34,868.99 
49,815.11 
12,369.34 
16,452.06 
16,452.84 
33,983.99 
26,792.44 
10,226.06 
23,963.86 


$207,045.01 


Citrus 


$ 711.58 

289.87 

5.92 

1,480.66 

36.69 


71,819.23 


Collier 


514,468.69 


DeSoto 


358.944.03 


Glades 


1,036.85 
288.53 


175,552.20 


Hardee ^, ,,* 


310,180.79 


Hendry 


44,343.36 






4,758.73 
32,868.86 
33,466.23 
26,047.31 


147,995.44 


HiUsborou£li 

Highlands 


237.42 


228,805.63 
619,939.60 




2,576.02 
3,726.39 
3,251.43 

""z'.sai'.ie 

110.46 
119,07 


198.343.35 


Lee . .. . 


76,837,30 


Manatee _ 


SOTioo 

10.543.18 
391.38 

"" 10',226!7i 


247,310.30 


Pasco 


160,163.11 


PlneUas 


323,522.73 


Polk 


606 398 56 


Sarasota 

SimntBr 


93,133.03 
91,505.96 








TOTALS 


1,789.94 


1194,129.51 


$108.45) 


$17,674.69 


$111,391.02 


$63,096.22 


$386,291.44 


14,474,168.31 



( ! 



SECOND DIVISION 



County 


Routine Maintenance Only 


Bridges 


Betterment 


Storm 
Damage 


Total Cost 
of All Main- 
tenance 
For Year 
1933 


Total Cost of 




Miles 


Cost For 
1933 


Cost Per 
Mile 


All Mainten- 
ance to date 


AJachTia ^ 


306.49 
25.31 
78.16 
77.58 
30.09 
36.81 
39.35 
85.84 
30.86 

132.13 
72.80 

£55.38 
65.59 
47.65 
50.76 


t 25,448.31 

5,374.01 

6,882.33 

9,003.82 

4.372.03 

3,778.07 

5,543.83 

12,153.69 

2,464.51 

31.839.43 

10,231.81 

31,176.61 

5,590.28 

2,766.10 

4,939.^ 


$ 123.84 

208.38 

88.06 

116.06 

145.30 

146.38 

140.88 

141.58 

79.86 

165.33 

140.55 

122.13 

85.23 

68.05 

97.13 


1 236.14 


$ 19,116.82 


$ 12,221.85 


$ 57,023.12 

5,374.01 

10,045.33 

9.339.95 

10,408,23 

3,778.(^7 

5,555.98 

13,125.22 

2,545.07 

23,221.35 

11,333.65 

53,601.40 

5,705.31 

3,768.10 

4,939.83 


$ 498 730 80 


Baker 


120 293 02 


Bradford. 


236!i3 
1,338.96 


3,163.01 

""i,m.ai 




171,718.15 






266,950.74 


Dixie 

Gilchrist 

■Rfttniltnrb 


40,500,33 

9.940,^ 

304 756 93 




97-1,53 




212 310 13 


LaFayette 


80.56 
1,338.95 

34.46 

3,660.59 

115.03 




64 741 99 


Levy ,_. 


967^38 

11,096.85 


62.97 


156,900.96 
276,739 56 


Marion ._ 


7,767.35 


393,59e.61 
239.246 43 


Taylor 






77 389 18 










55,503.22 












TOTALS... 


1.323.69 


$151,444.64 


$123.86 


$6 953.97 


S40,002.83 


*20,043.17 


$218,442.61 


12,688,394.37 
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STATE ROAD DEPARTMENT OF FLORIDA. 

Auditor's Office. 

STATEMENT SHOWING MAINTENANCE COST BY COUNTIES AND CLASSIFICATION FOR YEAH 1933. 

TmSD DIVISION 



CtouDty 


Routine Maintenance Only 


Bildees 


Betterment 


Storm 
Daiiia£^ 


Total Cost 

of All Main' 

tenance 

For Year 

1933 


Total Cost Of 




Miles 


Cost For 
1^3 


Cost Per 
MUe 


All Mainten- 
ance to date 


Ba; 


88.41 
43,16 
95.61 
63.00 
64.28 
6S.63 
61 .69 

129.46 
99.S9 
45.48 

131.21 
95.91 
35.14 

150.74 
34.99 


111,104.03 

7,118.84 
25,070.69 

7,871.20 
12,254.21 

6,649.57 
13,225.82 
22,750.84 
21,615.37 
10,218.33 
32,980.10 
20,010.82 

5,769.18 
16,751.95 

2,838.tX) 


$125.59 
164.94 
262.21 
148.51 
190.63 
119.63 
214.39 
175.73 
S17.04 

224. er 

175.13 
208.64 
164.17 
111.13 
113.56 


$27,961.58 
1,739.50 
4,637.87 
20,942.90 
2,118.11 
1,511.37 
1,193.26 
7,201.06 
356.16 


$14,642.69 

5,324,44 

6,167.87 

11,157.18 

16,044.81 

1,787.49 

14,233.44 

39,821.17 

22,409.54 




53,708.30 
14,772.78 
35,876.23 
39,971.28 
30,417.13 

9,948.43 
28.652.52 
69, 773. or? 
44,381.0fi' 
10.218.33 
66.834.^ 
28,477.58 
21,273.91 
87,793.68 

9,773.06 


$334,048.38 


Callioiui 




280,464.13 


FuramhiB 




454.742.50 


Fmnklin. 


381,988.96 


Gadsden 




249,328.98 


Gull 




294,356.92 






412,918.97 


Jackson 




720,542.48 


Leon 




334,730.54 






77,184.00 


Okaloosa _. 


11,101,33 
1,313.91 


33.743.86 

7,152.85 

15,504.73 

71,036.48 

6,707,66 




675,174.08 


Santa Eosa 




281,889.73 


Wakulla .. 




114,895.67 


Walton 


6.25 
1,227.40 


461.012.53 






154,589.47 








TOTALS 


1,174,30 


$206,228.95 


1175.62 


181,299.69 


$264,333,01 




$^1,861.65 


$5,120,847.31 









FOURTH DIVISION NORTH, 



COUNTY 



Eoutine Maintenance Only 



Miles 



Cost For 
1933 



Cost Per 
Mile 



Bridges 



BBtterment 



Storm 
Damage 



Total Cost 

of AU 

Malnte- 

For Year 

1933 



Total Oost of 
All Mainte- 
nance to 
Date 



Clay 

Duval 

ITagler___ 
Nassau. . . 
Putnam.- 
Seminole . 
St. Johns 
VoTusia. . . 

Totals. 



57.44 

135.70 

68.52 

91.59 

ice.32 

30.30 
141.53 
183.36 



8,018.95 
22,893.1 

2,510.61 
11,254.34 

6,941.31 

2,399.76 
18,911.84 
17,Ki8.65 



799.66, 



$ 90,^1.63 



139.60 
168.70 

42.90 
122.87 

67.83 

79.20 
133.85 

35.24 



113.95 



337.58 
322.77 



10,753.44 
25,349.<S 




818.73 
728.05 

33,198.39 
4,329.28 

41,037.17 



151.06 

155.68 

548.65 

13.32 

140.87 

360.49 

:,337.75' 

1.80 



,261.(B$ 
,720.67 
059.26 
,162.10 
70^7.23 
478.34 
018.59 
296.88 



$ 109,178.24 



$ 106,214.01 



$ 3,710.22,$ 309,724.00 



230,283.51 
891,437.43 
3e6,(S3.U 
393,723.28 
245.388,43 
100,889.36 
679,783.re 
315,042.51 



I 3,028,600.37 



[174] 
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STATE ROAD DEPAKTMENT OF FLORIDA. 

Auditor's Office. 

STATEMENT SHOWING MAINTENANCE COST BY COOTmES AND CLASSIFICATION FOR YEAR 1M3. 

FOtTRTH DIVISION SOUTH. 



COUNTY 


Routine Maintenance Onl; 


Bridges 


Betterment 


Storm 
Damage 


Total Cost 

of All 

Mainte- 

For Year 

1933 


Total Cost of 

All Mainte- 

iidnce to 




Miles 


Cost For 
1933 


Cost Per 

Mile 


Date 


Bievard 


116.39 

74.03 
149.98 

63.^ 
139,25 
114.58 

80.57 
108.63 
IH.ffi 
191.40 

70.45 


t 11,338.34 

6,848.60 

9,483.43 

9,835.97 

11,692.03 

24,947.33 

33,761.33 

11,605.08 

13,686.89 

33,069.38 

9,169.04 


$ 130.57 

93.61 

63.33 

156.39 

90.46 

217.73 

394.91 

106.83 

123.33 

115.30 

130.14 


$ 2,334.07 
6,037.76 
5,458.93 
73.49 
6,533.49 
13,391.73 
2,601.66 


$ 


$ 223.30 

635.28 

5.10 

329.49 

13,590.81 

1,334,68 

7,484.24 

1,294.15 

974.60 

3,488.34 

1,960.90 


t 13,886.71 
13,531.61 
3a,3&1.91 
17,231.03 
76,893.03 
38,583.73 
43,181.70 
13,016.41 
16,310.76 
88,931.30 
63,112.15 


$ 737,106.18 
205,893.61 


Dade - . 


33,430.45 

7,083.07 

45,086.70 

"""8i334;47 

IIT.IB 

700.00 

46,422.37 

40,931.68 


338,(»3.37 


Indian EiTOr... 


481,066.38 




246,573.76 




364,748.13 




253,470.57 


Orange 


600,492.03 


Osceola 


849.37 

16,950.61 

G0.63 


456,624.34 


Pflliti Beach. 

St. Lucie 


510,934.39 
340,630.83 






Totals 


1,312.79 


$ 164,436.41 


$ 127.34 


$ 53,157.54 


I 173,096.43 


S 31,310.89 


t 410,901.38 


1 4,326,633.50 













SUMMARY. 



DIVISION 


Routine Maintenance Oixly 


Bridges 


Bettermeat 


Storm 
Damage 


Total Cost 

of All 

Mainte- 

For Year 

1933 


Total Cost of 
AH Mainte- 
nance to 




Miles 


Cost For 
1933 


Coat Per 
Mile 


Date 


First 


I,7e9.M 
1,233.69 
1,174.30 
799.66 
1,213.79 


$ 194,139.51 

151,444.64 

306,338. » 

90,331.53 

154,436.41 


¥ 108.45 
133.86 
175.63 
113.95 
137.34 


J 17,674.69 

6,952.97 

81,399.69 

109,478.34 

53,157.51 


1 111,391.03 

40,003.83 

264,333.01 

106,314.01 

172,096.42 


$ 62,096.23 
30,043.17 


$ 385.291.44 


S 4.474.168.31 


Second 

Third 


218,442.611 2,688^394.37 
551.861.65! 5,120,&17.31 


Fouitli North..- 

Fourth South 


3,710.32 
31,210.89 


309.734,00, 3,Ce8,600,37 
410.901.36 4,325,633.50 


Totals 


6,199.38 


$ 796,561.04 


$ 128.49 


S 268,563.13 


$ 694,037.29 


$ 117,059.50 


1 1,876.220. 96. $1 9 , 637 ,543 . 86 



[ITS] 



STATE ROAI> I)P:PARTMENT OF FLORIDA 
Auditor's Oflire 

STATEMENT OF BETTERMENT MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES TOR YEAR 1934 

First Diviiion 



Road 
No. 


ProiMt 
No. 


County 


Lensth 


T™e 

R.B. S.T 

R.B. S.T 

R.B. S.T 

Mart 

H. B. 8. T.. 
Bit: Mac. 

Marl 

Graded 

Marl 

R.B. S.T. . 
R.B. S.T. . . 
A. Block.. 

Brick 

Brick— 

Brick 

Brtck . . 

Sheet A 

Sheet A. 
E, B. S, T, 
S- Timber.. . . . 
. Marl 1 
: Sheet A.. . 1 
Conc.-St. 
». B. S. T... 

R. B. 9. T 

R. B. S. T... 
R. B. S. T.,. 
R.B. S. T..., 
R. B, S. T.. 

A. Block 

A Block 

A. Block 

Sheet A 

Sheet A 

R.B. S.T 

R.B. S.T 

R.B. S. T.. 


From 


To 


KUht- 
Df-way 


Orade 


Paving 


Curb 

and 

Gutter 


Cul- 
verts 
and 
Bulk- 
bKute 


Btidees 


Shoul- 
ders 


stotm 

Dara- 

ase 


Enel- 
neerlng 

and 
Super- 
vision 


Sun- 
dries 


Cost tor 
1934 


5 


e& 

636 . 
6«»-V .. 

uea-A .. 
ejB 

9M) .... 

uei 

980-3 
lOK 

ass 

6(B-C 

HB6 .. . 
943 . . 

944 

ITO . 

971 

681 . 

68T-A 

9M-C 

1173-B 

1123 

am , 

1048 

976 

1049 .. 
795-C ... 
910 .. 
IWO. . 
731 ... 

731 

1064 

9» .. 

606 

1063 

H8 

810 


CltrUB — 

Oltme. 

Collier , 

Collier 

DeSoto. 

DeSoto 

Glades 

GlftdeM 

Hend^ ..... 

Hernando . . . 

Hlshlands 

HlU'boKJUiih 

HUlHborodEh 

HillHboTou^h 

HUl^boTOiush 

HLInboTouflh 

Lake -. 

Lake . 

Lake . 

Lake.. ., 
t^ 

Manatee . 
Manatee. ..... 

Manatee 

Manatee 


10 S J 
6.58 

32 24 

39.00 
4.88 
12.80 
10.00 
fl.lO 
22 .so 
22.30 
8.60 
AM 
8.49 
H.76 
5.00 
27.10 
J. 56 
15. W 
30.50 
Brldee 
23.S 

Bridie 
IS 15 
23.09 
SO. SO 
12.71 
14.99 
12.50 
3.50 
HM 
11.50 

11 00 
28.03 
33.04 
18. SO 
K.53 


Holder 

Invame™ 

Dade County Line 
Tarolaml TraU Noith 30 M 

Arcadia . . 

Charlotte Co. Lino 

Indan Fralrle Canal 

prelect B60-1 

LaBdte 


Invemetfli 

Floral City. . . ... 


1 


1 


» 


• 


t 


• 


».- 


« 


t 


8 80.12 

W.B2 

17,030.38 

26.99 

4.5B 

27.082.63 

16.31 

2,383.06 

1.119.60 

40,70 

33,36 

008,69 

4,538.65 

2.011.22 

47,34 

384.15 

7.94 

16.81 

56.96 

1.98 

S.996.4S 

26.09 

139.73 

75. W 

92.59 

12.21 

302.^ 

1.449.41 

■ Si 

19.99 

21. e« 

4.544.36 

.76 

398.60 

41.62 

73,21 


* 30.12 
79 82 


S7 


CameHtown. . 

11B.H -South End of 1023 . 


296.94 

207. a» 
53.32 
7XM 
129.26 

658.49 
099.64 




m. 744 .11 
15.00 






8.n 

B.IO 






£.051.30 




Iftt 




253.38 






W.90 


88 

S7 
IM 


Arcadia.. 

WUe^Caiial 

Road No. 28 

OoUlerCo. Line 

Aripeka. --.,.. ---..,,. — 

Sebrtng 

Ave. to Pinellas Oo. Line. 

Sef fner 

lOtb Street TiiniDa 

Faiico County Line 

Manatee County Line . 

Helena Run 

Groveland 

Rd. 2 South of Groveland 


2.387.84 

150.34 
5,547.14 

3l4!l8 

lJr9;22 
10,88 


Z0.60 

33.870:70 
1,845.01 

iis",28 
7.0ia,fl5 
35.717.™ 

15,740.32 
37B.98 

43.03 

46,94 




i!4U45 


309.72 

"'4^60 
457,05 
24.80 

21889.73 

'm.it 

6.062,66 

1W.71 
1,606.62 

m.a 

1.049.81 


ix'.ia 

3.'465;i5 
1,772.97 




2,725.59 

■3." 917 .55 

5.E0 

3,'il.OO 

6.48 

26.11 

4, 132.17 

2.3g0.83 

ir7.69 

135.36 

42.77 

61.57 

171.18 

2.02i;58 


3S.913.4B 
152.06 

43.736,71 
9 B28 71 


: IS 

) 8 


flrookavllle 

Avon Park 

Intersection Hlll>iboroueh 

Plant City _ 

Seftner 

Plant City 

Oak Park. . ..... ... 




' IM- 


391.70 

421,39 

7,508 96 


' S3 
J3 
23 


l,m,47 

013.63 

35.17 

2,091.99 

7. OB 




3,642.35 
145.05 

""«4.3fl 


53.193.36 

23,018.82 

498.06 

5 4^1 78 


z 


Leeahura.-..,. 

Helena Htm 

Tavatefi... 

AMtattila BridKe 


"m.x 

2J68;44 


.;:::: 


100.23 

130,50 


lis 


aiG.w 


1,600.91 
301 51 


ll!3 






M2.es 

195.07 


9.588.74 


49.152.58 




49.03 


75,951.29 
329 47 


5 


Hanotee River Bridge . . 

DeSoto Oo, Une 

Hardee couti ty Lin b . . . . 
Junction Road Ko. I5L. . . 




Ifl-A 












1,746.25 


32 


Parrtsh. 


















969.45 


161 














1,142.50 


IS 


Pinellas Tounty Line .. 
HiUflboroUKh Oo. Line. . . 
Rood No. 5 . . 


103. 1» 

3.8fl6,4B 

l,8m.78 

l.Sl 















13.88 

t,T!7.83 


116 40 


23 




DadeCltjr 

Road No. 1«L 

at. Petersburg— 

Oleerwater 

Road No. 64 




210 


Pa4co 


3.462.46 


22.28 
8.00 




BSt.37 


5.337.86 


18 .03 




15 692 06 


1.^ 


Plnella.5 

Plnellns 

PhiellBii 

PoUt 

Polk . , 

Sani<30ta 

Sumter 

Sumter 




5.06 


17 

SSI 


HUlsborouxta Co. Line... 
plnella!!- Point 




3,001, 08 

' 'aslia 


siiM.BS 


iias'.EB 




SO.OG 

246.37 

e,»IT.85 


89 .« 

277 66 


124 


Lakeland.. . 

HelneaOlty 

Boa4Ho. 5 

ntruM Count* Line 

Wetwter 


Bartow ...... 

FroHtproof . 

DeSoto County Line. 

Lake County Line 

paflcoCoitnty Line 

DIVISION TOTALS... 


2.m.90 

»'6S 

490.29 


1,SH.» 


40.»4.DI» 

""iMloi 

,50 


S.70 
70.14 


60. 284 .67 

70.83 

3.913.67 


22 








5SI.S1 


23 


1.332,78 







141.00 






286,24 


2,324 62 












*16.S85.58 


428.326.33 


1380,433. S5 


8 75.84 


110,527.10 


t2.926.25 


110.811.68 


».- 


I24.S73.48 


868,721.96 


1 543,210.M 



•Orellts. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 
STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1934 

First DiviBion 



Soad 
No. 


Project 
No. 


County 


LenBh 


Type 


From 


To 


RlBbt- 
ol-way 


Boad 
Bed 


Surface 


Struct- 
uiea 


Guard 
RaU 


Stens 


Center 
Unra 


Storm 
Damaie 


Engl- 
neerini 

and 
Super- 
vMoin 


Sun- 
dries 


Cost tor 

1934 


i 

i 
9 


SOS 

TO 

E-W 

SW-B 

&S4-A 

B64-0.... 

esa 

UM 

lOM 

lOSB-B..-. 

eas 

628, 

•a« 

e^ 

SB-B 

783-0 

7W-D 

848 

M« , 

fl22 

B*-D 

ntir Roadff- 

76 

m>-v 

M»-W . .. 

M»-X 

6at-Y 

Mt-Z 

88G 

9M 

l«sa 

loaj-A-... 

4 

16 

«9 

ew 

»B4S 

SiElt... 

1« 

em 

IMT- 

wo 

10S4 

nty KoadH. 
MBl 

loei-B— . 

tm ... ... 

NRH-lOl 

eoi 

aiB 

818-B 

BSO-2 

980-1 ... 
9S3 


Charlotte 

Charlotte 

ChBrlotte 

Charlotte 

Chartotte 

Ojiarlotte 

Charlotte 

Charlotte 

Charlotte 

Charlotte 


18.23 
Bridge. 
; 1,17 

1 .M 
S.85 

11.11 
3.81 

10.01) 

i.m 

I? .80 
Bridie.. - 
lO.B 
g.N 
11.88 
8.4(1 

Btidce. . 

».M 

I 8.DD 

I l.m 
s.so 

17.811 

7.W 
6.80 


Mart 

Done 

Cone 1 

Sheet A ...J 
R.B. S. T..,.. 

R.B. e. T 

R.B. S. T 

R.B. S. T.... 

Shell 

&.B. 3, T 

Steel TlBiber. 

R.B. S. T 

R.B. S. T 

R.B. 8. T 

R.B. 3, T 

Gone, Steel- 
Graded - 

Graded 1 

R.B. S. T..., 

Graded 

a, B. s. T 

Graded 

Graded 


DeSoto Oo. Line 

Charlotte Hnrhor Bridge 

Project No. 70 thru Fuhta 

AcJlne.-.- - 

SaiasotB nuntsf Line- - . . 
PuntaGorda... - 


Lee County Une. .-.---- . 

Gorda toPro.'5W-C.!!I!. 

Lee County Line. ....... 

Charlotte Harbor 

Acllne 

DeSoto County Line 

Flaclda 


t 31.68 
231.94 

lDfi.20 

1573.0: 
510.73 
400.00 
040.44 


1 

500.09 
to. 09 

163.73 
92.23 
42.38 

306.64 


* 1,707.40 
2.10 

311.49 
432.62 
48.04 
4?r.36 


« ^.8U 
1.876.30 

328.30 
219 .99 
111.01 
139 .W 

' 258 .63 
110.29 
3W.47 
151.76 


1 4.40 

20.80 
29.80 
64.61 


» . .. 

10.00 

26.80 

102.18 
74,40 
10.00 

130.62 

"}i',iin 

42.1fi 
51.53 
39 ..W 
93.07 

■ 3.S4 

66.08 
91.16 


» . . 

38.07 
32.64 

12,20 
69.19 

7i!lB 

167131 
72.20 
57.38 
88.46 
1.02 


1 


« 27T.85 

23.3B 

145.52 
167.00 
55,57 
164.09 
109. 06 
157.71 
9,66 
144.62 
M.D2 
83.86 
92.13 


» 119,57 

2.100.00 

18.79 

65.92 
82.88 
30.62 

80.80 
43.90 
193,74 
235.44 
62,42 
36,74 
31.93 
34.77 


t 2.536.60 

4,807.50 

208.64 

1,735.22 

1,678.94 

841.23 

2.000.71 


ITJ 


New Point Comfort - 

Mutdock - 

Mayakka River Bridge. . . . 


' IK.44 

go.K 

171.52 
394.69 


163.95 


Ul 


Saraaota County Line. . . 


SM.oa 


m,40 


693.86 

' 416'33 
171. OB 
101.29 
98.81 

i'so 

746,24 

238.81 

9.26 

».« 

710.62 
487.99 
431.98 
405.59 
431,06 

"m'm 

962 .»! 
957.72 

878.95 
S7.13 

" i2fi"B8 
1,042.45 

I.SIO.U 
1 , 348. 19 

"i;973.3i 


2,142.43 
3174.84 






132.54 
66,84 

67,80 
152.49 

■"" 26.68 

20.42 
70.41 


866.60 
436,70 
396.10 

eso.89 

"297^00 
24.51 

S7.M 
163.07 


3,322.79 


J 
5 


Oltm.i 

" ^Bemaiulo) 
Citrus 


ItiTeme^a - 

Floral City 

rhmnAlInn 


Floral City. 

Station 4BI 


1,164.04 
930.61 


5 


Holder 




1.636.32 




Citrus— 

Citrus 


nverh«id Crassliie ....... 

Crystal River 


Ronioaa.<i^a Scirinis 

Hernando County UneL- 

Wlthlacooohee River .... 


1.54 

81.22 


IM^SS 
132.43 

1.105,93 
106.68 


1.02 


IS 


81,87 
109.97 

S3 .98 
362.75 


32.27 
43.45 

21.44 
105.62 
»50.00 

40 .oe 


544.24 


13 
22 


Citrus 

CItms 


Homo.'Jassa Sprlnss ....... 

Floral City 


300.36 

2,244.35 
1.023.46 


",- X 


Cltrufl 


Tnveniesft, . . . 


Wlthlaooochee River 


«.44 
44.B6 

"fl^EWI^M 

1,008.01 

221.39 

52.17 

323,28 

4'as 

101.26 
11.872.89 
6.59 
33.83 
309. S7 
142.16 
71 .M 
118.98 

23.1)6 

181.58 

2.324.35 

254.47 
3.389,13 

i;36ll4l 

223.70 
£30.39 
51.93 
«5.02 
9.39 
141.33 
102.79 




9«5.69 












417.31 








182.32 
254 .«7 

' io!66 


90.20 


779.10 






Gordon Elver Bridie and 

Dade County Line 

Garnfritown , 

Palm Hammock . 

Naples 








12^94 
138 14 

84.80 
117.27 
104.16 

1 07 

4.40 

17.50 


■777,43 
53,88 
3,05 
30.64 
20.34 


254,67 




Collier 

Collier..- 

Collier 


BrldfEe.. 
12.21 
IS.M 
«.41 
13.10 
A. 04 
4.17 
2.94 
10. ou 
iH.KI 
3.KI 
4. JO 
6.79 
4.M 

j l.H 

\ S.41 

.03 

8.30 

/ .95 

11 .75 

IS. 90 

11. DO 

) " i6!oo 

IS .00 
Bridie... 

9. DO 
li.OS 
18. tS 
10 .63 
Bridie, 
e.io 

S.61 
19.33 


Cone..,. 

R.B. S. T..,- 
R. B. S. T, 

R.B. S. T 

R. B. a. T.... 
R. B. S, T.... 

R.B. S. T 

R.B. 8. T 


Approfichea..-..,. 

Camefltown .,.-. 


70.01 

2,12li.30 
M),4E 
6(5,16 
012,25 
410.23 

"mAi 

463,30 
IO,SO 
1W.88 

*"H16!82 
11)3,15 
00,35 

85.72 
117 .S3 
53.86 

323.03 
B5.40 

'1.088^99 


97 .» 
19.91 

143.29 

16,66 

1.7M.6B 

06.67 

"' 14.24 
10.29 

28 .57 
18.04 
14,70 
22,17 

281 ^07 
12B.24 

.'189.12 
110.91 


■ "401 J7 
241.06 
157.72 
260.48 
176.13 
67.01 
40.22 
141 .71 
420.37 
41.73 
54.87 
145, (H 
75,5tl 
50,44 
108.75 

8.61 
138.11 
193.73 

193.04 
225 ,t3 

330'.40 


"9;4BL64 
6SD.S6 
111.83 

75.17 
53,71 
22.65 
15.98 
282.93 
210.73 
16.58 
50.11 
73,35 
25.31 
27.04 
125.23 

3.13 
113.44 
88.15 

69.63 
114.53 

7.86 
821.77 

225.00 
160.13 
35.48 
334.01 

77.20 
540.06 
33.11 
18.70 
130.11 


167.94 
20,219.65 
7,559,19 




CoUler- -.. 

OoUler- 

Collier 

Collier- 

Collier 

Collier 

Collier 

DeSoto --.. 

DeSotD 

DeSoto 

DeSoto ...-,. 
" (Hardee).,.. 
DeSoto 

D^oto 

DeSoto 

DeSoto 

D^OtO.....--. 

DeSoto 

DeSoto 

OlSdS9 

GlBdes 

Glades 

Gladejt 

Glades 

olaiJes 

Oladea 

GlBdes-. 

Glades 


Marco Junction ----- 

Lea County Line ._. 

Nai>1eji 

Road No, m 

Eterglades 


1,787.68 
3,619.23 
1,621,48 


S7-A 
IM 


Monroe Oountjr Line 

Camftstowi> . 

Handry County Line 

Hendry County Line 

Arctidla 

Station 16? 

Oari.-trora Field 

Arradla.. - 

ZoJto Springs 

Arcadia (Eaat End Proleot 

Arcadia Fo-st 

Dorr Field . 

Manatee County Lhie.-... 

Chalotte County Line 

Manatee County Une.... 

Indian Prairie Canal 

Government Canal Bridge 


79,70 

110.02 

1,748.62 


2 
2 


Marl 

Cnnc.R S K.T. 
Conc.K.S.S.T. 

Marl 

R.B. S. T 

R.B. S. T. . 

Onnc 1 

Briek 1 

Cone.R s 3.T. 
R. B. S. T . 

Cone 1 

Bit. Mae 1 

ait. Mac 

R. B, S T 

MarL:;;;!!.;r 

Graded ,i 

Titpber 

Graded .--- 

B. B. S. T 

R.B. S. T 

Mari 

Steel Tlmbar. . 

Graded ---. 

R. B. S. T 

Marl 


Camestown 

Ptol«!t No 15 

Oaristrom Field 

Chariotte County Lhie 

Brownsville ..-.,.-.-. 

Brownsville 

No. 18) Dorr Field 

Prelect No. 5 

Highlands County Line. 








13,933.01 
96.94 
280.98 


2 

2 
I 
IS 

18 
1§ 
IB-A 


41j6 
157.27 


SUM 
6.34 

2.30 
32.50 
5.70 

87.22 

"o>o 


15.09 
28.47 


"'"JT.93 

298,17 
137.16 


2.761.52 

1,350.80 

612.26 

470,50 

123,61 

070,81 

3,878.10 


B8 
Cou 


Arcadia.. ..---.-_.. 

Arcadia 

wises Corner- """""!!- ' 


3.885 59 

6.306.57 

300.03 

5,778.71 

448.70 




Indian Prairie C anal 

City Limits Moore Haven. 
MAiri'A Cf^rner 


378.75 
676.34 
74.15 


74.00 
189.74 

1.785.17 
160.08 


■"jio'is 

42.00 
l,529.7fi 




4.18 

'iS.M 
8,04 




40.00 

i"68 


128.93 
183.27 
281.50 
165.01 


1,014.24 


m 


Main's Comer. .. , — 

HlKhlands Couutr Une... 

Main's Comer 

Oalocsahatchee Oan^ Bri 




1.457,24 
2,746.98 








l,K0,07 














681,33 




Road No. 2S .. 
















83.18 

Bfl,22 
200.46 


219.36 


A7 




City Limits Moore Haven 
Labelle - 
















74.92 


142 


Glades 


Main's Comer. --.--- 


S«6,i7 




1,103.80 


1,513.00 




4.40 






3,238.34 

















•Project appears In two or more counties with same boundary shown in each. 
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STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Offlc-c 

STATEMENT OF ROUTINE AND STOEM DAMAGE MAINTENANCE COST BY ROADS. PROJECTS, AND COUNTfES FOR YEAR 1931 

First Division — Continued 



Bond 
No 



142 

Cou 
3 
2 

2 

a 

2 
32 
32 
32 

Cou 
» 
25 
» 
29 

Cou 

i 

i 

tl 
19 
23 
23 
23 
3i 
91 

a 
a 

8 

» 

8 
8 

a 
a 



IS 

m 
» 

«r 
Cou 

E 

5 

b 

i 

9 

9 
IT 
JT 
IT 
IT 
IT 
17 

ir 

23 

S3 



Project 
No. 



MJ-B 

nty Ronds. 

9J! 

SOS 

•m 

B4S-B 

lOM 

077 

MT-A 

S7T-B 

nty Boiula. 

BOS 

BO«-A 

I09-O 

ec»-o 

J0S2 

Qty AoadB- 

949 

•MS 

mt 

DK 

675 

M9 

•S79-B 

10«1 

1060 

Sfl2 

992-A...- 
•M2-B 

5S2-0 

982-D 

«3» 

630 

M7 

•582 

666- 

(78 

IIM-B.... 
IITO-B 

no 

7li-A 

7W5 

79-D 

610-912..-. 

681 

683 

M-A 

«-o 

80 

TIO-D 

m- 

io» 

iwi 

H3 



County 



Olados 

OlMleA.. 

H&Tdee-- — 

Haidee 

(DtSoto)... 

Hudm 

Hardee 

Hardee 

Hardee 

Hardee 

Hardee.- 

Hendry 

Hendry 

Hendry 

Hendry 

Hendry 

Hendry 

Hernando.... 
(Citrus).... 
Hernando.... 
Hernando..- 
He'masdo.... 
Hernando — 

' {Sumter)-.. 
Hernando.-.. 
Hernando. . 
Hiihlanda... 
HUhlandi^ .. 

(Polk) 

HlAhlandH.-. 
HlAhlandR.-. 
HlKblands.-. 
HUhJandrt... 
HU Wands. -- 

" (Okeecho- 
bee) 

HlAmandfl.-- 
Hlshlands -. 
mililande.-. 

• (Okeecho- 
bee) 

HlAblands- - - 
HlgMands.-. 
HUlHbomuih 
HUlsboroutb 
HUtefboroueh 
HlUaboroueh 
Hlll^boroueb 
HlUnboroush 
HlUetxiroucb 
HllteborouEb 
HlUsboroueb 
HUlaborough 
HillsborouKb. 
Hlllsborouch 
HUlsborough 
HJlt^borousli 
BUlaborouEli 



Bridge.. 



6.66 
9.06 
10.86 

Bridge 
3. (50 
29.40 
6.84 

BrtdEIL 



Lenstb 



R B. S. T... 
BrjcltK.S.S.T 
R. B. B, T...- 
Oonc.-S. Tim. 

C.mrtert 

B, B. a. T 

R. B, S. T 

CoQC 



».61 
11.06 
11.00 
12 .W 
22.60 



«.63 
2.H 

6.13 

10.14 
7.30 
Brldse. 

9. CD 
6.69 
8.80 
9 

3.7S 
8.9(1 
SM 
i 

11.23 
5.82 

BrldKe 

13,79 
3.10 
Brldite. 

BrldKe. 
16.26 



la .31 

2.36 
Brldfre. 
11.68 
11.79 
Bridge. 

9.64 

0.91 

2,67 

,62 

.6U 
4.B9 



Type 



Steel Tim bet 



Sand A 

R. B. S, T. 
R. B. S. T.. 

B, B. a, T., 
Marl 



Sheet A,,... 
R. B. S. T.. 
R. B. 8. T. 
B, B. S. T. 
Grederi, 
R, B. S, T, 

Cone 

R. B. S. T 
R. B. S. T.- 
R. B. 8. T. 
R. B. S, T, 
Sheet A,.- 

B, B. a. T. 
R, B. a. T.. 

R. B. a. T,. 
R. B. S. T . 
R. B. 3. T,. 

Timber ... 
R. B. R. T 
R. B. S. T.. 
Timber 



Timber . . 
R. B. S. T. 



Conc,..,--- 

Conc — 

Cone, 

AuDhelt Block 
R. B. S. T.. 

Cone 

Cone 

Conc.-.---.- 

Cono 

Cone.,.,. -- 
Aflphalr Block 
Asphiilt Block 

9.18 nraile 

8.49!Brlelt 

8,7SlBrlck 



Oalooaabatchee Rlter Bri 



Bowllni! Green 

Wauchula 

Zolio SDrlnj;^ 

Ble Charlie Creek Bridge 

Wauchula 

Highlands County Line. 

Wauchula, EaHt ... 

Peace River Bridge II Bellf- 



Labelle 

PEdm Beach County Uue. 

Project Ko. aos-A 

Project No. S06-O 

Labelle..- 



paaco County line. — 

Floral Cltv 

South End. Proi. 663.-. 

Brooksvlllf> 

Ronil 2 Sumter County 
Sumter County Line. . 
BlE Ic Little Wlthlacooche 

Spring Lake..--- 

Brook.*ivllle - — 

Lake Annie --- — 

Line 36-36 

rrustproof 

Avon Park 

Sebruig- 

Lake Annie - 

KlsHlmmee River 

Ea'st EndPro), No. 828..- 

Ki«f Immee River Bridge. - 

l>pSoto County Line 

Avon Park 

Arbuckle Creek Bridge... 



Klsslnunee Rlfar BrldEt. 
Lake Annie 



SulDhur Springs 

Road No, 17 

Bli Miip Cte*k Ovemaai O 
Houth End ProJ. No, 581 

Sii Mile Greek 

KUlHboroujihBlvei Bridge 

Plant City 

ProJ, No. 64-A 

Ea'rt; End proj. No, TIO-D 

Proi, No. 80 

19th Sf, In Tampa 

Intersection HUlaboro Ara 

Armenia Ave 

Plant City ., 

Settnec. 



To 



dse. 



Wauchula - 

Zoifo Surines-. 
Brownsville 



Zollo Sorin«8 

Maniitee County Llneu.- 
6,84 Uileii to Project tT7- 
f Bridge 



Lee County Line.,-.. 
Station 9ai piua So,.,. 

KM-D 

Labelle. 

Collier County Line.. 



Brooksville 

Station «4 

Brook.'ViilB 

Aritjeka 

10.14 Miles South 

Paaco County Line. . . . 

e mver 

Fasco Counts Llne,.-- 

SpriniLuke 

Station 422 

Station 422 

Avon Park -.,.-.. 

Sebrlng . .-- 

Line 36-36 

West End Project No, 947 
East End Piol, No, M7 . 
West End Proj. No. 630. 



LakR Annie 

Hardee County Une- 



Oladee County Line.. 



Pajico County Line 

SliHUeOredE 

v«rACLBy,&Bd,23 ... 
ftCanatoD County Line,-. 

Pro! No 510 

STdphur Springs ...--... 

project No, 94-0 

T^mpa .-.,, 

Polk County Line 

Plant City - 

Nebraska Ave 

,PinfBasGo,IJne 

Memorial Hlfhwoy 

Seffner — . — 

40th St. In Tampa. 



Right- 
of-way 



305,76 

29, M 
3*3,95 



il».39 
"5 66 



229,72 
1.271.96 

175.94 
259 ' 

69,31) 

'" ioo!o3 
21 .ra 

102,47 
99.69 
60.69 

103.8(1 

a.m 

78.48 
243.48 
153.27 
134.44 
340,66 
134.48 
684,81 
685,62 
610,81 



3rT.34 
106,18 



IK, 90 



724,10 
42.32 
21,70 
610,81 
SS3,42 
93.82 
.198,70 
.168.M 
4m, 88 
03,64 
84.29 
5^,92 



829.46 
743.03 



Road 
Bed 



966.41 
74.33 
48.98 



1,634.89 



810.07 
00.27 



910,37 
144.19 

396.00 

748.25 

..401,47 

62,49 

" 67^08 
326 39 

23.40 

72.64 
231.01 
778.01 

33.07 
228.03 
174.04 

61.97 



186,28 
329,11 



496,63 



864.18 
308,07 
484 .9» 
40T.2J 
292.76 

i:426!S2 
2,096.47 



174,94 

1.60 

3(12.62 



108,91 
^.98 



203,06 
110, (T? 
190,59 



603.35 
0.40 



1,023,90 
61,21 
179.50 
192.03 

[.12a.» 



2J1,8S 
36.86 
245.71 
032.8!! 
!44.8a 
484,83 

"374!a2 
366,21 
99.2! 
10.62 
89.68 
89,37 
218.37 
29,51 
73.60 



8,18 
80.62 
85.32 



04.07 



284.23 



262.4 
762.64 
299.76 
20e,09 
561,02 
313,70 
73,25 
18.07 



62,24 



669,43 
28,85 



Struct- 
ures 



66,40 



315.48 

1. 008. 68 

238.53 

193,93 



808,44 



86,08 



6!',81 
.534.68 
439,79 
213.01 
344,73 



30, 6« 



96.29 
114.96 



30,67 








101.47 




47.14 


15,61 


16.39 


15,80 


10, (H 


7,39 


15,39 


.7! 


33.25 


16.6! 



38,18 
191 .M 
181,40 

^,82 
301.63 



3,4)8.84 
131,07 

■ OB,66 
377,71 
280,02 
350,09 
141,68 



17D,19 



2T.72 
81,67 
38,30 
104.00 
191,20 
184.97 



Cuard 
Ball 



12,74 
10,42 
625,03 
91,00 



16«,43 
82,48 
T2.66 



29,76 
103,00 
80,31 



49.82 
7,86 



11.06 
624.06 
348,93 

'ilL43 
208.92 



7,07 
11.64 



Signs 



7,52 
7,58 

21.16 



)%.06 



64 ,n 
87,40 
24,86 
23,68 
4.40 



14.38 
59.16 
77.75 
41.08 
K.63 
,02 
».70 
86.24 
74.59 
63.58 
17.28 
98,74 
16.05 
49.13 
40,44 



42.49 
,74 



«2.2a 

'"37!08 
11,30 

' '72.28 
70.84 
2,32 
135,68 
131,44 
19.71 
1.01 
8.82 
3.60 



97, M 
66.70 



Center 
Lines 



44,74 
60,84 
52,44 



43,72 

m.n 

08,63 



168,00 
JOT- 
SO .« 
108.72 
201.13 
48,81 
30,61 



387.26 

62.44 
20.34 
75.02 

'331 ^89 
404,43 
92.31 
31,35 
10.17 
23.43 



Storm 
Damage 



243.01 
167,63 
293,12 



I. BSD. 40 

328.46 

3,415,13 

68,92 

2,626.GB 



30.00 
15.00 



15, IT 
20,47 



40,22 
27,10 
1,47 



2,83i.61 



16.10 

"'4;ii 



End- 
neering 

and 
Super- 
vision 



76,08 
69,23 

108.33 
13.20 
49.26 

492.25 
93.58 
9,TT 



i 360,00 

"60.44 
33,16 
00,30 



154, EO 

176, 09 
150.60 
175.83 
W6.50 



130.40 
30.40 
SO .08 
r«7.42 
138,73 
101,10 

' 6e'42 
94.33 
131.48 
72.23 
61.85 
135 .9t 
19), 33 
104.41 
108.96 
100 .03 



193.57 
42.41 



10.32 



150.06 
32.20 



169.81 
168.51 

'iii'so 

142.28 
36.63 
12.98 
6.83 
71.76 
84,55 

116.14 

m.vi 



Sun- 
dries 



19.55 
331.49 

3T.16 
1.46 
6. TO 

91.69 

89,30 
908,98 
696.62 
13T,14 



77.69 
11,63 
39,93 
169,81 
88,00 
49,64 

■ 3L66 
39,68 
49,68 
36.02 
4.'! 25 
70.57 
96 .72 
37.73 
78.22 
64,51 

360.00 
76.82 
22.83 



12321 
2S3,T3 



68,66 
137,33 



287,95 
108,43 

124^31 
482.00 
16.49 
5.00 
2.72 
26.34 
39.73 
110, U 
58,93 



Cost for 
1034 



426.40 

243.01 
1.949.66 
2.996.08 
1.709,30 

2S7 88 
1,910,30 
6,737,01 
3.6«9.t6 

169,06 
2,531.95 
1. 968.07 
2. 2411.70 
2.380.73 
1,648.02 
8.080.41 
3.H> 
1,542.37 

34S.01 
1.2SM,60 
2.937,09 
1.812.64 
1.195,81 
.62 

758,21 
1,118,74 

815.17 

547.50 

642.45 
1,587.81 

898.80 
1,167,37 
1.555,23 
1,107.32 

392.00 

1,3)4,33 

688,20 

584.02 

3,962,37 

1.474,46 

2.330,61 

2.842.15 

03T.41 

1.123.81 

3,3D4.34 

1,763,03 

293.33 

4,012.50 

5.097.41 

140,27 

604,01 

196,00 

1,065,34 

224.28 

2. [CI. 33 

L620.3T 



•Project apciBarH In two or more counties with flame boundary shown hi each. 



STATE ROAD DEPARTMENT OF FLOIUDA 
Auditor's Officfl 

STATEMENT OP ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PIIOJKCTS, AND COUNTIES FOR YEAR 1031 

First IJivision — Conlinued 



Mo. 



Cou 

£ 
E 

s 
z 

2 

2 

I 

I 

2 
ID 
10 
21 

(5 
» 

100 
118 
Oou 

2 



i 

189 

IN 
Cdu 

1»-A 

Zi 

32 

lai 

Cou 

5 
9 
IS 

la 

S3 
23 
34 
34 

am 

210 



Project 

No. 



wi 
□ly BoEKls^ 

« 

63-B 
M-D ... 
Ml .. 

I»7-A 



County 



W7-fi ILuke 

eOE 'Luke 

(»5-B 

, 6BS-C 
1129-B 

9«6.... 
WM-B 



Hill^barough 

Hlllsboroudli 
HlUsboroufh 

Lake 

L&ke 

Loko 

Lake - 

Lake ,.-.- 
Lake 



1030. 

W7 

MO 
Ottl' 

9!H-A . 
SIM-C 

1173-B 

nty Road^ 
6J2-B . . 



Lake ., 

'Lake. . 
iLake 
Lake 

■ (Volusia) 
LakB---- 
Lake... 
Lake . . 
Lake. . . . 
Lal^e .. 
Lake ... 



Lake 
Lake- 
Lake-. 
Lee .- 



1083 - 
847— 
11^8-. 

112J-B 
nty Roadn. 
17 .. 
&19 
670 
5U3 
SSS 
1048. 

\ri2 
e76 
uiy 

nty Road a 
H4-A- 
5H-B. 
7B5-A. 
t9S-C, 
040 . - 
9«..- 
lOC-- 
1117... 
1118 .. 
1050 .. 
IMl . 



Lee 

Lee.. 

Lee.. 

Le« 

Le«. 

Lee- 



Lee 

I L«8 

. Manatee. 
. Manatee. - 
. Manatee- - 
. Manatee. - 
MaIlatee-- 
. Manatee. - 
. Manatee-- 
Manatee- 
. Manatee.. 
Manatee. - 

- Pasco 

- Pa«xj.,--. 

. PaKco 

. Pasco---. - 
FascO-.-.- 

Pw«i 

Pasco , 

Panco 

Paaco----- 
Pa.Hco.. - 
Paaco 



Lenstli 



S.W 

h.ys 

2T,10 



in. 

9. 

Bridge 

4. 

2. 
1.^. 
13 

in. 
BrtdRe 

Bride* 

4. 

BrldE« 

23. 

18- 
4 
4. 

31. 

30. 



BrIdKe. 



(i-70 
10-15 

Bridge 

8.4.'i 
Btldge- 

»■ 



1. 00 



Type 



Sheet A - - - 
Bit Mac. I 
St*el Tlmber- 
R. B. S. T.- - 

Oonc 

Bit. Mac. 



21.1ftBlt. Mac. 



Sheet A 
1 2i-fiO|Marl . . 
BrIdKe- ! Steel TIratwr 



7-«7mt Mac 

J TSR-B S- T 

3 Ol.Blt. Mac... 



BrldKe 
1 23 
18.15 
j.10 
23.(10 
20. ai 

'"im 

11 .Oil 
CM 

12 71 
UM 
10.49 
W-.W 
!2,60 
2S.0D 
IS. 70 
10.(10 



Brick 
Asp- Block 
Asphalt Block 

A. Oonc 

A. Conc- 
ConC- Steel. - 
A. Ctjnc. 
Sheet A --- 
Sheet A ... 
B B. S. T... 
R, B. S-T.- 
Steel Timber 
A. Cnnc- - 
Tlniher 
R B-S T 
Steel Tlinher- 
R. B. S. T. 
R. B-S. T.. - 

A. Cone 

H. B. a. T. 
R B-S. T- 
H. B. S. T. 

R. B. S. T. - 
Timber 



Plant Clty- 
OakPatk-. 



Btarlon County Line. - 

Dead Rlvf^ & Bora Bridge 

Tavares -- 

LpeshuTB 

Helena Run — 

GTOveland 

Silver Lake Potk - 

Haines Creek Bridge . 

Eustis 

Overhead DroHslne at Kt. 

.^.■itur 

A-'^tor Bridge 

Ctows Bluff 
Sumter County Lliie 
Sumter County Line 
Marlon County Line- - - 

Astor Brid^ -- 

TavareH . 



Pasco Co. Line . .- 
Manatee County Une.. 



Leesbitrc-- 
Tavates.-- 



«I,0S4.09)« S10.7Z 
l.W.SS 



Mt. Dora 

Helena Run — . — 

Qrpveland---- 

Polk County Line.. 
i:u.4tbi 



Junction ProJ, No. S3.D 

Dora — --- 

Marlon County Line . - 



Marion County Line -. 
A-statula Lake Bridge 



Charlotte County Line PI. Myers. 



EU-Xti.H 

Orange County Line. - 

LeesbuTK - — 

Umatula 

Tavare-'j . .. . 

Boad No. 3 South of 

Grovelajid 

Altoona--. — 




Caloo!'abatchee RiYtr Bri 
Charlotte County Line 
Callosahatchee RlverBildl Ke 
Olga - 

Ft. Myers 

St. Weaver>i Corner.. 

Pine I si p fid Bridge 



Bullanl 

Ptdnietto- 

Bradenton (So T.nd ProJ 
Manatee River Bridi^e.-- 
Bradenton. - 
DeSoto Coijhly Line 
Hlllstiornugh County Line 
nardee County Line 
Junction Road No. IB-A- 

Hlli.sborough Co, Line. - 

Station 183 .. 

Hemando County Llne-- 

Hudscin 

DodeCity 

Hernando County Line , 
Hernando County Llna. 

Dade City — - 

Denham.. ---- — 

Road No. ]B 

Road No, S 



I .:!(«) - . -- 

ColoosnliB tehee River . 



Hendry County Llne- 
Ronita Bearings .-^-. - 
Bokeftla 



Hillshoro County Line . 
South End ProJ. No. 17. 
639) Sarasota Go. Line - - 

North End Proj' No. .'."o' 
Junction Head No. 101 

PolmettD---..- -.-^., 

Parrtsh 

Manatee - 



Station MS 

Hemando County Line 

Hudson-- .- 

Pinellas County Line . . . 
Hillsborough Co. Line- - 

Dade Oity 

Dade City 

Polk County Lhie - 
Rd. 34 Hill sboro River Br. 

Road No. 5 — . 

Pasco 



Highl- 
of-way 



K2.7S 
IS£.33 

" sa;2B 

182. SI 
293.57 
3,^4.84 
S83.eH 



1«,M 



8.48 



155.71 

2fl0.3« 
66.11 
39-fl5 

417.71 

8S«.49 
4.47 



Wt.BB 



101.14 

I, flee. 79 

133.H 



190.03 

745.08 
E35.77 



81-27 
18.01 
074.03 
24».27 
2M.3] 

"inxxi 

222. H 

le.ie 

233.98 
84.20 
18.71 

103.50 
90.03 

SOT. 37 
S(7.53 

147.78 



Koad 
Bed 



909.78 
M.7S 
14.81 

M 
S85.43 
7S2.88 

277.85 



15 .5» 

7.7» 



8.83 
296-84 

747-77 
130.98 
3.3.98 

6!7.il8 

332.2; 
S.37 



ID .OS 



9.50 

10.28 

1,»B.C0 



408.00 
133.00 
111.48 

'183.02 

iw.irr 

91.58 

I.CI32-K 

335.81 



44«.10 
6.10. M 
B«S.44 
,3S2.9r 
295-11 

87.30 

194 .(XI 

1,004-09 

787-72 

61. « 
338-2(1 



Surface 



1,519.58 



25-77 
15.04 



98-01 
152.25 
m.54 



9.07 
7.20 



2,093.8.1 
137,00 



306.06 
225.(10 



T38.7B 



106.25 

137.31 
1,153.35 
1,972.41 



103.98 
228.04 
70,21 
20 -S 
88.97 
883-91 

zsir.M 

1,138-92 
802.33 

'"•sa^ 

40G.30 
838.33 
561,37 
781.18 
281 SI 
265.47 
674.31 
1,530.8.1 
2.51.11) 
319 71 



Struct- 
ures 



7.88 
615.14 
117.00 



28.30 
28.42 



254.^ 
85.74 



250.85 
5S0.70 



.44 

""430l(fl 

^.07 

8.42 

2.804.67 

64. OS 

3,765,92 

302.85 

438.30 



786.23 
71.62 
S,9,W,05 
93.61 
571 01 
919.0! 



71.18 

199^1 
1J0.41 
345.17 

271.78 
841.51 
315 75 
381 .71 
41.07 
5.99 



Guard 
RaU 



I 4.18 ,3(2 

""405J7 
112.88 

""'"eo!50 

421.38. 
552.96 
403.57 
218.70 

I " 



Slxns 



(0,37 
191.15 



62.96 
129.02 

' 19.51 
17.99 
103-07 
78.71 
83,17 

21.00 



14 -_ 
SS.K 
00.81 
4C.81 
39.03 
193 -7S 

110.S3 



132.49 



41.70 183.37 
.76 



20.50 
45.82 
1.76 
40,77 



, S6.92 
«8.36 

,SS-17 
8,33 
17. 5U 
11.86 

mm 

38.04 



TO, 24 

Gs.eo 

10.82 
87.71 
37.11 
M,47 
33.49 
4*.M 
«3.i« 
2>.I3 
H.98 



Center 
Lines 



Storm 
Damage 



a 30.00 « 418. S3 



176.93 

■^.71 
183.2(1 
2.81 
97.82 
61-01 
81.01 
106.77 
111.86 



36.61 



54.91 
17.29 
2S.17 
184.73 



26-44 

62 " 



60,04 

20, 188.81 

85.38 



9.94 
51.94 
108.60 



S8.00 

' 11 '.71 
STl^l 
103-27 



IK .91 



123.77 
3.36 

7.30 
018.18 
20.17 



21. W 
64.16 
68.68 
288.76 
162.16 
231.98 
512.86 
22 
83.99 



Engi- 
neering 

and 
Sunar- 
Tlsion 



149.59 

659,39 

148168 
IS2.79 

"68l0fl 
35.012 
211.21 
101.21 
145.09 



31.87 



61.29 

'321.63 
252. ?r 
59 34 
70.28 
113.17 

429.53 
9.57 



115. M 
643.87 
120.98 
207.37 
^2.49 



107.68 
106.01 
53.91 

17,50 
21 8' 31 
214.81 
314-00 
276.37 

'139^73 
183.19 
Ml .00 
173.89 
109.62 
113.611 
141.34' 
186-90: 
349.29' 
173.77 
130.81, 



Sun. 
driee 



a, 13 

236.72 
83.16 
69.57 
92-52 

962.3(1 
29.76 
27,29 
87 28 
80.28 
60.22 

360.011 
12.66 
35.05 
27.02 

640-00 

341.70 

23C..'i4 
21 .'fS 
26.116 

123-66 

310.62 

17.3.1 
160.(10 

13 46 
191.64 

150.00 
93.46 
2,221.36 
131.68 
613.01 
980 .H 

418.48 



79,77 
90,03 
15-79 
2.331-74 
11.78 
110.15 
102.03 
379.29 
210.19 

■""175199 
61.89 
.13.99 
91.76 

112,07 
96.74 
72.18 

191.12 

189.06 

119 
56-16 



Cost for 
1931 



7.320-76 

30.271.97 

2,161.49 

1,531.54 

1,127-05 

485-36 

763.70 

2,146.61 

2.226.44 

1,331.21 

122-62 

285.05 

52,61 

133.03 

1.06* .03 

3,830-33 

1.801.92 

339.75 

209.18 

2.898-24 

3,159.50 

53.76 

160.44 

4.076-86 

3,212.31 

505,87 

803.83 

6.6fr7.19 

095. 31 

7.790.05 

5,121.40 

888.78 

192.91 
1,042.32 
1,917.09 

617.04 
3.182.89 

477.98 
4,395.29 
2.326,30 
3.338.54 
2.96«.14 

918.13 
1,497.88 
1,681,31 
l.ra.82 
1.796. 28 
1.911.61 
1.257.43 
1,315-19 
2.676.33 
4,089.32 

760. 3S 
1.120.25 



*FTOJect appears in two or mora countlCH with same boundary shown in each. 



STATE ROAD DEPABTMENT OF FLORIDA 
Auditor's Office 
STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1934 

First Division — Continued 



Scad 
No. 



Project 
Ko. 



County 



Langtb 



Type 



Fcom 



To 



Rlfflit- 
of-war 



ROBd 

Bed 



Burtace 



Struct- 
ures 



Guard 
BaU 



Slina 



Center 
Ltaua 



Btorm 
Di 



Engl- 
neerlns 

and 
Euper- 
Tlslou 



Sun- 
dries 



Cost tot 
1M4 



Oou 

U 

U 

li 

19 

17 

17 



7J 



130 

e 
i 



» 
g 

IT 
17 
17 
17 

IM 
Oou 
BtDI 

9 

S 

b 

i 

i 

» 

W 

i 

z 

: 

J 

» 
a 

23 
M 



1052 

ntyHoBdH. 
OES 

ra» -,. 



730.. 



73C-B- 
731.... 



Pasco 

Pasco 

Plnellaa.. 
Plnellaa-. 

plupllas.. 

PlneJlE^.. 
Plnellaa-. 
PtoeUiiS- 



10,70 



R. B. B. T.- 



Pmco.. 



Slide Oltr. 



* lOS.K 



» SU.9S 



t 378 .M 



10W-- 

10M-- 
lOM... 
£-M . 
767-.. 
7W-B- 
768- - 
7BS-B. 
7(1.... 
Ml-... 

loae..- 



lOiS— 
•5CB-B.. 



Plnellfu. 

PlnellBjg.. 
Pinellas. 
Ptaellas. 

Prfk 

Polk 

Polk,..,. 

Polk 

PoUc 

Polk 

Polk 

Polk 



Bridge. 

3.! 
6.; 
7.: 
4.1 
. rldfic 
SndKB 
R ; 
3.: 
L- 

10 
6,' 

10 
4 
7 
5 

I) 

11 

g 
Bridge. 

7. 
BTldne 

e. 



7»-A„ 
7»-0,. 
71-D.- 

BTfl 

•«B-B„ 



□ty Roads, 
m Damage 

m 



in - 

•1! 

91* 

614-B..,, 

916 

lOtO 



Polk 

(Htchlaiulsl 

Polk 

Ptdk 

pas 

PoUc 

Polk 

(Osceola) 

Polk 

Polk- 

City ot Abum 
Sarasota -- 
Sanuota--. 
Baroaota.-. 
S^Ksota... 
Sarasota. . . 
Sarasota -- 
Sara30ta--. 
Saraaoca. - 



3 

7 

as 

3 

s 
e 

s 

Brtdiie 
11 



Cone. 

Asphalt Blk. 1 

Brick / 

A»p. Block.- I 

Brick .' 

Cone. SteeL.. 

Oonc 

Astihalt BIk. I 

Brick.- J 

Brick 1 

Aap. Blocks- I 
Asp. Block.. 1 
Br. R.B.B.T. 
R. B. S, T,.-; 

Brick 

A. Jlluek- 

A^halt block. 

Graded 

Mac. A 

Cone 

Mac. A 

Cone 

Sheet A. , -,- 

R. B. S, T 

Sheet A 1 

R, B. S. T..-,l 

R. a. S. T 

Sheet A 

Sheet A 

AspbMt Sheet 

Cone,. 

Cnnc 

SheetA 

Steel Timber 
Sheet A 



Beinliiole Brldse Over Lon 
St. PetetHburs. 



Cleats a ter.. 



B Bayou 

ClearwHter.. 



Tarpon Springs- . 



Stevenson's Creek Bridge 

Safety Eaitior Bridge 

Clearwatei 



Largo - 



6.10 
I, 210. 69 



246.7: 
3.43 



• 44.32 



• 146.40 



931 .«3 

1.113.32 

2.(3 



84,71 
313 ,«6 
37.30 



»1».6! 



602,94 
32.16 



t.ta 



169 
62.23 
2.13 



Ml .01 
43.81 



a.w 



128.37 
UQ.38 



Hlllsboro County Une . 
Gandy Bridge 



Road No. 320- 



Ciona... 

Safety Harbor.,- 

RoudNo. 64 

HalneB City.— 

Bartow 

Brkljffi Between Bano^ Sc 

Ft. Meode 

2 Bridges Bet. Ft. Myers & 

Haines City 

Polk city 

PolkClty 



Cor. Haines Bd. & Oth St. 



TainOB Shores 

Dunedln. .---..... 

Plbellau Point 

Osceoli County Line.. 

Ft. MeFide . 

Ft. Meade . 

Hardee County Lkne. 

Bowline Qreen 

Osceola County Line . 

Lake Coimty line 

Lakeiland. 



490.03 
023.37 

977.33 

310.80 
137. BS 
MB. 07 
91.19 
422 .H 



E40.60 
32 32 

233.00 
714. £« 

930 .eo 

210.49 
114.43 
0S1.17 



70.80 



199.99 

3J,»a 



114.17 
24.05 



134 .K 



161.39 HKM 06.6S 60.70 



424.04 



3oe.09 



13 .SO 
117.06 

44.6! 

236,00 

0.47 

■ ■6!6»' 



00.7g 
102.69 
Z7.74 



201.10 
10.39 



1093-.. 

soe 

1006--. 
lOOi.-- 
1060-- 

am 

610 

•876-B>. 



»7«-. 



Sarasota. - . 

Sumter 

Sumter 

Sumter 

Sumter — 

Sumter 

Sumter.---. 
(Heimandol 

Sumter 

Sumtet 



dale Pol 
Bridge- 
9.^ 
S.35 
4.29 
16.90 
Bridge. 
).a 
2 00 
19.76 
33.04 
12,33 
9.00 
10.0! 
9.30 
16.00 
32.33 
Bridge. 
6.00 
18.00 



kOounty 

Cone. 

B.B.S.T.. .. 
B. B.S.T.- .. 

Sheet A 

Asphalt Cone. 

Cone,..- 

R. B. S. T 

Sheet A 1 

R. B. S. T.,.f 

R. B, S. T 

Graded, 

R. B. S. T,— 
Graded .. 
R. B. S. T...- 
R. B. S. T.-, 
R. B. S. T— 

Cone, --. 

R. B, S. T 

R. B. S. T..... 



Haines City - ,. 

Frostproof .,-_ 

Halnea City , 

Aubumdale 

Lakeland 

Auhuitidole .- . , 

Lakeland , 

Kl^i.'^lmmee River Bridge., 
Lakeland — - 



Barlow . . , 

Avon Park , 

FToffturoof 

Carter'aComw 

Carter's Comer --, 

Haines City , -, 

HUlsbcro County Line, . 



Bartow.. 



622.13 
433.42 
630.77 

1.390.90 
200.40 
B29.96 
380.13 
448.08 

1.083 . 
720.49 
6.34 
733 .«4 



904,62 
36 .37 
136.00 

623 .."16 
430.31 
936 
196.66 
135.39 
903,36 
81.07 



7M,B0 
1,337.22 
1,040.47 

085,31 
199.49 
999.01 
303.06 
O.20 
64,90 
677.08 



04. 09 
1.00 

sar.Bi 

72.63 

347.76 
35.63 
1, 346 .61 
33,24 
110,03 
138.48 



01,33 

"m.ia 



13.80 
118.03 
16.65 



314.41 



421.68 



36.00 
ia.73 



484.00 
26.30 



65. S4 

45.94 
47.27 
20.66 
69.32 

3.69 
66,19 

2.46 
36.46 
62.73 
70.06 

648.66 
32.26 

196.02 
39.06 
37.94 
96.09 
60.22 



117.« 



»1.40 
907.40 

95 .78 
98,41 
625.62 
193,09 
133.13 



D^.l3 



03.90 
376.20 
83.15 

204.86 
416. 4S 
122.03 



84.19 
842.19 
613.92 

12.76 



65 .86 
l.'i.83 
08.30 
359.80 
10.00 



134,09 
100,40 
101.26 

163.09 
H.69 

359.14 
74.09 
72,24 

171.11 
70.60 



67.49 



Myakka River Bridge 

PtoJ. No. 915 _ 

Myakka River [Bo. End P. 

Sarasota... 

Saresota. 

Venice. Hatchett. Shacke 

Venke - 

Sarasota - 



Road No. 9. 

Coleman 

Coleman..., , 

Coleman ,-. 

Coleman .. 

Citrus County Line.— 
Marion County Line... 
Bl£ 6[ Little Wlthlacoccbe 

Bushnell- 

Lake County Line, 



NorthEndproJ. No. 90.. 
TO. 06) Charlotte Co. Line. 

ProJ, No, 670 

Venice 

tt PhilliolCteekBrldKes 
North End proJ. No 83.- 
Manatee County Una.-- 



DeSoto County Line 

Web-iter 

Wlldwood. -...--_ 

Bushnell 

Bamboo. ,, 

Lake County Une.,- . -, . . 
Hernando County Line-. 
e River 

Hernando County Line-. 
Citrus OoimtyUne 



146.20 

1.450.40 

225.02 

282.97 

1,999.23 

3,80 

30,61 

1.338.12 



166.82 
36,63 
41,10 

17,77 
240,66 



06,23 
621.23 

09.22 
190,00 

18.04 



472.66 



188.20 
^.34 



062,97 
643. K 



41.93 
01.10 
192,48 
1,62 
192 .7» 
00.94 
,90 
310,44 

1,760.67 
4,63 



10,03 

11. BO 

.90 



33.68 

27,20 
34.25 
160.93 



9.15 
51 .W 
21.36 
86.43 
101.17 



1.25 

17.403.01 

640.16 



150.90 



125.87 
73.20 
50.04 

234.64 



6,M 
13.31 



M.IO 



132.68 
6.00 



30. «r 



90.29 
208. SB 
219.30 



40.96 
1,230.91 
1.898.51 



104.54 
112.- 
479.03 



221.07 
108.70 



82.39 
126.09 



630.30 
987.41 



110.30 
135.76 



27.68 

132.96 

194.31 

.92 

37.67 
140.45 



■4.67 
UN .04 



19.94 
280.39 

452.09 
173.41 

Ki.27 
13?. 10 

89.30 
258,519 
449.41 



13.27 



82,10 
249,27 



06,12 
18,62, 



99 10 
04.16 



09.26 
09.93 



49.63 

34.19 

73. 

04.75 

92.2? 



71.46 
3.00 
132.01 
349.96 
161.30 

194.33 
84.23 

331.33 
26.77 
37,73 
64.60 
95.91 

287.60 
73.62 
99.21 



01.71 
33.89 
23 .K 
128.07 



6.93 
J80.27 

303.10 
66.98 
38.40 
64,44 
34.31 
183.60 
380.98 



36.85 

8)8,60 



1,207.02 

4,692.11 

5.40 

3.301.63 

2,127.64 

66.78 

4.07 

2,038.79 

1,742.14 



199.68 3. 393.27 



1.6»I,03 

1,163.6ft 

1,430.90 

699.08 

1,808.00 

3.H 

1,673.17 

».51 

2. 196.17 

6.4A2.30 

2.820.30 

4.016.43 
1.196.61 
6,4ar.41 
1,181.06 
1.164.08 
3.3S7.78 
1.783.45 

32».80 
l,r71.08 
17,998.39 

640.16 

»;1.73 
1,988.64 
1,30«.3« 

606.83 
3.2M.47 

121.78 

64.96 

3.024.60 

3.711.46 
9711.68 
133.67 
191.64 
384.14 

2.4a. 17 

3,930.46 

.03 

999.86 

1.944.64 



DIVISION T OTALS -too. 160 .34 658, 086 .60 668. 825 ,83*78, 438 .82 012. 138.70 W.320;31ta.t49.Wlffr.gri.44f 



043. 434.06 



I 433,998.40 



^Pralect appears In two or more couiitle=t with same boundary shown in each. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF BETTERMENT MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1034. 

Second Division 



BOBd 
No. 


Project 
No. 


County 


LenKth 


Ts'pe 


From 


To 


RlEht- 
of.way 


Grade 


Favlna 


Curb 

and 

Gutter 


Cul. 
vertB 
and 
Bulk- 
heads 


Bridges 


Shoul. 
ders 


Storm 
Damage 


Ensi. 
neerln£ 

and 
super- 
vision 


Sun- 
dries 


Cost for 
1934 






AUchuft ...... 

Alachua 

Alachua 

AlachUB 

Alachua 

Baiter (Nas. D 

Bradford 

DWIe.. 

Gilchrist . 

J«lTerson 

Jeflereoti. . 

Madlaon 

HarloQ 

Marlon.. 

Uarlgn .. 

Taylor 

Taylor. 


12. M 
.« 
.«, 

9.69 
39.16 

UV.) 10.77 
7.25 

la. 21 
10.36 
B,30 
e.45 
16. M 
16. M 
19.3.'^ 
le.63 

iej6 


Bit. Slac, 

Sheet A 

R.B.S.T 




Qalnesrille 

Pro ect No 37.B 


t 


t 


t TS.M 


t 


t. 


1 


t- 


1 


t 

106.89 
3.11 
31. 2B 
917.01 
10.68 
1,461.13 


( e-411 

9.10 

171.66 


1 81.45 

IK ,02 

1.B76.02 


2 


37-A. 

741 

817 - 

801 

'11 ... 


Gainesville. 


11 


Galneevllle. ....... 


Arc ler Dist. LUie 






i.Mo.s: 












11 


R.B.S.T.. Gainesville 


















31 


R.B.S.T 

Concrete . . . 

R.B.S.T 

R. B. S. T. 


Waldo 


Marlon County Line 


71.47 


MiM 


23,498.84 








],CI1I),41 




2.510.79' 38,671.62 

.or 11.49 

3,636.13 16,027.31 




Baldwin . 










11 


672 

DM — 

878 

B8 .. ..... 

KO 

B«6 - 

320 

!»3 

773 

t«0 

715 


Starke 


Lawtey 


116.63 


1,290 ,00 


334 .8» 
181.87 

17.241.11! 

100 .00 

7W.fi 

6.7i 

U, 890 .78 
ISO .00 






8,«3.13 


212. IS 




1> 










7T 


Sand (Vaohall Bell , 

K, B S. T. Lenn County Line 


Levy County L1n$ - 








60.32 




i ,379,00 




333.61 


1,793.71 
17.20 
781.89 
.SS 
4iG.a« 
17.18 
133.08 
15,114.45 
46.43 


in. 796.(6 

217.S0 

1,591.32 

7.33 

17,73e.34 

197,19 

l,«TD.8l 

613.96 


1 


Montlcello ^... 
















19.50 














1 


Concrete 
R B. S. T, . 
R.B a. T 




















3 


Bellvlew 


Lake County Line . . 


U7.71 


6173.60 












1,488.40 
















31 


R. B. S. T . 
R B. S.T. . , 
R.B.S.T 


Alachua County LWe . - 

Perry. 

Madison County Line .. . 

Totals 




6M.78 
3,«I.I4 


4.81 
8,828.71 




2UJ9 
3,»0.14 








T31.39 


S-A 


l^fa^'ettliCo. Line 


133,491.09 


i.« 


i.jid.in 


7,mM 






Second DEtlslon — 


; i.ess.r: 


















111,418,52 


tla4.6tl9.79 


tl.12 


ia,407.75,14,4K,83 

1 


N. 691.es 




(12.117.20 


J23.730,K 


t 2»1,116.22 



STATE ROAD DEPARTMKNT f)F FLORIDA 

Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMACIE MAINTKNANCIC COST BY ROADS, PROJECTS AND COUNTIES FOR YEAR WU 

Second Division 



Road 

No. 



5 

i 

5 

6-A 
13 
13 
13 



Project 
No. 



33 .. 

37- A 

3T-B 

37-0 

37-D. 

37-E 

81 . 



■JOS-B. . 
017 . 
61 H 
618 .- 
6W . . 
51 .. 
E-m . 
M2 



County 



Alahua . 
Alachua . 
Alachua 
Alachua 
Alactiua 
Alachua 
Alachua . 
Alachua . 



" fColiimblaj 
.Alachua 
Alachua 
Alachua 



.aehUB 
.achua 



Alachua 

ac^ua 



Leneth 



11 .t; 

13.511 

,aa 

.20 
3.48 
Z.U 

7.W) 

, S . 

.SO 

ridde 

O.OD 

ID.ng 

9.2J 
1.65 
19.60 
8.M 
7,03 



Type 



Bit. Mac, .. 
Bit. Mac, . 
Sheet- Asphalt 
Oontv-otp 
Sheet ^Asphalt 
R.B.S.T, 
Sheet-Asphalt 
Sbeet-Asjhalt 
ft. B. S. f. 
Steel-Tlmbe: 
K.B.S.T, 
R,B,S,T, . 
R.B.S.T. 
R. B. S. T. 
R. B. S. T. . 
Concrete . 
BBS.T. 



Colombia Oo, Line 

flumett'H Lake 

GiioesviUe - 

Underpass 

Project 37.B 

Ac.-oss Payne's Prairie. - 
Pavne's Prairie--..,, ... - 
lOalnosvUle 



dflnte Fe River Bridge . - 

HlbshSprleiea 

ailih BpriuKB DIat, Line 
Artlier-Newberry Difit. Li 

^ighSprinss 

OainesviUe-- 

Galne-<!vllLe 

Project E-89- 



Burnett's Lake-. 

Gainesville .- 

Project No. 37-6. 



Payne's Prairie., 



Uarlon Co, Line.. 
Pamdlse - 



Newberry Dist. Line., 

Archer DIst. Line 

ne to Levy Co. Line... 
Santa Fe River. 
Putnam Co. Line. .... 
KorthofFalrbanhs- 
Bradf ord Co, Line . - 



Right- 
of-way 



403 
538.47 
2 J, 40 
8.H 
3a«.12 
219.84 
899.43 
183.99 



2J3.29 
301.39 
316, M 
91.73 
502.34 
2)G.74 
139.32 



Road 
Bed 



163,72 
182.31 

■ 60.48 

mM 

»,17 

.,500,00 
131!. 33 



Of! .21 

7.7fl 
2J2.5I 

"l3L7i 
191 ,7s 



10.18 
33.60 

ioa.70 



30.73 

204.22 

1.95 

21.71 
34.31 
2i.24 
It .92 
10,31 
912,01 



852.01 



Struc- 
tures 



t 101.29 
.79 



2'!a.B4 
27 .Ce 



1,10 
OS .87 



Guard 
Rail 



3«,17 
,11 



710.73 

M3.97 
13.0: 



13. o: 

2:!. 83 
131.62 



Signs 



f 27.43 
20.54 
7. SO 



4J.90 
181,99 
138.00 



41.81 

20 

31.14 

99!03 
2.0Q 
39.71 



Center 
Lines 



Stonn 

DamaBe 



£,300.96 



Engi- 
neering Sun- 
and dries 
.Super- 
vision 



393.621 
101.03 

30.91 
3.38 

41.35 

27.37 
101 .30 

42.21 



*i*roJects appear in two or more counties with satne boundary shown in each. 



76.74 
13I.3D 
118.72 

21,10 
211.27 
113.08 

89.81 



122.87 

1IH.44 

5.81 

2.55 

17.71 

m.yn 

27. 3S 



49,77 
00.3.1 
79,911 
13.97 
700.72 

73. as 

01,97 



Cost for 
1934 



1,347.98 
1,078.88 

178.35 
81.55 

923.73 
1.313. iff 
5.319.95 

400.21 

21.71 
547.26 
888.69 

1,004,76 
138.81 

5,096.95 
OKI. 93 

1,291.35 



STATE ROAD DEPARTMENT OF ELOIUDA 
Auditor's Office 

STATEMENT OF KUUTINK AND STORM DAMAGE M.\1NT1-:NAN(;B COST BY UOADS, PROJECTS, AND COUNTIES FOR Ylv\R WM 

Second Division— Continued 



Rood 
Nu. 


Project 
Ni). 

712 . 

iim . 

7iil|.C. 
S17 
B'il 
•J4:i-B 

\m . 
1017 .. . 

IIK\I . . 

loin 

1011 .. . , 

•11 . . 

•31 -A. , . 
tl .. . . 
973 .. . 

Hi 

372 .. . 

rill . . - . 
no? .... 

710 . . . . 
717 . . . - 
SftI . 
03'i . . . 
911 - . . 
917 

1(171]. . 
21 .... . 
.Wl ... 

3i _, 

27 

SM 

■iiO")-B,. . . 
SM . .... 
71* 

713 . . 
DM - . . 

m 

aSO 

TM . 

'Tli-B 

7!i) . . . 

7W-.A 

mi . ... 

7 

10 

31 

W . 

6JI 

58 

50 ._ . . . 

70.1 

720 .. . 

ft7-A 

B7-C . . 

701-8 

7(7 

J3B 

•707 


County 

.^lacliua , 

Alacliiia 

Alachua 

Alaeima 

Aluuhuti...... 

" lUnlonJ--. . 
.-MiiCliua. . . 
AluuSiuik-. ,.. 

Alachua 

AlttcUim.- . . 

AlttcUuft 

Baiter lUm. D 


Lensth 


Tyue 

a.B.s.T. 

a.B. S.T 

a.B.s.T 

a.B.s.T. . ., 
a.B.s.T. . .- 

steel. 

il. B. S T. . . 
^aiid.A.splialt. 

R.B. S.T 

Sanl-Atiplialt. 

R.B. S.T 

Concrete 

Conorety.. ... 


From 


To 


Rlglit- 
oJ-way 


Road 
Bed 

i 333.7(1 
331.03 


Surface 

f 11.09 
1,058,91 


Struc- 
tures 


Guard 
Rail 

t 101.2U 
26,90 


Slt^ns 

I 24.lt 
47.80 

"BOlOB 
220.21 

'liol63 

"solos 


Center 
Lines 


Sturm 
Damage 


Enui- 
neerinit 

and 
Suuer- 

vision 


Sun- 
dries 


Cost for 
1931 


13 


ti.lO 

3.02 

lj.«u 

Sii.)9 

BrtdKc 

lli.lO 

(1.93 

(i .30 

H.lfl 

1.70 

UV.10.77 

fl.dl 




GalnBSvJUoDlsl.Une.. 
Archer Dm. Llna . , 


S 218,71 

305,24 

Sir. as 

523.13 
934.67 

'"awl OB 

75.93 
2I5.SZ 


t 


i. 


s 


1 97,98 
108,88 
38.62 
301.55 
MU.66 

" 2081 71 
8S,65 
80,00 


t 03.50 
92.05 
25.05 
147,22 
335.02 

"""135 IsM 
57.50 
52. SO 

36,394,66 

30.173, UK 
171 13 
13(i,35 
73,75 
B9.12 
27.31! 
103.35 
114 .M 
100.51 
93.58 
81.60 
96.0(1 
21.97 
2J.61 
31.88 
1H.63 
82.78 
78.63 
9! .35 
112.35 
93.51 

" ' 3fll25 
87,96 
82.90 
12.13 

122.95 

172 .» 
M,51 
31.35 
65.15 
83.96 
83.(0 

107.03 
07.61 

130,61 


t au.46 


13 


Raaii Z nt Underc^dss 

Gilclirlst Og. Line -- 


■ '53.62 

170.53 

1,87 

17.03 

78,07 

■ 33^50 


2,171,83 


H 






101,81 




Newberry, — - ^ 

Marlon Oo. LlnCr. .-^ 

RoadNqt, SGatnejsvlilB . 

Roehelle 

Bradford Oa. Line 


82 .6i 
2.S03.21 

22il.01 


105.70 
40e.32 

'" sjloi 

318.95 
4.32 






1.300.69 


:ti 

40 


itfalclo --. 

New KivorBriaK*. . . - 
Wartliinfiton Siirlnits . - . 

Mlctinopy --- 

LaCmsse..-, , 


SI ,85 




140.50 

ao.T5 


0.302.12 

41,77 

1.213.95 


1113 
113 
ill 




970 ,(H 

400.58 

M,I«t,U 


JU 






74, K 
80,53 
11.40 
IJ.SO 
3.75 
110,16 

Mi. a 

53.05 
73.72 
201.9S 
370.20 
10.12 
13.51 

n.2l 

13.81 
73.50 
237.11 
121,10 
o2,06 
313 ,52 
217.21 

" "3ii!s6 

83 .« 
97.2; 

0».05 
2.2.5 
107.113 
151. iO 
S,93 
15S.97 
021,00 

m.r^ 

101.20 

38 ."(O 

m.92 


■ i;«2!w 

436 ,oa 

SW,22 

3.0tS3.12 

m.ss 

80^.1)3 
7i«,S3 
093.47 
3«-a7 
171.43 
05.3.1 
154 .S? 
374.75 

oa.21 

1.237.15(1 

1.111.70 

3>j3 .59 

1,333.22 

736.58 

' 95173 
003.10 

415.27 

17.211 

74.51 

7iiS .20 

2,002,71 

'"iBolw 
793.40 
535 .2i 
471 .IKi 
213.03 
335.05 


01 .SB 
10.511 
157,13 
10,31 
119.31 
157.23 
415.10 

'""soslsa 

20.03 
10.30 
5.07 
18 .Oil 
137 .03 
iW,3i 
iW.O'J 
69,2,"v 
232.11 
21,71 
17, Kl 
114.15 

833,0! 

11,30 

1,31 

41.37 

37,31 

1,423,50 

115,17 

11,27 

292,71 

2,11 

61.33 

35,03 

135.93 

33.80 

9.81 


23;ii 

7,70 


'" 71170 
02.18 
0.00 

'2ll20 
O.WI 

" ll30 

" " Ito 

1,3(1 
4.00 

43.97 
:0(i.l9 

14.X2 

""l2l37 
71,29 
0,71 


'SIM 
11.14 
43,03 

' S2l5ll 
il.18 
3.19 
44.33 
3,53 


" sslso 

" 99llJ 

" is'.Si 




110.29 
259.30 
130.89 
143.01 
211,02 
«.21 
1M.25 
103 .!« 
lis. 19 
142,70 
12(13 
14»,41 
311,50 
41.13 
48. IS 
182.91 
132.18 
UK. 97 
175,76 
l';2.57 
140.15 

'"" 58lM 
102.31 
133. U3 
19.18 
189.50 
323.115 
227,10 


30. 687. .13 


1 


Baldwin 

Glonn St. Mary's ... 

C^Dlumbia Oi^. Line 

JIe"leiiny . 


3ta.91S West — 


2.709.94 


1 


' 3M.00 


917.13 


1 


Baiter. 

Baker.. . 

Bradford - 

Bra'jford 

Bradforc. 

Bradfon 

Brad lore , , . . 

Bradturd 

Bradford. . . 
Brad lord . 
Bradlord . . 
■' (Clav-Putnu 
Brad lord . . 
OjlLimbla . ■ 
Cnltirabla . 
Columbia . . 
Clriliimbla .. . 
Ciliirobla . . 
" lAlacUua^- . 

CsltlDlbltL . . . 

Columbia. . . 
Csliimbia... . 
Columbia . . 

Columbia 

Dlile 

DlJtlB 

"( L&vyJ..... . 

Gtl Christ 

QLlohrlst 

QUottrlst... - . 
Hamilton. .. 

Hamilton 

Hamilton 

• (Suwantieui 

Hamilton 

Jefferson.- . 

Jefterson 

Jefferson 

Jefferdon 

Jefferson 

Joffe^oQ ... . 

JofTeTEon 

JelTetson 

Jafforaon 

' (Leon^ 


Project U.. .- , 

SflDD. . , . 


1.281.30 


t:i 


10. 7i! OrodQj 

3.:i(1Ci,-aileil.. 

7.3j R.B. a.T. ., . 
9.110 a.B. S.T. - - 

S.IS ft. B. S.T 

11. Hi a.B. S.T 

li.Kii R.B, ST. . . 


■i;«)7.0O 
203.18 
41S,«7 
07,03 


3.5B1,9S 

570.68 


13 


Starke -.. 


Lawtey 

Alachua Co, Lino 

Hlghlamls - 

Union Oo. Line.. . 


2,060.15 
1,521.38 


l:i 
3^ 


Lawtey..^. -. ,.- 

E^tarku ., — 

SLurke. 

dmrke 

3tiirke — , 

Hammon-.- - - - . . - 

Keyatom Heiehid 

.\ltichiJaOu. LniL' . . 

LakaOlty. ,.,.,- - - . 

LikBOIty-. 

LiikaOity ^ .- 

Lake City. - .... . . 

PfOJCCtSV . . . - 

3antt* Fe Rlyer Bridge - 

tichtuoknee River .- 

Furt White 


2.026.K 
1,255.63 


U 






904.01 


4^ 


Road No. ly 

Clay Co, Lina 

RoadNo.Ua , 

Melroa^. - 

Road 11 , -- 

Baker Co. Lme-. - 

.Suwunn^e County LItik- 


1,045.21 


■13 


3.IJ1 
3.13 

ni' 3. till 
11.30 
H,9SI 
9.30 
10 .7S 
12.11 
1(>.9B 

Bridge 
l.iil 
7.00 

10.00 
l.aO 
11.112 
10.21 

11. lie 
Bridie 


a.B. ST.. . 

a.B.s.T. . . 

Saud.Ai^ohalt. 
a.B.s.T. - . 
Bit. Mac 

a.B.s.T . 

Oonc-i)W 

Concrete 

a.B.s.T. . . 

Steal-Timber, 

a.B.s.T..- . 
a.B.s.T 

R.B.H.r 

a.B.s.T. . 

Graded.. — . 

a.B.s.T..- - 
a.B.s.T, - . 

ateel-Tlmbet. 

DUCT 


1,K 

" 3I02 

"3Sl72 
W.ll 
6«,10 
50,78 
71,53 

" 3I3.5 
15.60 
30,58 

' islTO 
10.90 






304,83 
344,12 
470 ,»4 


U.1 
1 
1 


12.02 

"" 8»l87 

0,39 

19.53 

2a;i7 

75,93 

' "142:07 

3I42 

137.3a 

313,70 
202,89 
4!,3ti 

■ '3(ij:7l 
H.OO 

3al3i 


"""1I06 

'*j1b4 
J03.M 
363.13 

2.00 




LOW, 67 
1,861,77 
1.814,70 

1,160,80 


2 


Projpctooa ... ..,.,,. 

Alachua Cu. Llu&-,-. 

FortWhit?"^;!"'" ""-! 
3sme Fe River Bridge... 
Union Co. Line ..... 
ElUsvlllB ,. 




2.326.21 
1.788.80 




■"■4J6I37 
■""S8l4S 


21,71 

509,33 

1.178,47 


2* 


Road 1 

Olu5teeCreek. . . 

LakeCitv 

StelEihutclie^ River - . . 

Croi^Clty, 

SuwanQce River Bridge . . 

Rand 19 - 

Tiflnton.- . 

Tfentoa . ^.^.- = 

Ja^uor. — — 

diiwnmme River.. . 

Genoa . . 

Suwannee River Brldlse^ 
Suwannep River,., . . . , 
Leon Oq. Lino. ,. .. , 


806.71 
714.96 


X! 


2.m 


956.19 


19 
19 
19 


CroasClty - . - 

:iuwaiine e R ivet- 


3,793.15 

3, 119 .91 

41.96 


IJ 




0,00 
.75 

6,50 
03,55 

7,93 
33,11 

8,13 
30,4fl 
23,77 
31.05 
38 Ot 






90,89 
127.92 
131.13 
1&5.02 
1U.35 
103.97 


991,55 


u 




.MachuaCo. Line 

BelL J - 

Q ^orxla State Line .^^ . . - 
Omoa... 


"'15! loo 
43.18 

8.0(1 

"' "sloo 

71.96 
143.50 
14.05 
11.05 

9,85 
31.10 


1,959,30 


77 


10. 2j 
12.0*1 

3.1a 

11 .its 

Bridge 

0,i2 

6.30 
9.10 
7.98 
9.61 
7.31 
9.M 
Bridge 
Q.iil 
2.00 
5.11 


Sand-Asphalt. 

R.B,S,T 

R,B.S, T 

R.B. S.T 

Concrete.Stepl 
R.B. S.T. .- 
R.B. S.T.. . 

Concrete,,,.,, 
a.B.s.T, - - 

a.B. ST 

a.B.s.T 

R.B, S.T. , . 

Concrete.. . . 

Graded ...... 

Graded . . 

QjadeiJ-S.CS.T 






3,808,20 

1,261,29 

5*1.1.97 

1.415.47 










18,30 


90 
1 


RoadS 


(3,13 
Bll.70 
273,12 
715.71 
i9.5.7l 
101,14 
103.01 


1 .716.37 
I.OOD.IO 
50!.. 1.5 
329.51 
iftJ.OS 
415.11 
030.01 


"l52lu 




90,03 
207.95 
155.26 
121.00 
153,01 
310,33 
169,37 


53.25 

66.90 
87.13 
86.31 
79.96 
136.09 
95.19 


3,019,19 
3.411.00 


1 


AUClUa Elvern -- . 


1.518.84 


11 


Uanti cello,.. , - 


Gaoritla State Lino 


1.392.28 


11 








1,151,65 


IS 


Leon Co. Line. ..- . 

Waukeenah . . , 


Waukeenah. -. . , 


5,71 
73.03 
SO, 10 

iiioi 


.03 
S«.9e 






877,88 


10 


7.82 






1,571.07 


19 








30,40 


35 


JeneraonCu. Line 


OsotEla State Llna. 

Aucllla - 


73.07 
5T.20 
50.39 


m.u 


511. D3 










220.35 
39.18 
73,17 


100.09 
16.58 
85.78 


1,106.04 


4S 










136.03 


43 


Htccasukee.- - 


Lloyd , 


12 .M 


218.45 




35.^ 






170 .09 













*ProJlflot3a[>j?ear In two or more cotthtles with same bountlary shown iQ each* 



STATE ROAD DEPARTXfENT OF FLORIDA 

Audtor's Office 

STATKM1';XT OF ROUTINE AND STURM DAMAGE MAINTFNANf'K COST BY ROADS, PllOJICCTS, AND COUNTIFS FOR YKMl WM 

Second Division— Continued 



ElOEkCl 


Project 


No, 


No. 










w 


(CI 


S-A 


318 


S-A 


•jlB-D .- 


S-A 


535 - . 


& 


aiis-A 


a 


SSH-C 


13 


on-A .. 


1:1 


OTT-B .— 


in 


(IT7-0 -- 


n 


(77-D 


ID 


GIB-A . 


111 


GTS-B 


l!l 


BlIK" ... 


1!) 


■TM-B , ... 


ni 


KJ-A. 






Hi 


g3« 






T 


e . . , 


1 


Na , . ... 


1 


565 . . , . 


1 


571 


tl 


674 


Itl 


H7-D 


3.i 


fS3 


3i 


74S . . 


2 


» 


2 


52« 


2 


53» . . 


2 


5» 


;, 


sl'J . 


Hi 


uoa -... . 


lli 


lOOH .. . 


1!l 


im 


ly 


m\ 


l» 


9W-B . 


!3 


M7 


ai 


773 ... . 


:i!) 


OBI 




a« 


Ml-B. 




«-A 


aw .. 




Tl 


M-A 




14 


M-C . 




74 


84-E 




«l 


UH7 .. 




HI 


USl . 




1(]« 


1)93 . 




^^^ 


lOR , 




:;)ii 


107^ . 




mi 


1071 


CoU 


myEoada 


I 


*t5 ._ . . 


1 


Ma 


1 


5*3 . 


■■■ 1 



JoflHrsDrL.... 

Jeflersoii , 

Jef7erson 

LaFEiyette-- 

Ltvy.. 

Levy ..,- 

Levy.---, 

Levy 

Levir.... 

Levy 

Levy . .... 

Levy ., 

Levy .- 

■iDiKlfi 

Levy....,-... 

Levy.. 

L^^vy 

Levy 

MadJsoti 
'(SuwAiin&ei 
Msdlson.. - 
Madj3[>ii . . . . 

Hgdlsoii 

MacJlfjon . . 
Madison . . 
Hadlaoii 
Marlon . . . 

Marlon 

Marlon 

Marlon. 



Marlon. . .. 
Marlon.. 
Marlon - 
Marlon. . .. 
Marlon . . 
Marlon . 

Marlon. 

Marlon . . 
Marlon 

Marlon . 

Marlon ... 

Marion 

Marlon 

Marlon 

Marlon....... 

Marlon 

Marlon 

Kanon....... 

Uarlon 

Marlon....... 

Marlon 

Su wan . fMad. 
Sn^vanriee... 
SuwantiEe . 



tienstb 



8.S13 
9 

B.lli 
17 .SB 

Bridge 

13.211 

7,15 
12.25 

ti.S5 
11 .,W 
10. 1« 
11,16 

i),!K 

14, SI 

15.04 

Bridge 

6.2. 
14J0 

8.76 
19.40 

5,4fi 

Bridge 

I3.g» 

r>.i7 

1.70 

12, pa 

li.33 
111,6.1 
15.50 
10.32 

r .21 
I ».m 

lll.Hd 
ltl,3.i 

1,10 

19. 7S 
31.00 
Bridge 
7.10 

m.M 

13, M 
BrldKp 

12.30 
12 .2D 

5.76 
.21 

S.2(l 
10,2(1 

7.22 
13 .9T 
13.»(l 
20.43 



Qriuled 

ISOraded. 

'" arndMl 

H.B.S.T 

Sieel-Tlirilier. 

R.B, S,T, 

tl,H.S,T, .., 
R.B, S, 



BrldMu 
12.50 
13.31 



Tyuu 



R.B 

R.B 

R.B 

R. B 

R, B.S 

R B.S 

R. B. S 

StHul.Tlmber. 

Oraded, 

R.B.S.T, 

Graded 

R.B, S, T. , 
R.B.S.T. , 
Ooncrere.Steei 
Concrete . , . . 
R.B.S.T. 
R.B.S.T 
R.B, S,T 
M.B, S.T 
Oriicled. 
AsulL.CollL-.... 
R.B.S.T. . 
R.B.S.T, 
Sheet'Asplialt 
a, B, S, T, , 
' - S,T. „ 

H.T.. 

S.T. 

S. T., . 

Steel Tlmtier 
R.B, S,T. . 

a,B,.'!. T, 

KB, ST. , 
Steel , 
R. B. ,"3. T. , 

Graded 

Graded. , . 

a,B.s. T.... 

H.B.S.T. .. 

R.B.S.T 

R.B.S.T. .. 
R.B.S.T, 
R,B.S,T,.,, 
R,B, S, T, ,, 



LUwd. 

Monti cello.... 

Waukeenah 

Mayo 

suwanlioe River Bridge. 

Mayo......... 

AlachuaOo. Line... 

WllUstoii 

AlacliuaCo. Line. ., 

Broiiaun ..-. 

Otter Creek 

WyllJ' 

Suwtinnee River. , — . . ., 

Chlellttnd, , 

BrfjnsD]; . 

Suwannee River Bridge , 

Cliletland. „- 

Otter Creet 

Lebanon, .,. 

Chlefland , 

Greenville 

Suwannee River Bridge 

Uadiaiiu 

Greenville 

Madison , , ,.. . . .... 

Aucilla River.. .......... 

iGreenvllle 

Greenville 

Lowell . ._ , 

Bellevlow . 

AlacliUB County Une .. 
Ocala ... 



H.B, 
R.B. 
R.B. 
R.B. 
R.B. 



LevyCountyLlno 

Oeala. 

Ruadsj 

Levy County Line . 

Oeala. 

Oklawalia River Bridge ti 

Bellevlew 

Alttelniu County Line.. 

WIersdale 

Oklawaha River Bridge a 

Citra, 

Ooala 

'project B4-A 



Concrete.Steel 
Concrete . . 
R.B.S.T 



Project Sl.A 

Dun ell on 

Dunellon 

Intersection of Ho&dSHto 

Road 2,. 

Zuber,. 

Road 19. 



Suwannee River Bridge . 

UveOak 

Live Oak ... 



To 



Waelasa.. 

WaiikBonaJi,. . 

Wacissa.,.. 

Suwannee River.. 



Taylor Co. Line 

WUllaton , 

Marlon Co. Lln«. 

BroiiBon .,,...., 

Otter Greek 

Wylly 

Cedar Key 

Chleliand 

Broniion, 

Marlon tJo, Lliw 



Usher. 

Lebanon 

Marlon Co. Line,. 

aumner 

AucUla River. ,.. 



Suwannee River. .. 

Madison 

GeorglaStatcLlno ,,. 
Taylor County Line, , . 
Taylor County Line . . 
JelTet^on County Line 
Ocala . 
Lake Countv Line. 

Lowell , — 

Beileview 



Dunnellon 

Road5. - , ,.,.,,. 

Levy County Line..-,. 

Ocala 

LakeCountyLlne 

tDelks Bluff , 

Sumter Cfounty Line , 

Ocala 

Lake County Line 

t Stark 'a Terry 

Oranao Seringa. . 

Project Sl-C 

Wlthlacoochee River,.. 

Project S».C 

Levy County Line 

Road 74 

Lake Co, Line .,, 

Sumter County Line. , 
Levy County Line. , , 
Road 47 Via Ft. McCoy 



Suwannee River. . . 

Columbia County Line, 



RlBllt. 
ol.way 



1111,21 

33.57 

l.«l 

ITS .OS 



301.31) 

707. B7 

l,35il.M, 

S5S.8; 

172.02 
632. 7t 
2»2.B; 
EM .93 
i. SKI. St 
S,W' 
12.0i 
44 J. HI 
190.4:' 
S21.3I 
lim.3l 

'" 503^02 

510.113 
2i5.W 
224.71 

2tl.K 
OU.l.: 
flOa.Hl 

702,8-: 
oie.aii 
400,91 

SK.OI 
2S2.N 
12:),!; 
3.271,61 
881 .93 

'342! HI 
ftl.i .1X1 
7tB.21 

' a7l!7t 

101 s: 

S3 .7(1 



129,06 
D1.90 
415.51 
578.1(1 
113.51) 
962. ir. 



102 5f 
122,01 



Road 
Bed 



f 484,09 

iso.es 

115.6(1 
SOT. 17 



£00,9' 
1.133,72 
1.52e.S7 

U2.0« 

" "21J3 
81.67 
115.311 
218, 92 

'■21s. 70 

40.114 

160.75 

Ul.W 

MO 5.1 

1„W 

2. 179, lli 

1,831,57 

703.03 

280.17 

8.1.911 

109.37 

211,* 

1.68H.17 

W.3J 

tt«2.2!l 
287.94 
38. HI 
2.061 33 
443 ,5r 

62.1' 
153.5' 
54 .Oo 

" ' ia^U 
flU.SII 
812.86 

169.21 
190.33 
11.11 

77. 3f 
2111 fli 
301.9.'^ 

^571 

B«3.99 

1.377.77 



)1,581.02 
476 .S3 
383 .82 

M,37 



US .49 
118.72 
23.17 

32,71 
69.7b 
41.62 
554.59 
157.7! 
178,27 
1.34 



527.32 

175^76 
32,34 

2S7.B( 
B61.24 

7H.3U 

3.311 
7ill,97 

4B.2; 

66.51 
437.92 

8fl.B.^ 

299.3;; 

I 11. OS 

1.5^ 

213. 4<l 

m.n 

S3. 13 
11,21 
109.92 
11.6' 

' ii).bs 
431.46 
23.59 



25.14 

oa.3i 

3011.61 



1.16S.5' 



Struc- 
tures 



10s. I 

3i,l 



5^.13 
7«.l!l 



16, HO 

261. W 
299. 1» 

17,13 
1S8.9J 
12t.H2 

3.12 



13.07 
150.51 
12.8(1 

' ' 15l«b 

39 .Of 

' ' 'ho mi 
412.72 

1.291.62 
131.83 

121 .26 
lij.OIl 

■'"iM^oa 

3.D3I.66 

15 .eo 



21 

4.19 
213.12 



1.53 
110 ,M 

2.M 
3.10 



Guard 
Rail 



252.10 
25,20 
63,6; 

m.21 



Tv.oe 

2«.25 

16 .SI' 



153 .OS 
15 
327.57 
,1" 

3.M 
.90 




Signs 



Center 
Llnei 



(39.71 
17 .«3 

20.1^ 
15 .82 

'"l2!« 
111.84 
ll».33 
3.74 
26 .SI 
13.2)> 

19.0! 



9.72 

m.ii 

1.72 

3.1(1 
28.1^ 
36.3li 

15.7!- 

3.m 

7.7; 

' 37, Of 
3«,5i, 
35.4<> 
37.51 

31.41' 

43 .sa 

39 16 1 

aa.Tt 



2S.27 
50.27 
17.4! 

15.40 
41. IH 
7,35 

"ilJl 
71,00 
2.89 
37 .ra 
43.10 
62 .M 

'sai 

1,29 
4,00 



e.25 



75 .9^ 



1,02 



Storm 
Damage 



4H.M 

1,722. a: 



119 .7i 

1.524.60 

9 



Enei. 
neerlne 

and 
Super- 
vision 



123.13 
135.28 
76.03 
258.01) 



235.27 
120,* 
IW.Sl 

87.» 
117.i!7 
136 .7.J 
142.71. 
127,31 

ie3.9r 

192 .4lJ 

" iv'm 
i»i .m 

aO,U 
24S.U 

iis.m, 

■"sss.oi'; 

232 ,E 
187.17 

77. h;. 

184.32; 

81 ,Bl.i 
161. K3 
341,12 

178 .57 

116. ir 

138.91 

217.64 

11. (Ill 

811.1!- 



90,8.1, 

217. MS 
160. 1; 



157.aE 
156.07 
73, W 
J, 06 
67,29 
65.59 
92.35 
178.92 
17S.52 



195.113 
183.27 



Sun- 
dries 



150.23 
170.54 

SUM 
tlS.SO 

12. 50 
10«.5II 

87.11 
128.15 

5e.83 

95.911 

101.73 
210.71 
123 .7i< 
121.77 
31.21 
51.81 
130 .I!H 
57.31 
160.111 
147.01 

ill.TP 
13G.lt 
IM 

3tl.91i 
106 .t!C 

61 

117. fc2 
129.011 
119.1 

75,33 

91.39 
100. M 
0.1: 
173,3). 
SKO.ltl 
SOO.IHl 
58.90 
137.13 
104,99 
MO ,00 
102,02 
101,20 
47.77 
1.98 
43.63 
66,60 
58,89 
115.89 
111.4H 
178.21 
7.2s 

'120.76 
110,43 



Cost lor 
1934 



2,501.39 

893.91 

705.28 

1,651.74 

12.50 

1.188,57 

2,724.30 

3,501.36 

813.88 

727.27 

742,61 

1 ,39H ,00 

1,398.21 

3.148.35 

2.3»e.«7 

41 .90 

392.52 

3.191.10 

476.98 

9M.67 

1.013 .la 

17.79 

3,770.52 

3,b21.81 

1.413.23 

016.93 

713.30 

1,457.02 

2.913.84 

1.930.39 

5.915.38 

915,51 

1.838.23 

1.136.11 

211.83 

6,120.90 

7,518.14 

711.03 

029,01 

1,330,83 

1.070.03 

022.53 

59£.0S 

1,9B5.«(I 

1,035.82 

6.M 

711,04 

494.18 

582.60 

1.014.82 

1,106.31 

3,713.30 

10.14 

17.74 

1.951.46 

2.979.18 



•Projects appear In two ormore counties with siune boundary shown In each. 



STATE ROAD DEPARTMENT OF FLORIDA 

Auditor's Office 

STATEMENT OF ROUTINE AND STOJIM DAMAGE MAINTIINANCK COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1934. 

Second Division —Continued . 



Road 
No. 


Project 
No. 


County 


Length 


Type 


FtWD 


To 


Right- 
of-way 


Road 
Bed 


Surface 


Struc- 
tures 

I... 

i.m 

"" 3!io 

4.00 

i.wi.eo 


Guard 
Rail 

t 

130.82 


suns 


Center 
Lines 


Btonn 
Damage 


saci- 
neering 

and 
Super- 
vision 


Sun- 
dries 


Coat for 

1934 


5-A 
r-1 S-A 


',ilB-B 

tie . ... 

•97 . . ..- 
763 

764 

7ea 

860 

M-A 

W-0 

sa-D 

677 

7« 

714 

715 

B74 

US 

•8S«-B .-. 
SM 


Suwanee. , . 
' ( Lafayette 1 
Suwannee... 
■ {Hamilton) 
Suwannee--.. 
Suwannee.. . 
Suwannee . 

Taylor- 

Taylor 

Taylor 

Taylor 

Taylor 

Taylor- 

Union... 

Union... 

Union.... 

Union 

' fAlacbua}.. 
Union... 


Bridge 

ii.eo 
Bridge 
12. 3S 

11.97 
6.91 

iM 

10.^2 
!l.e.'i 
4.96 
(.73 

15.93 

1Q.3I) 
1.5B 
5.8S 

IS. 30 
Bridge 

13.92 


Stool -Timber. 

R.B.S.T 

Concrete-Steel 
R.B.S.T. 

R 8.8.T 

H. B.S.T.. . 

H. B.S.T 

R.B.S.T.... 
R.B.S.T. . 

R.B.S.T 

R.B.S.T 

R.B.S.T 

R.B.S.T. . 
R.B.S.T. 
Graded . ... 
R.B.S.T 


Suvvurtnee Rtver Bridge . . 

Branford ... 

Suwannee River Bridge . 

Bradford 

McAlDlno 


Itchtucknee RlT^r... ... . 


"aig!M 


"a2i'e3 


9.13 

is.w 
e,35 

239.12 

I9.9li 
515.11 

"lisiii 

249.61 

" ia'fli 

33!lJ7 


t. 

3.00 
3.13 
9.59 
3.79 
1.10 

l!5i 


1. . 

1.00 


t 


«... . .. 

106.83 

"isoii 

151 13 
113. 4<! 
2M.1U 
130.74 
73, 2t 
63.45 
163.48 
339.14 
158.00 
58.71 
78.17 
464. U 


1 13.90 
71.3.'! 

10(^12 
99.29 
57.33 
79.81 

111.81 
48.88 
41.14 
M.71 

130.38 
M-62 
33.07 
48.79 

305,07 


I 13 .tW 

1.071 .SI 


" SO 


MeAlclne 

Live Oak 


34-i.ai 
lai.w 

4S,38 
10.2,^ 

eij.in 

9-1.07 

"iii.x 

490.26 
S7.30 

LMO.W 
£03.30 


i.ms.n 

:.H0 57 

4£.6r) 
733.95 

02.8fi 
33,42 
1.3)7.2) 
1.438.08 
105.50 
131.27 
7H.4e 


>0.41 
01.85 

15.89 


1 .398 .30 
2,419 .M 


10 


Perry 

Athena.. 

Perrjf . 

Prelect ej-C 


Fonholloway Suringa ... 

Salem 

Athena ,. 

Perr^. 

Steinhatchee Elver 

Perry 

Union County Line 

Bradford County Line 

Ralford... 

Alachua County Line. ,. 




3r7.7! 


1.871.30 

1.682.04 

183.83 


le 


i33.« 
9.85 
7.83 










167 45 


19 

ig 

IS 
£9 


Salem 

MadlSDn County Line . 

Lake Butler. 

LakeButler. 

Sapp.. - , 


""i'M 
" 'Vido 


17.15 
».M 
14.90 
O.H 

"o^si 


"s.oo 


' (19 ".38 
2S.0O 
163.08 
30.75 


l.lM.tS 
3,434.47 
1.761.49 


49 


"ilW3!31 
17.03 
10 .57 


1.811.20 
2.909.0^ 


■19 




58 


R.B.S.T 


I'HV^ Pnelnr 






jdi.n 






1.77 




178.07 


115.47 






Totals 


Second Division.. 












I70.3S7,(I« 


134.353.45 


tie. 432 .21 


M.877.72|8,4De.OO 


11578.12 


t 9.747 .33 


119,399.40 


tl4.02S.42 


t 206.480.30 



"Projects appear in two or more counties with Bfuue boundary shown In eacb. 



STATE ROAD DEPA11TMF:NT OF FLORIDA 

Auditor's Office 

STATEMENT OF BETTERMENT MAINTENANCE CXJST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1934 

Third Division 



Road 

No. 



in 

G 


e 
1 

l-A 

«l 

10 
ID 
K 
K 
SI 

D 

Hi 

1 

-. 1 

; 3» 

I 1 

J a 
e 
» 
20 
so 

m 

123 

1 

19 

10 

OOV. 

Statr 
12 

1 
33 
33 

n 
ii 

5-1 
37 
37 
53 
10 
10 
127 
I 
33 
K 
M 
40 



Project 
No. 



MS . . 

5fll.... 

aoi-C- 

501 -D . 

S2 

827 ,. - 
llM -- 
107o.-- 
S^9.-.. 
702.--- 

<m - 

M3..,. 
711... 
UIH . 
"Ml-D- 

5M.-.. 
U . . 
'631.-.. 

73a.. . 

«S8 . 
S57.-.. 



870 

B15 

m 

glfrO... 
M7 .. . 
TM . - . 

M-A 

73} 

T21 

Maiision. 
Ohemlstry 
981...., 
931 . . 
M»...-. 
fl.i2 - . . 
823 ., 



82J . 

813.... 
837 
83S . 
83T - . 
M*.A.. 
Mi . . 
1173 -. 
587 ... 
733.. . 
731 . . 
735 ... 
751 --. 
951.. . 
855 -- 
'S31 - 



County 



Bar 

Calhoun — 
Oalhoun... 
* (Oiilfl-.. 
Elficambla. 
Eacambla - 
Sscanbla . 
Sscunbla. 
Fraiiklln-. 
Franlclln.. 
Gadaden.. 
Gadsden.. 
Oadsdon.- 
Oadsden . 
Qulf (Caltiou 

Gult 

Kolmtj^j .. . 
" (Washliigtc 

Hjolmes 

Jackson 

Jackson 

Jackson 

Jackson 

Jackson..--. 

Jackson 

JackaoD...... 

JackaoD- 

itwkeon- 

Leon 

Leon . 

Leon 

Leon . 

Bids, Leon 
Liberty-.... 
Okaloosa — 

Okalaosa 

Okaloosa 

Okaloosa 



Okulooea-. 
Okaloosa-. 
Santa Rosa 
Santa Rosa 
Santa Rosa 
Walmlla-.- 
Wakulla.... 
Wakulla.— 

Walton 

Walton 

Walton 

Walton 

Walton 

Walton- . 

Walton 

WashinetoiKH 



Lenath 



g .OS S, 0. 8. T, 



li.«7 
14.49 

i.es 

10.07 
9. IE 
32.00 
10.30 
15.82 
6. ID 
5. SO 
8.M 
J.ZO 
.50 
e.Dl 



Ti-DO 



S, C. S. T. 
S. O. S. T. 
B, C. 8. T. 
Concrste 
S. O. S. T. 
Graded -. 
Sand- Asphalt 
a.O.B.f. 
Sand-Asptialt 
Sand-Clav 
Satid-Clav 
S. O. S. T. . 
R.B.S.T. 

-.-.S.O.S.T.- 
n.SST. 8. B, T. . 

5.11S.0. S.T 



1 

9. 97 

Brlilie 

10 .oe 

a. 79 



3, 0. S. T. 

S. O. S. T. 

rimber .... 

S, O. S. T. . 

8.0. S. T. - 
12.08 8. 0.8. T.. 
3.&4R,B.S.T, 
4.19 3, O, 9, T. . 
10. BO S. O. a. T. 



6.77 
6.15 
11.37 

10. M 



IS .00 
17.47 
11.39 
S,37 
4.50 
4.65 
9.81 
13.89 
10.45 



S. O. S. T. . 
R.B.S.T. 
S. 0. S.T.. 
S. O, 8. T. . 



East Bay Srldga 

Blountstown 

Blountstown 

Scot ts Ferry 

Pensacola - 

Escambia River Bridge. 

Koad7. 

RoadNo.l - 

Ochlockanee Blvet 

Road 10 Lanark.. 

Liberty Oo. Line ... 

GecTsla State Line 

Roadl 

Oclitockonee Klvor 

ScottsFeny ..- ... 

Govommpnt Oanal 

Ponce de Leon 

Bonllay 

Project No. 709 

Pope Lake Bridge 

Calhoun County Line 

Qodwiii'BGln 

( Alabama state Line 

Bav Oo. Line 

Godwin's Gin 

Project 81 8-A.- 

Cottondfllp.- 

Qracevllle - 

Jeflprson Co. Line, . . . . 

Tallahassee. 

Bange2&3West 



) Graded 

!S. C.8.T. .. 

J8.C.3.T 

IS, O. S.T 

33,0. S.T 

5 Graded 

lGrad«d 

8S. O. a,T 

5 Graded 

10.01 lOraded 

II .20 Sand-Asnlnilt 

1.2ER.B. S.T. . 

11.32 R.B.S.T. 



Bristol - . 

Walton Co. Line 

Crestvlew 

Project 649 

1 MlUUaii Via Baker.. 



n.e7 

4.2J 

t.m 

13.71 
7,38 
0,81 



S, C, S, T, 
3. C,S,T., 
S. O.S.T. 
S.C.a.T.-. 
S. O. S. T. 
Sand-Clay. 

9.32 Sand-Clay. 

4,13lS. C, 8, T, 



Hilton's Switch- 

Shoal Eiver 

End ot Pavement 

PrcjBctB37 

I Road 10 near Navarre. 

Wakulla 

CrawfoTdvllle 

Point on Road 10 Throne 

Okaluoija Co, Line 

Project C52 

De Fun lak Spr i n#,s 

Project 731 

Di'FuniaK SpriiiES 

D u Fun iak Sprluas . - . - . 

Glendale 

Bcnllav. 



West Bay Bridge. ,, ,,-,., 

Scotts Ferry-,,- 

Jackson County Line,-, 
Wewali Itchka, ,--.-.-... , 

£3cambia River — 

Road 7 near Pensacola , 

Atmore 

Lillian Bridge,- -- 

Carrabelle-. ------ * 

Point East 

Roadl 

Qulncy--. — --, 

OeorglsStateUtle..--, 

Qulncy-.- 

Wewahltchka,, 

Wewahlt chka 

Argyle ._,-*^., 

Ohlpley 

Washlndon Co. Lhte . -, 



Read 1 - .-.,.. 

Marlanna. ,. 

Godwin's Gin -„ 

Gottondale --^. 

Cottondale 

Eoadl - ---.. 

Qracevllle 

Campbellton 

Project 54 -,--. 

Range2&3We5t 

Ochlockonec Elver- 



Gadsden Co. Line,. 

millaan 

North 

Walton Co. L1ne„- 
H 11 ton's Switch,-,. 



Alabama State Line. - - 

Valparaiso 

10.45MlleB North 

Alabama State LlJle — 

Town Point - ., 

CrawfordvllJe-.,. — ... 

Oehlockoneo 

h Town of Sopehoppy., 

Holmes Co. Line. 

Alabama State Line. . , - 

North -. 

AlabamaStateLlns 

South,.- 

Olendale... 

Alabama State Line.,,-, 
Chlpley 



Right- 
of-way 



950.67 
33 M 



tM 
97.00 



65.79 

70.42 

1.151 .W 



5,07 



403,82 
194.54 
19 .R9 



79.27 
125. 9n 
63.35 



.55 
11.22 

64 



19.91 



1,470.03 

679 .ar 



13.13 
19,37 
4.33 



175.81 



1, 639.(1 



6,11«,M 



175. 9e 



M.Ol 

109.14 

.33 



Tot Bl3 Th Ird D I vision .. . i a,Me.lBM7,BB!l.2sraM.B<e.53l 3M.Mifl.Mil.ii6 34 . 1 IB,I1« *7,2tl .91 



t I 

ia.D20 
27,418 
1,942 



i3,ta5.ra 



.T4 
11 

.72 
.4G 
.39 
)3 
00 
225.32 
37,750.47 



&12.1 
B.lIH.l 
9.1 
1,217.< 
1,470.: 
14,834.1 
10 .r 



3,559 
416 

11,931. 
5,554 
11.995 

378 
12.774 

294 

3,551 
1,980 



S.097.B2 

84.31 

3.517.45 

1. gE3.ee 



S3 .12 



T.354.M 

557.93 

3,488,72 

4,132.94 

467.47 



curb 

and 

Gutter 



32.95 
"60.00 



2,021.40 
8,928.24 

saa.n 



Cul- 
verts 

and 
Bulk- 
heads 



5.00 
1.B4 



2.50 

808.19 

S. 737 .90 

3^.50 



i.M 



i.mM 



75.59 
46,23 



.75 



12.91 



20,24 
MM 



Bridges ShouV 
ders 



356,21 



761 ,n 



».0D 



184.013.318.33 
13,431.41 

7a.J7i 

2.501 



3.e58.eti; 
l.ao 



2.107.00 
75.92 



4,Ti8J5 



mM 



lU.It 

1.19 
10.21 



T6. 
M.M 



storm 
Damage 



Engi- 
neering 

and 
Super- 
vision 



1.62 
71.37 



10,20 
153.46 



67.93 
10.41 
1,25 



9.ee 
in. 71 

75,21 
19.28 



175,24 



155.02 
1«1.23 



23.58 
5.71 



Sun- 
dries 



1.96 

,033.97 

,579,36 

569.28 

.20 

,122.62 

11.49 

15.13 

12,01 

118.97 

.001 .&9 

742.03 

.75 

107.79 

428.54 

,500.28 

J. 79 

20.99 

,465,45 

,«e,3l 

»,37 

48.28 

11.94 

.676.121 

658.76] 

.106.04 

.121.54 

,158.34 

24.16 

4.61 

515 .8fi 

.4b 



Crat for 

1934 



1,469 



3,187.61 
43.57 
217.51 
195.72 

7.50 

15.97 



•K.U. 

2.79 

1.01 

531.19 

608.40 

ea.io 

214.16 
393,60 
39,37 
36,66 

203,35 
830.02 
31,57 



« 1.335.99 W0.132.B9 1291.058 



24.70 
17.095.35 
33.263.31 
3,543.11 

3 54 

u.iesies 

182.85 

190.94 

80.32 

1.501 .U 

13.iei.58 

9.376.54 

9.47 

1,360.31 

1,934.32 

17,098.52 

23,67 

246.31 

38,313.68 

15,324.67 

3,093,56 

497.08 

W,S7 

17.294.75 

9,321.70 

15.496 ,0T 

9,117,11 

11.053.34 

308.71 

38.13 

5,335.46 

3,48C.63 

60.01 

197.98 
2.745 .21 
2.091.57 

91.96 

1.11 

201.33 

1.928.33 

933.01 

31 .SB 

13. IT 

5.348,03 

8.072 .55 

6]4.0» 

2,702.98 

4.3(10.04 

199.84 

36,65 

2,300,30 

9.863,31 

262,48 



"Projects appear In two or more counties with same boundary shown In each. 
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STATE ROAD DEPARTMENT (IF FLORIDA 

Auditor's Offics 

STATEMKNT OF ROUTINE AND STORM DAMAGE MAIXTICXAXCE COST BY JiOADS, PROJECTS, AND COUNTI!-:S FOR YEAH 19;U 

Third DiTision 



Boftd 

No, 



ID 
1(1 
10 
111 
10 

in 

10 
10 
20 
20 
20 
115 

m 

)i 
6 
R 
HI 



1 
1 
1 
I 
1 
\-A 

T 

7 

7 
97 
lis 
IIJ 
119 
1S5 

m 

10 
10 
10 
10 

10 



Ptoleet 

No. 



879 ... 
680 ... 

m\ . 

688 . - 

7«3...., 

7M . 

787 . . 

J97-B.. 

ftOfl-A. 

KDl-B.. 

E.07-G 
103a . 

Ml 

501 -B . 
601 -C 
•JW D 
109«1... 
15 . . 
33-A 
3S-B. 
W . 

mi . 
s«o . 

!G7 . . 
34 , 
51 . . 

891 .. 
8S3 
110.^ .. 

E-a7-A. 

■E-sn-B 

•E.97-E 
1075 .. 

im.B 

5S3 ... 
'Wi-B 
60J-G 
B*9 
BSS. 



coimtif 


LenxtlL 


Bay -- 


D.IM 


Bay. . . 


Bridge 


Bay . 


BridKi' 


Bay. . . .. . 


e.31 


Bay . 


19.49 


Bay.. 


9.71 


Bay. . . 


5.27 


Baj-,- - 


Bridge 


Ba^. 


O.IQ 


Bay 


12,33 


Bay. 


12.21 


Bay .... 


7,40 


Bay 


3.90 


Cftlhouii . - .. 


12.97 


Calhoun . 


Bridge 


Uallioun .... 


H.4S 


-;auif!. , . 


7.9S 


Calhoun.. . 


9.00 


E5{?ambla.. 


i.M 


K^ambla . . 


3.20 


Escambia . . 


Bridge 


Escambia . . 


10. *T 


Escambia. 


Bridge 


Escambia-.. 


8.90 


Est:an)bla . 


l,!t9 


Escambia... 


K.ie 


Escambia .... 


10.02 


Escambia . 


O.Slj 


EscamblEL .. . 


15.30 


Escambia 


».57 


EscambiEk. . 


",on 


Escaaibla..- 


6,40 


"{Okalocjsai.- 


Bridge 


' C Okaloosa ).- 


Bridge 


Escambia 


10.50 


Escambia 


Bridge 


Franklin 


S,15 


* (Wakulla 1 


Bridge 


Franklin .. 


5.IJ 


Franklin 


15.92 


Franklin 


19. 4G 



Type 



R. B. S.T. 

Ccncrete.Steel 

Concrete-Steel 

R.B.S.T 

R.B.S.T, 
Gradt^tl ... . 
Sand Asi}l.alt 
Oonc.Sieel 
Coni;. . 
R.B.S.T. . 
R. B. R. T. 
S. B. H. M, . 
Sal Id Asphalt 
S.O.S.T. _ 
Steel-Timber. 
8. C. S. T. 

S.O.S.T 

Graded. 
Oonc. 

S.C. 3.T 

rimber-ste!*l.. 

Oonc 

Timber . 
Cone... 

Cone 

S.O. B, T, - 

Cone . . 

Oonc 

Cone. 

Cone. 

Grarled. 
Saotl-Asislmlt 

Cone 

Tlmbpr-sreE^], 
Conc.-San(|.,Ji 
Timber 
R. B. S. T. 
Steel-Timber, 
shell S. T. - 

S.C. S.T 

R.B.S.T 




Eu.-;i Bus- Bridge... 
Etiz^l Bay Brl^lge.... 
W'eiit BayBriage ,. 
WestBai Bridie . - 
Gulf County Llne- 

tt'est Bay 

Gulf of Mexico 

West Bay Bridge at West E 

Panama City 

Bayou GeorKe..- -. . . 

NUon 

Proiett 0S9 

Road No. 2(1 

Bloimtsrown 

Sqott's Ferry Bridge . . , . 

fllonntstowTi 

Suott'a Ferry 

Blountstewn 

Pensacola 

[Approach to Escambia Ri 

Escambia River Bridge 

.ponsacola 

iPerdldo River Bridge. 

Project No. 35 

City Limits Pensacol a. 

Escambia River Bridge 

Peiisaccila. 

End of Pavement.. ... 

prolect No,5l 

Project No, 34. - 

RoadNo.7 

Camii Walton . 

I Santa Rosa Soimd Bridge 

[East Pass Bridge 

RoartNo.l 

EscamblaRlyerBrldse.. 
Gulf County Line 
OehlockonecRiverBrldfie 
AbELlachleola. 
Ochlcclionee River 
Carrabelle,.- ... 



West Bay Brldxe . 



Qiilf of Mexico. 

East Bay BtidKe 

Ebro. . 

West Bai'. 

ay . . . - . 

Bayou George ... . 
Ninon - . 

Jackson County Line 
W^alton Counts Line. 
Lymi Haven . . 
Scott's Ferry 



Jackson County Line.. 
Wewahltclika. . 
Clarksvllle. 
Nunez Ferry 
ver Bridge . 

Escambia River 

Project 1)0^897^ 
Project No. 35 
Road 7 Near Pensaeola 
Roberts .. ... 

Pine Barren Hili. 
Alabama state Line 
Project No. 51 

Atmore 

Station 8B1 



Lillian Bridge 

Station 1S23 Plusil-S- 



PToJectNo. 593-A- 
Carrabelle .. .... 

East Point 



RlKht. 
of -way 



181.05 
24.22 
ll.tit 
U.3S 

737,22 
2S.23 
34 .S!) 

'"l7H!!i-l 

Its.* 

178-70 
32^01 

2j9.r.". 

ira.io 
im,s4 
307 .jn 

39.37 
381.83 

67 .6f 
3,00 

im,2: 

42 [0 

78.7* 
132,00 

M,2g 
111,74 

297,28 



Road 
Bed 



lfl,04 

3.071.58 

2,B24,86 

3,168,10 

S«,30 

14.78 
1,743.34 
1.447,117 
1.545.70 



83,08 
75.00 
112.11 

'235.18 
1SI,83 
140.31 



8. OB 
5»4.49 

1 .511 
014. 5« 
055.79 

2.94 
40«.4l 
289.11 

'sisji.s? 

302,71 
303.83 
798.91 
1.407.72 
l,(Sfi3.29 
2.1157.81 
2,173,07 
3,084.28 



2.40 

l,3f!(l,7,^ 
80,00 
40.91 

"195 '40 

594 .69 

2.1W.,56 



Surface 



317 
108,39 
3, OB 

568,74 
223,05 

413.77 
27,82 

'907,2; 
22T .fO 
249.87 

17.94 

951.67 

7.96 

832 .3E 

1,3211.34 

2.324,B; 

1.93 

734.01 

4B1,9S 

49. 3S 



21.71 
137.43 
23.22 
51.97 
99.33 

SM.97 



171.00 
421 .07 



703.87 
21 .82 
109.14 




t 211.99 



2.0C 
77.02 
14,09 

4,81 

40.41 
20.07 
15,03 



82,49 
29,40 
H 13 



285,70 
347,71 

22,30 
141,52 

18 



152.23 



11.50 
.132.67 



3.00 

t,g«a.7i 



10.03 
52.81 
107,37 
33.29 
9.17 



Guard 
Rail 



Signs 



t 145 .8e 

9.K 
12,74 
31.46 
24 .9« 
32.09 
42,93 

1,12 
13,20 

8.84 
14.95 



9.84 
39.32 
tl.07 
17.45 

iil!83 



7.00 
.30 



72,06 

'mm 



77.26 



11.09 
59.38 



6.23 

,44 

8.2t 

'57,07 



32,17 
7.{n 
21,39 
S3,7« 
7. OS 



27.85 

13 .fr? 

160.8^ 
32.48 
63,97 



Centet 
Line 



27.84 
16.12 
82, 111 

21. 3C 



129,77 

'a.ne 




131.60 

78,40 
30,29 

80. BO 
56.57 
202.70 
08.39 



Engl- 
necitne 

and 
Super, 
vision 



t 140.05 



1.2n 
133,30 
302.70 
162.32 

122.85 

192.69 
176.53 
179.,^f, 
72.16 
SB .84 
350.24 



l.!iil7.56 
10.91 



1.3ffi.9t 

140.6! 

4.71 

1.80 



73.98 
"2.70 



425.31 
187,73 
128.86 
80 .00 
46.08 

182.33 

143.03 
27.81 
117,09 
160.86 
W.35 
302.04 
139.35 
211.55 
14(1.17 



l».e2 

'143.23 



99.99 
229.60 
264.29 



Sun- 
dries 



169.79 
1,960.83 
l,B03.3li 
161 ,30 
381,50 
168,34 
88,4 
8.30 
157.41 
269, 51i 
209,92 
124,33 
95,46 
212,70 
130 50 
248.09 
131,25 
151, Ot 
83,90 
107,46 
I,W1,K 
260.05 

151 ,43 
31.73 
624,57 
198.21 
105.43 
202., 13 
163.13 
.165.09 
205,38 
533,84 



213. li 

"141.9! 

442.36 
295.56 
623 .89i 



Cost for 

1934 



1,882.13 

52.977.7S 

20.320,15 

1.064,69 

1. 393.41 

1.234.63 

598.30 

1.087,56 

3,122,12 

2.294,39 

2.300,79 

173. B5 

170.01 

2.116.10 

229,26 

2. SOT .29 

2.889.50 

2.932, « 

701 .62 

2.049.ac 

2.341.62 

5.953.31 

171.09 

923.39 

191 .27 

3 ,327 .20 

2,120.71 

2,080.51 

5,248.19 

2. 849 .43 

4.102.49 

318 ..55 

2.203.12 

2.49 

5,172.29 

155.00 

8!e.79 

52.81 

1.9M,07 

1.397.10 

3.4013 .W 



■Projects appear In two or more counties with same boundary shown In each. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1934 

Third Divisioti — Conliniit-d 



Boad 
Ho. 


Project 

No. 


County 


Length 


Type 


From 


To 


Blgbt' 
ot-way 


Bond 
Bed 


Surface 


Struct- 
ures 


Ouard 
Rail 


Slxns 


Centra 
Linos 


Storm 
Damage 


Engi- 
neering 

and 
Super- 
vlalon 


Sun- 
dries 


Coat (or 

1934 


10 


6S5-B 

702 

IWS 

1 .. . 


Franklin 

Fmnklin 

rraniotn 

Gad^en 
(JackHonJ... 

Gadsden 

Gadi^en 

Gadisdeii . 

Gadsden.. 

Gadsden 

Gadsden 

GadfKlen .,,,,. 

GDd.sden 

Gadsden 

Gadsden 

Gulf 

Gulf 

Gulf 


f 
Bridge j 

6,10 

Ferry 
Bridge 

10 .00 

0.82 

14,94 

Bridge! 

1 

7,32 
CM 

8. BO 

7.2t 

,so 

1,50 
0,94 

n.39 

BridEe 
6.01 

14,62 
9.67 
,'j.ll 
2. SO 
Bridge 

8,81 
4,03 

Bridge 
4.31 
iM 
1.00 

7.97 

lo.arr 
icoo 

BrldEe 

4.72 
11.81! 

Bridge 

7.70 

11.03 

Brldcei 

10.03 
6.79 
12.08 
3.54 
12.76 
4.19 
17.80 
18.70 
ICOO 
2,0(1 
6. 77 


Ttmber 

Sted. 

Sand 

Asphalt 








• 315.00 
1,M1.«2 




« 101.64 

9.60 
33.737.41 

182.77 

■■■i2!o6 

32 -OC 












11,820.00 

15C.66 

1.48 

489.11 
177.01 
164.88 
251.43 


( 2.036.U 


10 


Road No. 10— Lanark - . , 


noblockonee Blver 

East Point 


t 11.16 
37.23 

23.81 
8>.48 

85,90 
278,86 


145.22 










1127.28 
1.35 


1,994.94 


10 




* 6.58 






23,774.51 


L 




Victory Bridge over ADala 

Mt. Pleasant. ,,, 

Mt, Pleasant 

Leon Ogunty Line 


chlcola River..,—.. 




.30 
135.88 
ra2.29 
172,70 

36,25 






81-A 

ni-0 

873 

673-B 

N11S-10«„ 
090 

B43 

711 

1108 

BIH 

SOS 

560 

<m 

•Bfll-D 

S5I 

740 

i 

9-E,. 

•30 -, 

579 

•631 

•631-B 

•658 

709 

730 

825 

826 

•3 


875 99 


1 


Cone.--,,-,,,. 
Cone 


1,733.58 

948.81 

1,132.27 


*433.72 
470.74 
441 .S7 


19.03 

ai.3o 

32.04 


(123.35 
110,72 
159,38 




164.12 
157.99 
244.50 


2,S45.9S 


I 




2.318.41 


1 








2,746,03 


1 


Concrete 1 

Steel J 

S, 0,3. T... . 

; Sand 

jClay 

1 Sand 

' Clay 

S.O, 8. T 

R, B, S. T.,- 

R, B-S, T 

R. B. S, T 

T.S. a.T 

Pontoon 

S. 0, S. T 

R, B. S. T 

R, B, S, T 

B.C. a.T 

S. C. B. T 

1 Swel, . -1 
1 Timber ,1 

S.O. S. T 

a, C, S, T 

Timber 

s. 0. a. T 

Graded 

3. C. S. T.-.l 

Onidert ) 

Graded 

Graded- 

Cone... 






36.29 


12 


Road No 1 


Green •* be ro 




434,19 
1,818,64 

1,801,09 

106,83 

B7^55 

122.96 

1,0(7.67 

l.Sl 

723.40 

1,147,70 

3,1(4.70 

534.01 

200.04 

11.37 

3,001.23 
138.56 

■""■»48.87 
999.63 
687,97 

740.02 
88£.4U 




?7,08 
3!, 61 

36.35 

M.12 






71-38 
78.73 

W.38 

103.09 

7.17 
21.48 
129.73 
35«.5« 


108.13 
92.33 

168.16 

120.88 
8,38 
41,21 
124.85 
3BA.07 
914.76 
101,62 
303,37 
183.99 
8$. 78 
47.01 
,41 

134.78 
79,58 

" " 76"29 
164,67 
145.26 

174.00 
187.87 

469.41 
79,24 

300.28 

9.87 

142,19 

185.15 


6(0.78 




Liberty County Line 


Ropd No, I near Qulncy 

Georgia State Ltna. 

Gflorsia State Una 

Citjf Limits of QulfiRy. 


6,8T 
40.83 

89. C8 

i.69 

19.40 
475.15 
!3»,71 
81.83 
369.76 
735.50 
M7.W 
5.^.29 
89.31 

167,04 

100.33 

8.19 

112,3a 

759,81 
360,98 

78.0.1 
131.85 

S3 ,60 
6.3; 


401.92 

K75.6e 

86.12 

"13.75 
356.97 
783,(19 
3J.74 

1.KI8.17 
781.81 
643.33 

118.74 
.36 

30 .a 

600.59 
535.38 

■ '481^7 
1.O0O.3S 
1.992.10 

1,008.45 
931.23 

,30 

"■"■755.78 


639.13 








2,868.33 


IS 








3,033.49 


SB 












554.92 






27^25 

49.16 

788,66 

1,782.84 

40 OS 

110.1)2 

25.83 

65.36 

6.00 

3,713,0E 

197.36 

26.28 
51.60 
84.05 
60.08 
91.66 

23.88 
23,00 

132.78 

"iiiP.99 

888.78 
203., 13 
66.13 
543.80 

53 .3( 
21.33 
46.22 
l»r.33 

276.50 
M.34 








15.56 














192.93 




Port St. Joe 

Government Canal 

Govemmant Canal Bridge 
ScolfH Ferry. 


North of Canai _. 

WowamtcWia 


" 51.96 

16.23 

10.23 

109. R5 

1.20 

■ " 2.75 

21.23 
11.76 

" 2.44 


27.96 

224.98 

.15 

44. D5 

541.91 

21,41 

18,36 

8,51 

9.33 

38,77 
7.50 

is.ai 

19.04 
38,71 

8.33 
10.21 


"g^OO 




^.82 
4,123.02 
2.871.71 


^10 


■ (Callioun),, 
Gulf 


Wewuhitchka 

Franklin Oounti' Line,-. 






149.11 
226,56 
185,88 
73.10 
40.08 


9,187,09 
3,489.38 


10 


Gulf 

Holmes, 

Holmes 

" lWa.ihgtnl._ 

Holinen 

" rWashaton) 
" (Wa»hj!tonl 
" (Wa>ih£ton) 

HolmeN 

HolmeH j 

Holmex 

Holme,^ 

iTackHon 

(Qadsden)... 
■ (Washitton) 

Jack^m ,-, 

Jackiton 

Jackson 

Jackson — ... 
Jackson 

Jack.'^on 

Jeckson 

Jackson,-,,,,, 
Jackson 1 

Jackson 

Jackson. 

Jackson — ^,. 

JatkHon 

Jackson 

Jflckson. 


Port St. Joe 

Ponce de Leon ,.,,-, 

ATEyle 

ChuctawliHtcliee BlietBrl 

WeMtvUle 






5, 230 .49 


1 
1 
1 


ATHvIe... 

project No, *., 




%"' m'M 


1,038.58 

3.17.29 

3.941.43 


1 




W.(9 
58.51 

81^68 

213.77 
382.87 

148.47 
143.18 

"""'70'.08 
346.70 

" "iio!24 

221.46 


4.258.49 


I 


Chlpley 


957.90 


1 
1 


AUlfiator Creek Bridge, . . . 

Bonlfay 

Alabama state Line. ..-.-. 
Project No, 7» 

Alabama State Line. 

Project No. 825 




3.83 
18.00 




80.79 
1,643.58 




project TM 

Washington County Line 

Point IU.37 Miles South. . 
Walton County Ltne... 


3,2?r.95 






3.899.52 








2,179.88 


es 




41.29 

8.00 
26.64 




2,291.79 


1 


Victory Bndec o^er ADala 

Oottondale 

AoalachlcGla River _-- 

Pone'."' Lalte Bridge 

Marlanna..,.. 

Marlanna -.. 






•71 

514 

588 

»a«,,- 

634 

6S1-B.,,. 

M7 

680 

670 

6ia 

671 

834 

816-A..., 

818-0 

8127 

786 


875.97 




Chipluy 


824.52 
838.67 


"168^93 

13.38 
18.00 


3,28 
36.90 

11.35 
138.30 


730.71 




a, 0, a. T. . 

Ttmber 

S. 0. S T 

8. C. S. T 

Gone -. .-1 

Steel 

a, 0, 9, T 

8. 0.8. T.,.,- 

S. O.S.T 

R, B, S. T.,. I 

a 0, s. T..- 
g. o.s.T....- 

Graded 

Graded 

S. 0, H. T 

3. o, a. T 

s. 0. a. T 


Wft tlL Miles .. ..,., , 




2,067.23 








878.05 




Oottondflie .^._ 

CypresH.., _. 


200.82 
54.58 


734.14 
613.44 


3M,27 
1,390,18 


1,678.82 

2.716.86 

543.80 


' 


Calboun County Line 

GodwIn'rtGIn 

Alabama State Line 

Ba^" County Ltrvt.- 

Godwln'sGln , ....... 

Chtplejr' by Graceville..... 


Road No. 1 

Uarlaima .. 

Godwhi'sGln... 

Cottondale.,.. 

Cottondalfl 

Alahama State Ltne-...-. 
Project No Slfi-0 


3SI.1S 
141.35 

86.5! 
118.95 

47.84 
371,87 


1,109.43 

894 .97 

1,396.31 

2,227.19 

300.18 
370.75 
296.53 
471.54 
109.72 
705.30 


344,29 
408,74 
132.20 
679,27 

4.30 
1.928.75 
1,211.W 
1,188.72 


45.60 

71.82 
8.30 

■■■ 2^50 
15.93 
13.^ 


21.22 
31.88 
22.39 
74,38 

24.03 
'10.93 


6.80 
30.19 
30.71 

6.60 




289.95 

148. (T 
328,03 

447,47 

130.47 
240.83 
E28,49 
2S0.02 
28.84 
101.65 


168,20 
118,64 
2C4,08 

273. 4T 

77,86 
822.93 
179.82 
188.10 

33.68 
116,77 


2,419.61 



6 




1,915.47 
2. 325. 03 
3.920.94 

801.16 


12 

K 


::::;;;; 




3.589.97 
1.921,78 




PTGjfttt No, 31fi-A 


Rood No 1. 


167.69 






2.238.19 


M 






171.94 


IE3 


Graceville- _.... 


OaDtnballton.. .- 


M7,7B 


591.13 




36.15 


11.46 


41.82 




1,860.82 







•Piolect appeals In two or more counties with uaine boundary shown In each. 



STATE ROAD DEPARTMENT OF FIX)RIDA 

Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS. PROJECTS, AND COUNTIES FOR YEAR 1934 

Third Division — Continued 



Bead 
No. 


Project 
Ho. 


Countr 


Length 


Type 


From 


To 


Right- 
of-way 


Rood 

Bed 


Surface 


Struct- 
ures 


Guard 
Rail 


Signs 


Center 
Lines 


Storm 
Damage 


Engi- 
neering 

and 
Suuer- 
vision 


Sun- 
dries 


Cost tot 
1934 


141 
1 


iej7 


JaokBon 

Leon 

Leon 

Leon, 


6.0O 
12.90 
6.45 
9.79 
Brtdgel 

18 01 
11.64 
12.36, 
11.37 
10.68 
8.17 

7.» 
M 
.50 

0.72 


Graded. 


Gmnvood., - .-- 

Tallflbfls^ee 








« 169.22 

^3.53 

17.11 

75,90 
1,12 

164,02 
112,44 

81,12 
9,43 

B3.11 
136,65 


»■ ""i6',77 


t '834!64 
489 .Si 
396.65 


•' 46,31 

.90 

73,44 


%"U.3S 




t 71,58 
206,64 
82,86 
146,84 


t 83.93 
238.11 
108.28 
171.17 


t 264.73 


Ea.st to End ot Concrete. 


( 3[!9,03 

219.89 
702.61 


t 1.998.53 

86.46 

1,665.22 


3,977 ^ 


1 


b4-A 

678 

07i-B 

50 


R. B. B. T 

Oonc 

Cone \ 

Steel / 


Jetletson County Line . . 
TpDahasaee , 




1,024,63 


QadJHlen Couhty Line... 




65,30 




3,286.13 


1 
10 


Ooblocikonee River Bridge 
TaHabASBee . 




1.12 




Georgia State Une- 

Wakulle Oo. Lino 

Jefferson County tine. . 
Ranges and 3 (A^e'it).. ... 
Ochlockonee River — ,-. 
Lloyd 


N9.B9 
149,95 
337 .R2 
69.23 
53.46 
31.29 


Hi 331.74 
327,47 
466.25 
887.80 
451.09 
8.11 


so .68 

2^60 

30.10 


3S.66 
97,42 
76.08 


73,49 
2,12 
31.00 
63,64 
B7,06 
£2,33 


151, JT 
66.28 
U.W 




325,28 
184.67 
196.12 
162.78 
161,17 
45,37 

87.11 
3,15 
3,15 

10,31 


369,48 
212.28 
221.86 
198.93 
188.03 
63,22 

107.76 
6,73 
5,74 
81,92 
3.10 


13,090 96 


10 

ig 

19 
19 

w 

74 


728 . 

B98 

in..- 

1M 

•lOT- 

8» 

NIlH-131- 

NBM-iau 

Ml 


Loon 

Leon. 


Cone 


Ttt BliBsBee — 

Tallahassee 




1,182 63 






B. C.S.T 

S.C. 5 T.... 
JS.O.S.T.-l 
1 Sand 0.,.-J 

Graded- 

Graded- 

Oonc , 

S.O. S. T..,.. 




921.81 


Leon 

" (Jefferson).. 


Range 2 and 3 (We«t) 








954.21 










296 87 












194.87 


Leon 

Leon 


Tallaha^ee 


Station 100 - 

Olty Limits of TaUahasse 


















8.88 


Tfl 


















8.99 


A. & M. ColleKO 


2.10 


64 .78 


1W,K 
1,07 












339.46 






Martin Building. Tallaha 
Govemor'a Mansion. Tull 

Bristol 

Bristol 

Ochlockonee Rlret 














4.17 












ahasi^ee ^.. — -.. .. .. 


405.09 
42,Ki 
















4£IS.08 


13 

f— 1 12 


OOfl- 

W».. 

779 

8X1.., - 
1 

621 

621-B ... 
m-0 

esi-D 

MS-A ... 
B03-B-1 &?, 
802-B-3-. 

802-C 

803 

649 

662 

823 

824 

815 

am 

81»-B 

•E-97-B— - 

•E-K-E-,. 

*3-A-l>B: 
-0:-D— - 

H-A 

l»-B 

685 -. 

S86-B 

690- 

m - 

5-ABO..- 


Liberty 

Liberty 

Liberty 

Liberty 

OkaloosEL 

Okploosa 

OkalOfj'ifa-... . 
Okaloosa. 

Okaloosa 

Okaloosa. 

Okaloosa- 

Okaloosa. 

Okaloosa 

Okaloosa-... . 
Okaloomi.. — 

Okaloosa. 

Okaloosa..-. , 

Okaloosa-...-. 

Okalooija. 

Okaloosa. 

Okaloosa- 

' (Ewsmbla). 

' (Escambia), 

'(Walton).-. 
Banta Rosa. - . 

SimtB HoSB-. 

Santa Rosa... 
Santa Bofta... 

Santa Ro!^a. - . 
Santa Rosa.-. 
Santa Rosa--. 


25.W 
12.00 
8.00 
12.48 

7,65 
17.47 

Bridge 
Bridge 

Bridge 

7.76 
Bridge 
Bridge 
10.24 
11.13 
11. 3S 

j: 

4 SO 
4.66 
e.81 
13. 8» 

4.21 
Bridge 
Bridge 

Bridge 

, 

( 
6.M( 

Bridge 
6.50 

Bridge! 

6.27 


Graded 

Graded 

Graded. 

Graded 

S.O. S. T 

S. C. S, T 

Oonc.— 

J Cone 

SteaL 

Oonc 

SteeU 

S. 0. S, T.-. 

Timber 

Timber 

Sand A 

Sand A 

S. 0, S, T 

s. 0. S. T 

S. C. e. T._ \ 

Graded J 

Graded 

S, 0. S. T 

S.C. e.T 

timber 

Cone... 

Timber 

Steel 

Cone,.. 

Sand A 

Brick 

Cone. Sb.... 
Cone 


1,069,49 
47.86 
242.38 
363.06 
»6.20 

4.517.88 


10i209,00 
80.29 
209.79 
£S4,81 
166,67 
1,632,33 


2i069.86 




3,60 






380,02 
171,80 
121,51 
176,68 
106.6) 
250.11 


474.87 
201.46 
134.29 
209.51 
129.24 
293.28 


14.238.98 


Gadsden Oounty rjne.-- 








601,40 


a 19 
CD 19 


26,43 
29.95 

5.00 
142,46 
10.60 
156.44 

10.69 

21,75 

51.12 

8.050.01 

61.42 




48,28 
6.64 
26.99 
46.98 






777.68 


BriHtol 


68.86 
71.13 

707.84 


8.00 

128,74 






) .081 .51 


■— ' 1 
1 
1 


MlllliBin.. 

Walton County Line 

Shoal HiverBrldge 


Holt 

MUllgan. 


"ii',67 




1,411.67 

7,161.18 

10,50 














166.44 


1 


Sboal BJverBrldgfl 























30.56 


10 


Walton County Line 

Rocky and Tom's Baycu 
Gamier' fl Bayou Bridge-. 
NlcevUle 


Nksyllle 


166. 3S 


1,203.30 
26.00 


405.71 
67,86 


lie .96 
12,10 


22.30 
8.78 
15.36 
64.69 
24.23 
36.76 
U8.61 
3.71 

«.7t 
a,47 

a.m 






111,10 


149.89 

6.00 


2,176.40 
171.62 


10 




4.60 
136. SO 
168. K 
108.96 
34iHI 
63.61 

10,68 
166,63 
18.04 








8.069.66 


10 


Oamp Walton - . 


426.32 
511.78 
406.02 
724,80 
626.44 

liS84.39 

827.67 

191 iBS 

6. a 


416.10 
147.86 
104,29 
241.00 
433.26 

1,103,04 
243.96 

mM 

»,»7 


29. B6 






146,6] 
168.34 
is; .93 
134.15 
131.00 

217.84 
193.87 
60.29 


171.51 
203,14 

191 .an 

176.82 
193.60 

164,69 
234,86 
70,ff7 


1,473.87 






Santa Rosa Oounty Ltoa 






1,214.02 










1.606,98 


a 




Walton Oounty Line 


176.14 








1,668.52 


41 


Mllllgan vU Baker 








1,310.56 




Alabama State Line 

Valbaralso , 


l.S 








2,787.61 


C4 


Shoal River ,.. 




3.78 




1,709,73 


£4 


Bhoal Biver Bridge 


.60 




619.01 


54 


Shoal River Bridge 








29 .31^ 


IIB 


Santa Rosa Sound Bridge 






1,666.78 




6.83 




1 2,70 




633,83 


2, 263 .{19 


lis 






a.« 

1,830.00 

1.0S3.72 

41.t>4 

1.221 .M 

41 .(H 

l,656.(e 

163,13 

Z,641,E0 








tM 


HB 




Nlcevllle 


717.16 
60.44 


30,01 
21.41 


38.66 

1.34 

436.45 
832.14 


44,69 


41.27 

29,45 

2.M 
26.84 






206.42 
85.33 


233,47 

100,04 

1,177,84 
192,47 


3,134.68 


1 


Milton.. 


Station 338d1u5KI 




1.64 

4.03 
134.60 


l,373,([r 


1 




1,662.39 




8.0, 8.T 

TliLbet \ 

Cono.-.. ( 

a.c.s, T 






170,46 


215 ,W 




i2i.69 


2,616.81 




Pond Oreeik Bridge 






41,04 


1 


Project No. 14 


49.30 


323,93 
11,31 
110,44 






M 
5.36 
39,63 




1.161,08 


132.72 

6.72 

358.07 


156,61 

6,72 

433,69 


3,809,02 


1 


Blackwater Bridge 




16.09 


23,06 


174.38 


10 


».S7 


a. B. B. H 


Koad Ko. 1... - 


135.11 


4.06 


813.72 


4. 666 .71 















*PTCi>ect aEKPflais in two or more countiea vttti same bounda^ Abowtx in vach* 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1934 

Third Division — Continued 



Road 
No. 



10 
>T 
!7 

37 
!i3 

10 
10 
W 
10 
10 
10 

101 

110 
175 



' ID 
10 

40 
40 
« 
40 
«0 

to 

HE 
115 
115 

m 
iVi 



Project 
No. 



5-D 

NBB-IK- 
sgi 



MT., 



844-A. 
M4-fi. 
6*4-0. 
M6.... 
ma .. 
•M5-B. 



County 



Santa Rons-. 
Santa Eow.. 
aanta Bosa. , 
Santa Bofla- 
Santa Boaa-- 



Wftkulla 

Wakulla 

Wakulla 

Wakulla. 

Wakulla 

"(Franklin) 



Wakulla 

830 Wakulla 

IIM Wakulla- 

tm Walton 

im ■ (Waiiliston) 



" (Washlne- 
ton) ...... 

Walton-, - 



'7S7-B. 
788...- 



733. 
734. 
7M. 
761. 
7M- 
854. 
8KI. 



E-97-0... 
E-K-D.-. 
E-BT-H-.. 

96I»-B 

•}-A-l:-B 
-C:-D. 

•ao 



•77 

•031...- 
•«31-B.. 
•6M .- 
SSS-B. 
•7»7.... 



'787-B- 
7n-A- 



Waltpn.. 
Walton-. 
Walton- 
Walton.. 
Walton-. 
Walton-. 
Wb ton- 



Walton 

Walton 

Walton 

Walton 

" lOkalooaa) 



Wasliliiiton- 
i&Dlmoa)... 

* ^Jackson). . 

" (Holmes)... 

" (Holmaa)... 

" (Holuea)... 
Wa«Wn«ton-. 

■ {Waltonl— 

" (Walton)-. 
Wa^lilncton.. 



LAnsth 



.70S. 



Bridce 
4.". 
10 .« 

10.01 
10.20 

7.30 
Slid KB 

6. OS 

18.32 

3.90 

Bridge' 

4.90 
3.^ 

i 

SI .87 
I« 



AIS. 



Bridge 

17,M 

4.84 
7 

13.71 
7 "" 
%.1Z 
9. SI 

11.20 

n.so 



Ferry 
3.19 
3,70 



BrldKe 
4,ft4 
4.13 

Bridge 
4.04 

Bridge 
1.8i 

Bridge 



TSVi 



Timber 

:. O. B. T..- 

Otaded- 

Oradod 

Band- 

AsDhfllt — 
B. B. B. T.. 

TlmbBr 

H, B. S T.. 
H, B S. T.. 

Graded. 

Steel. 

Timber 

Qiaded 

i.j Graded- 

10 Graded.. 
"S. O. S. T. . 
O. S. T,-. 

Tlmijer.-. 

Steel 

Concrete.. 

Send 

AsDhalt , 
S. O. S. T, 

. C. S. T. 

, C. S. T.-. 

, O S. T. 

, C. S. T. . 

. C. S. T. 

Sand . - 

Oto 

S. B. B U.. 
8, B. E. M,. 
Graded- 



SandA - 
3,0. 8. T.- 
. Steel 



Shoal River Bridge 

1) Mile? North of MUlon 

Kid of Pavement 

Project BI7 

Road No. 10 near Navarre 



Wakulla Elver..- 

Wakulla Elver Bridge. . 

Leon Oeuntjr Line 

Crawrordvllle 

Ochlockonee Blver. . . - . 
Ochlockonee Elvei Bridge 



iWakulla 

Panacea --- 

BoadNo. 10 

Okaloosa Oounty Llne- 
Freeport ..... 



Cboctawhatchee Blver Bri 
TreeDort --- 



Bay County Line, . . 
Horee Shoe Bayou . 



Timber. 

done. 

S. C. S, T.. 

Timber 

S. C. S, T.. 

Timber 

S. C. S. T.- 
Tlinbet. . - 

Steel 

.Concrete- 
Graded. , . 



Prelect No. flss... . 
DeTunlak SDTlncA. 

project No. 734 

DeFunlak Sprlnfta. 

Freeport 

DeFunlak SurtnEa. . 
Olendale 



Chootavrhatcbee Blver.. 
Eoad No. 1 



Cboctawhatcliee River Br 

Cottondale 

Bonlfai 

Chinlev-Bonlf ay Bridges. 

Bonllay 

Bonllay-CarstUle Bridge! 
FreepcTt- ...^., 



Cboctavbatchee Blver Brl 
Holmes Oouuty Line. . . 



6,3 MUea North 

10 40 UlleK North 

Alabama Btate Line. . 
Town Point.- .-. 



Ora*f ordvOle. . 



Wakulla Blver ,,,-.. 
Ocblockonee Blver - 
Panacea 



St. Marks -.-. 

Hedart- ---.. 

WakulJ a SDringg 

Holmes County Usm. 
Ebio 



dse...- - 

Okaloosa County Line. 

Alabama Btate Line. .- 
Nortb 

Alabama State Una-. . 

South 

North 

Glendale. 

Alabama Btate LInA.- - . 

HorseSlioeBfurou 

Okaloosa- 



Point Washington-. 
NlcevUle 



Idge . 

OhlDlsy. 

Chlpley 



Oaryvllle 

Ebro --.. 

dge 

South to Vernon-. 



Rlgtit- 
of-way 



\m.7! 
IS.OC 
197. trr 

64. oa 

3,00 

U ea 
131 .m 



71.35 



1,S8«.24 
»9.37 



5S4.13 

33. j: 
57,78 
130.91 
«2.80 
75.03 
7e.6» 
06,01 

195 .£7 
0.52 



M4.H 



89.30 
0.63 

102.83 
ft. 20 

106.35 



n.M 



72.03 



Road 
B«l 



449.00 
1.097.87 
1.035,27 

131. 17 

""f&«i 

1,492.53 

22.15 



94«.0S 
198.12 



1,910.^ 
7(6.93 



2.813.01 

128,77 

438.87 

777.13 

1.033. 14 

343,C4 

1,753,06 

2,2^.91 

304.0.^ 

1,059.89 
51.38 



44. ST 
548.90 
142.00 



78.08 



1,110.15 



1.312. 

1,792. 

110. 

79 
197 



133.60 



115 
B3 

32« 

359 

20 

2,033. 

70S 

90 
701 
3«i 



20.90 



548.08 



iT.ea 



1.01 



Struct- 
urea 



I 474.02 



20.72 



1.50 



40.80 
41.12 

"i70!42 
38.05 

4.71 

280 .«5 

DE.Sl 
24.41 
60.58 



3. OS 
399.03 



182.78 
:«».85 



3,233.85 
7.80 

3,713.98 



20.95 
51.80 
59,99 
0.73 
0,44 

4,72 

,00 



DIVISION TOTAL Ul, 049.18 ll3f7.833.B7 WO. 888,117 (144.188. 7» IS, 443,74 M.104. 78^.174,12 H, 29) .08 120.235,48 «3S, 189 .n 



Guard 
BaU 



31.18 
18,73 



8.42 
32.04 



!,75 
29 .» 



4.KI 



4.E5 

S,8I 



Signs 



I 4,BT 



10,29 

13.85 

M,17 
9,83 



03,59 
^.80 



9,33 

1.29 
14.83 
19.45 
7,31 
4.15 
21,00 
17,«t 



19,99 
8.32 



9,33 
3.42 
7,08 



n.08 

"JIfio 
la.m 



Center 
Lines 



lO.DO 



43,21 



3,W 



Storm 
Damage 



25.00 



60.50 



Engi- 
neering 

and 
Super- 
vision 



20.54 
149.59 
Un.84 
274.89 

103.94 

"72'44 
262.20 
U.IO 



M.44 
47.54 
30.00 
312.90 
234, fr 



251.13 

80.71 
112.H 
IM.SO 
104.23 
121.85 
140.44 
133.43 

100.30 
303.53 



7B.S2 
50.97 



57.89 



lla.40 



Sun- 
dries 



53,93 
17S.44 
109.05 
343.04 

131.07 

'84.94 

308.54 
58,75 



T5.54 
54.58 
35,35 
400.05 

375 .(B 

506,77 

294.45 

71.18 
133,45 
230,16 
132 21 
146.38 
167,68 
195,34 

138 03 
358 ,«3 



.42 
82.93 
81,15 



70.67 

6SS.77 
130,56 



Oast for 
1S94 



5ae,55 

980,66 
3,e»,30 
4,080.81 
2,153.50 

m.ta 

210,00 
253.19 
2.957.30 
140.84 
53.80 

1.380.99 
373. H 
09.91 

4,568.64 
2,D00.69 

515,11 

5,m,33 

431,40 
864.48 

l,73rr.3r7 

3,378.63 

714.96 

4,245.22 

3.708,57 

1,0«0.M 

3,704.64 

448.19 

2.233,74 

033.57 



3.941.43 
784,79 
981. 7r 
60,80 
1.540.5* 
11.28 
221.98 

015. oe 



•Project appears In two or more oouiitles with same boundary iihown In each. 



H3B 



vatKmte. 



STATE KOAD DEPARTMENT OF FLORIDA 
Auditor's ORice 

STATEMENT OF DETTEHMENT MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR VUSi 

Fourlh Division North 



Road 
No, 


Project 
NO. 


Couiity 


tenet li 


Ti'De 


From 


To 


Rt£ht- 
ol-way 


Grade 


PaVthK 


Curb 

and 

Gutter 


Cul- 
verts 
and 
Bulk- 
lieads 


Bridges 


Shoul- 
ders 


Storm 
D&mage 


Engl- 
neerlniE 

and 
Super- 
vision 


Sun- 
dries 


Cost lor 
1934 




669 

sso . .. . . 


Clay -. 

Clay 

Duval (Maa.Ba 

" tKa,'isnu).... 
Duval 

Duval 

Duval . .. 
KashjaU (Bak. 

rrnv.) 

' (Duval) 

Nasiiau 

Ka»»au 

OrHneo (Sarat- 

nole) -.. 

Putnam 

Putnam 

' (St. jQhns). 

Seminole 

(Orange) — 
Seminole...... 

St. Johna 

" (Putnam)... 

St. Johns 

at, JohnH 

St, Jolins 

Si, JolinH. . ... 

Volu.slp 

VoluHa 

Volusia 


13.13 

10.04 
t.) 3,83 

1.8U 
U.Bfl 

3.84 

14.66 

2.18 
1.7(1 
13.57 

10.66 
3.63 

10.10 
3.113 

S.10 

16.03 

6.Ki 

lii.lrl 

.96 

J 1.7S 
\ 1.75 

l.M 
SOS 

Bridge 

16,62 
DOG 


R. B. S. T 

R B. S, T 

Concrete 

Cuncrete . 

,1 Sheet- 1 
' Asphalt..,/ 
, Shnet- -.-i 
1 Asphalt.--/ 

Concrete 

Concrete. 

Concrete 

B. D. S. T 

Concrete 

1 Brick ( 

i R.S.S.T..J 

R. B. S. T 

iBrick 1 

1 R. S. S. T..( 

.1 Brick 

1 R,S.a,T,. 

(Brick -1 

1 Bit. Mac..,/ 
E.B.S, T,... 

B. B. S. T 

1 Brick ..1 
( H. S. B. T..I 

firick i 

Orndoa ( 

Oradbd 

R, B. 6. T 

) Steel I 

iTlmtwr..,./ 

fi, B. S. T 

B. B, S. T 

B, B. 6. T 
























« 226.01 

13.79 

.20 

11B.44 

3.6) 

3.36 

3.33 

.18 
113,13 

l.W,37 
392.18 
551,38 

131,36 
5.03 

634.00 

121,66 

3,708,17 
206 94 
01.40 

6.01 

5.73 

10 .W 

5,238.76 

Bl.71 
3t.M 
1.96 


• 329,01 




Otoen C ove Springs 






















63,67 






















1 3.38 

40.76 


2,43 


3 
4 




Project 46 

Jackaonvllle City Unilts.. 




t 18.33 












11,318.02 




1.499.53 


8S3 

IMfl 

KIM 

•11 

•ST 

Kl 

sse 

•S43 

642. ...... 

7il 

*W3 

•M3 

low 

4B-A 

■•603 

(k; 

!RS 

923 

Kt-B 

S9S 

6«.- 

lOll-C.--- 
















3,61 




St. Johns Co, Line 


17. » 
















27.56 


4B 73 




South Jackaonvllle 

Baldwin 




t sa.Tj 














1 


















2,l.t 
38.52 


3,32 






17.33 













t.l»5.70 




1,413,74 


Z 13 
3 


project 32, .,..- 














lill 37 




102.K 


f 1,433.74 


(.4il7.Ml 
«. 100.41 

l,Sie.73 




t >.3< 








%2.tS» 
60.78 


8,607,68 














6 703 07 


PnlaJka 


(llav Crt T.Tnrt 
















1,692 08 


3 


Falatka 


TLlaa Qn^ 


















6.03 


14 
3 

4 
14 

14 

tr 

7S 

3 

4 
15 






ts.n 




3.W 

1,310.45 

31.287.83 

8.00 

.50 




BOS. 13 


tll.338.i7 






338.80 
11.30 

arr7.96 
a.* 

so 58 


8,100 78 


















Orange Co. Line 


90.36 


337,31 




153.09 
.64 

130.16 




604.64 




38,4)0,01 






" WB.bl 




319,38 






g,2B 






1,230,60 






S3. 11 
.10 








90, D2 






73.15 


95.00 












30.20 
81.10 
369.05 


71,03 


St, AuiajHtUieCity Limits 
VUantJ Bridjje over Morth 


St. Johna River 






9.78 
133 .SO 






183.0? 








i.ai 










833.01 








019.79 




Brevard Co. Una 


H.M 






334,00 


" 33 00 






67.86 


333 78 














DIVISION TOTAL — 






















»37»,0e 


1 1,722.3$ 


ISO. 501 .3« 




11.329 .75 


17,^6.53 


M. 169.43 




11,729.50 


812,017.33 


•78,389.2» 



^Project apiteorliLK in two or more counties usLoje aacns boundarlej^ for eacbn 

•Credits. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1934 

Fourth Division North 



Road 
No. 



4 
4 

4 

4 
•! 
4 
4 
2S 
M 
24 
44 
4« 
4« 
70 

lis 
in 

140 
_ IBl. 

^ 306 
ID SIS 



13 

4H 
48 



■t 

4 
4 
13 
13 
41 
.48 
V8 
IB 



Prolect 
No. 



40-* .. 
4«-B. . 
40 D .. 
40-E.- 

I 908-B-3. 



II 7?0-. 



594-B.. 
867 

71. .. . 
5J4 . . 
»11«8-B 
1012..- 
11S3 ... 

(m , .. 

lOBII.. 

im 
uai .. 
use . . 



eeo 

CM 



County 



KK-B . 

•VtTi-A .. 

(ES 

9E4 . 

•W) 

•11 

a 

S-M 

er4 

•w 

E-loo-A, 
as4 

885 

TB-A 

85B 

■883 . ... 

low.. .. 

Ml 

•796 

1(124 

•»3a-B .. 
•87B-A_.. 

lt«0 



Brevard (Ind 

R.).- 

Brevard 

Brevard .... 
Brevard,.., -. 

Brevard 

Brevard 

Brevard...... 

Brevard 

Brevard — ,. 

Brevard 

Br«vard 

Brevard...... 

Brevard 

Bievad ,. 

Brevard 

■ (ind. R.).. 

Brevard .. 

Brevard . . 

Brevard 

Brevard 

Brevard 

BrovaM 

Brevard 

Olai... 

Clay 

Clay.- 

Clay 

Clay 

(Putnam),. 

(Duval)..,. 

Clas- 

Clay 

" i»nid.-Put.) 
Duval CBak.- 

Nafl.) 

Duval 

DuveJ. ....... 

Dutal 

' (Nassau)... 

Du»al 

DUTOl 

Duval 

Duval.. 

Duval 

Duval 

Duval 

Duval 

" fNasaau)... 
Duval 

(Olay) 

(St. JohnB) 
Duval 



Leneth 



Bridge 

le.M 

Bridfje 

(1.71 

13 .CI 

4. en 

Bridge 
8.90 
13.4(1 
9.06 
15.79 

Bridge 
KM 

BrtdKC 
4.62 

Brldee 

i.m 

Bridge 

8.1(1 

Brldjse" 

15.90 

Bridge 

13.13 
1(1,04 
Bridge 

Bridge 

6.73 
e.49 
Bridge 

16. (TT 
U.91 
1.85 



3.M 
1.80 
1,8B 
11,19 

iM 

13.43 

11' .70 
11 .« 
S.81 
7.71 
A.W 
5.20 
Bridge. 



Type 



Concrete . 
B B S. T. 
Ooncrete 
R. B. S. T. 
B. B R. T, 
B. n. S. T 
Timber 
Concrete 
B. B. S.T. 
B. B, S T. 
B, B a. T. 
Timber 
R. B. S. T. 
Ooiicrete 
R. B. S. T. 
Steel-T.... 
a. n. s T. 
steel-Tim. 
H. B. S. T. 
Graded. . 
Steel-Tim. 
Graded.... 

( StBul- 

1 Timber .. 
a. B S. T. 
R. B. S. T.. 
I Steel- 
\ Concrete. 
I Steel- 
i Concrete 
B. B. S. T.. 
R. B. S. T.. 
,1 Steel- 
I Timber... 
B. B. ST. 
R, B, 9. T.. 
Sand. ARDh 



2,32 Concrete,.. 

12.83 Concrete,.. 

1.66 Concrete... 

Concrete... 

Concrete .. 

Concrete .. 

,1 Sheet 

\ Awphalt. . 

) Sheet 

1 AsDhalt. . 

Graded 

Brick 

Siieet Af-tilialt 
Sheet A^bbalt 
Concrete. . 

Graded 

Sheet Asphalt 
.-, Steel Timber 
4.83 R.B. B. T... 
14.58 Concrete . . 



To 



Sebastian River Brldjce... 
Seba.Btlan River 

Turkey Creek BridKe 

TitusvlUe 

TitusvlUe.. 

Sliarpe*!. - -... 

Project W8 - 

Melbourne . 

Sharpen . 

Indian River Oily. ,, 

Melbourne 

St. Johns BlverBrldse. 

Volu^^3[lCo. Lino 

Crane Creek Btidt'e 

BDriavejiture.. .... 

Banana River Bridge 

Tltuj^ville.,. 

Indltin Elver Bridge at Tit 

Sharpen 

Malabar ... . . 

Indian River Bridge at Co 
Road No. lie near Wilson., 
Indian River Bridge at I^e 

Duval Co, Line 
Oreen Cove Surlngs . . . 
Doctor's Lake Bridge. 



Black Creek Dnd«e 

Bradford Co. Line. — ., 

KeystoneH eights 

St. John-'! River Bridne,, 

St. Johns River 

Bradford Co, Line, 

Key.'^tono HeiebtH 



Melbourne. . 



I 38.47 
1.«4«.24 



Prelect No. Hfl 

Volusia Co. Line 

SMUes North 

Eau Gallle — 

Project 554 

Bonaventiire 

Orange Co. Line....... 

1 Ml. No. 0»ceolaOa.Llne 



Road No. 1,.,, 

Project ew... 

Road No. £2 /. 

uflville 

Bon p venture. 
Road No, 21,,, 
eoa , . ,. 

Court nay 

Iboume..— ... 



. Circen Cove Springs.. 
. Putnam Co. Lhie. . . 



Baldwin — 

Proiect.No, e:4 

McDufl Avenue 

Jacksonville...... 

Vulee . 

City Ltniits "jaciHOiiiTiiie; 
Trout River.,.., 



Jacksonville, 



Jaekflonvllle - 

Bayard .,,. 

Jacksonville City Limits. 

Bayard 

Baldwin 

Verdle 

Jacksonville 

St. Johns KlvBir Bridge... 

Atlantic Boulevard 

So. Jacksonville... 



ManvUlB .... 
Florahotne. . 



Project No. K 
)0 KUes Eant.. 
htelrose 



Station MSWeat 

Baldwin 

Myrtle Avenue -. 

EnterortBe . . 

Favetnenc in Duval Co. . 

A. O L. Traek" 

Project No, 57 



Clay County Line.. 



HiKht- 
ol-way 



313. m 
317.58 
64,75 



C38.1G 

m,i4 
im.n 



37.91 
418.97 



183. Dl 



M.20 
.54 



3S4.3(I 

230.09 



86.88 
M.82 



eH.81 
40.60 

7.ri0 

18..!i 
21l.4» 



Bayard 

Goodby'.'iLake...... — ( 

NafiKeu Co, Line 

St. Johns Oo. Une. . . 
Maxvllie — . — ... — 

Baldwin 

St, Johns Co. Line — 



Project 876-0... 
Atlantic Beach. 



169,24 

34,84 
40.52 

308.53 

2.^6,40 

1,217.50 
117.88 
51,1,12 
370.60 
110,32 

" "730:95 

'" 35 10 
668.49 



Road 
Bed 



5.32 
169.40 



998,79 

404,58 
110.36 

35.11 
213.01 
191,57 
5.00 
170.51 

47.43 
810,83 

58.7! 

161.01 



m.Ti 



1.405.77 
660.35 



918.62 
9«4.85 



1.074.77 
111.30 
189.42 

3911.46 

1,134.07 

16.94 

ooe.73 

354.43 

■]," 908^53 

188.77 

1,840,65 
430,04 

1,195.57 

8,41 

977.81 

H6,43 

883,37 



846.87 
530.62 



10.42 
325.12 



137, S3 
30.10 

30.77 
60.30 

2»7 ,06 
4«,55 

179.26 
40.98 



33.9* 
1.W3.M 



542.16 
84.18 



431,62 

43.07 
2.09 

vol .3,1 
43.14 
3. 91 

33,37 

111.79 
27.9ft 
80.16 

STB ,43 

73.01 

1.160,91 

46.96 

168.09 

240.11 

1,211.91 

13,71 

403, S8 

2.10 

27.38 
3,668.34 



Struct- 
ures 



6,297,05 

626.33 
13,39 
17.41 
80.00 



.7? 

""iB^ro 

390.95 

1.33 

3,72B.0» 



470.44 



2,760.76 

49.31 
«3,T8 
88, K 



37,ffi 
1.21 

1.491.77 



6.06 
M,62 



8.25 
'6'.33 



11.07 
26.64 

"■"iLOO 

115.11 

53.91 

1.491.77 

2.78 

35.19 



Ouatd 
Sail 



100,74 
28.79 



611,88 
319,99 



ST,B 
M7.74 



195.90 

3,30 

.35 

15.91 

387 .28 



V.27 

"23L93 

44.00 

,15 

74, Kl 

331,77 

8.81 



Signs 



80,83 
7,30 
17,87 

108 .m 



14 76 
99.15 
52.0.1 
S.OO 



6.41 
' 2S,35 



48. Kg 
35.58 



4.U 
8.39 
3, Ml 

33 .OS 
7.9) 
1.52 

6.14 
,264.95 
18. 3B 
97.45 
8,97 
13.34 
130.65 

153.35 

83.00 
7.15 

29.38 
31.74 
13.68 

3 

17.57 
!9.26 



Center 
Lines 



* 11.40 
908 (» 



189.63 
17S.85 
18.14 



187,12 
413,57 



g.n 

92.10 



181.04 
112^ 



16.83 
117,76 



Storm 
Damage 



18,423.00 















l.SO 




ioe.Bi 

91.06 
' 79^65 








419.78 
.80 




179 31 












iL36 




624 .W 





Engi- 
neering 

and 
Super- 

vL'ilon 



134.23 
272,23 

ta.ai 



339,11 
2'a,25 

181.22 
290.70 



101.02 



SI. 66 
9.51 
«9.00 



11^.03 

38.71 



356.10 
233.91 



Sun- 
drletf 



67.98 
125.93 
42.77 



93 ,3' 
127,91 
83.71 
7)1.64 



81.31 



17.33 

7,249.77 
19.21 
735,97 
144.28 



197.05 
149.98 
U9,19 

388.68 
239.91 
23,50 

58,84, 

38.50 
153.18 
41.74 
43.81 
268.70 

114,15 

311.59 
294.66 
270.63 
74,35 
178,88 
104.40 
116.3.1; 
119,191 
1C7,B0 
337.81 



735.97 
113 .,55 

1,477,36 

231.19 

149.51 

1,500,00 

1.5G0.0D 

107.77 
81,10 
731.54 

217.02 
106.12 
15,11 

36.92 
1.13.63 
38.09 
78.49 
36.28 
20,13 
144.19 

124.30 

113.83 
164.46 
178.03 
37.49 
97.88 



Cost for 
1931 



50.64 

93^44 
731.94 
683.48 

420.3' 



63.61 

3.1(9.38 

7.20 

1,566.23 

1,461.76 

390.70 

6,3,13.76 

2.608.82 

1,869.58 

713.79 

869.34 

47.42 

1, 09!. 58 

47.69 

679.34 

7.959.33 

680.46 

4,461.02 

701.76 

1.702.23 

1,213.13 

609,89 

22,6^.95 

3,7,W.28 
1,803,04 
1.988,95 



1.807,35 

1.327,72 
3.378.39 

4.162,72 
543,37 
240.91 

683.97 
3,921,69 

129.89 
1.941,10 

021.28 

189.60 
4,218.48 

1,063.99 

3,683.88 
1,330.19 
4,199.36 

134,36 
1,666,15 

439.34 
2.383.93 
2,378.41 
1,731.12 
8,203.84 



'-Phijeclj kpiJfnriTig in t'v^ tir mure coUEitica u»ioE unme L,>un4jarii'H for cncli. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 
STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1934 

Fourth Division North^ — Continued 



Boad 
Ho. 



7S 



1 
1 
4 

?» 
110 

1 



13 
' 13 

; 13 

y 13 

' 13 

138 

3 

e 

9 

Cou 
a 
S 
3 

3 

3 

3 

3 

3 

3 
14 
H 
14 
14 
S8 
3S 
28 
H) 

3 

3 

3 

3 

44 



Proloct 
No. 



1«D-B- 
losa . - 

IMO . 

-JS-A--. 
•SO-A 
•507 
•7Z-A. 

73-C 

(14 

•11 -. 



•57 

m. 

32 - 
531. 

•796 

7*7 

7(8. 

8M. 

«97.. 

1107.. 

13 . 

71 ... 

579-A 
•MS— 

948 .. 



1018 

nty Eoads. 

IB 

575 

ssa 

m 

M2 

721 

721-B 

95! 

1131 

M-A 

50-B 

50-C 

•KB 

•I3-A 

•7M-A 

70fi-B 

'•M7 

•BS 

■(6-B. . 

•Si3 

•705 



955-8 



CountF 



Dufal. 

OUTOl 



Duval 

FlBlilar 

- (VolualB).... 
" (Voluajal. .. 

- (Putnam)... 
Flagler 
Flagler . 
Nftpaau 

(Bftk. Ouv.) 

MasNau 

" (DuvalJ . . 
NaHsau . . .. 

NOHHaU ........ 

Nausau . ... 

Kantjau 

" (Duvall. . 

Na.'^flau 

fTaseau 

P^asHflu. . . . . . 

Nassau... 

Na.tsau 

Orange 
Orange. 
Oiange. 



Orange. 
Orange. 



ole). 



OrnMB 

Orange.-.—,. 

Putnau) 

Putnam 

Putnam 

Putnam 

Putnam 

Putnam 

Putnam. 

Putnam ..... 
Putnam.. .. 

Putnam 

Putnam 

Putnam 

■ (St. Johns) 
• (Flagler),.. 
■ (ClayV 

Putnam 

■ (Olay.Brad.t 
Seminole (Vol) 

" (Volu.tiop... 
" (Oranse)... 
" (Volusia) ... 



Samlncde.. 
Seminole. . 



Lengtb 



Bridge 
3.83 

i.ie 

6.M 
l.W 
13.79 
4.82 
h.M 
6.17 
11.79 
IB.BO 



3. IS 
11.52 
1.70 
Biidge 



Type 



Concrete Steel 

Brick 1 

R. a. S. T J 
Shell S. T. . I 
R. B. S. T. . 1 
R. B. 8. T. 

Graded 

R. B. S. T 
Graded . . 
Graded. . 
R. B. 8. T. 



Concrete 
Concrete .. 
Concrete, . 
Concrete Steel 

4.52 R. B. S, T 

lo.OljBlt. Mac 



IS. 57 

5.50 

15.30 
10.55 

Brtdao 
6.07 
8.51! 

14.36; 

li.31 



R B S. T . 
Graded. . . . 
Graded 
Graded... 
Concrete 
Steel Timber. . 
Graded 
Sheet AHnhfllt 
Aspbalt Cone. 
Brfck K S.3,T. 



1.53 Brick 



17. « 
l.ss 
2S.00 
16.10 



Brick B.S.S.T. 
R. B. S. T. ) 

A. Cone ( 

R.B. S. T. 



12.79 
1.68 
3.35 
8.12 
10.19 
3. 

Bridge. 

Bridge 

Bridge 
6.15 
9 

M.02 
2.21 
S.QU 
5.60 
15.08 
l.M 
.44 
Bridge 

le.M 
Bridge. 
( 8.10 
( 3.70 
I 8.45 
Brldse 



From 



Fablo Creek Birldge 
JackRonvllle Olty Umlta. 



Yukon— Koad No. J.. 



Pelllcer.'i Creek. 

DuPont 

Bunnell 

San Mateo....... 

Bunnell 

St . Johns Co. Line. . 



Kaasau Co. LUie.. 
CamD FOBter. 



Bunnell 

Tomoka River 

End of Relllj'.s ABDhalt. 

Prelect No. 72-C.... 

Project 7S-A 

Volutila Co. Line 



Baldwin 

St. Mary'M River 

St. Mui'it River Bridge' 

Piolect No. 49 

Duval Co. Line . . 

project No. 83 

Verdle . 

Callahan.... 

Callahan 

Yulee 

Ainella River Brldga 

Duval Co. Line 

Plymouth... 

Plymouth.. 

Orlando 

Sanlonl.- - 

Orlando 

Orlando. ..... 



Orlando.. 



Bit. Uac. 
R. B S. T 
Sheet Aaphslt 
R B S. T 

03 Brick r'.S.S.T! 
■nmbpr 
Concrete steel 
Concrete Steel 
R. B. S T. , 
R.B. S, T, .. 
R.B, ST 
Brick a.S.S.T. 

Graded 

R.B. S. T 

R.B, S, T 

Sand A»[ilialt 

R.B. 8, T 

Concrete Steel 

Bit, Mac 

Steel Timber 
Sheet Asp . ' 

Brick '; 

R, B, S. T.. I 
steel Timber . 



Slsco 

ai^sco 

Through Crescent City 

Eaut Palatka . . 

Rice Creek 

palatka 

Rfoe Ctwk Bridge 

Dunn's Greek Bridge... 
Memorial Bridge at Palatk 

Palatka 

project No. 50-A .. 

Tnterlacben , 

East Palatka ..... 

San Mateo 

Keystone Heights 

Florahoroe 

Keystone Helsht:} 

Sanlord 

St. Johns River Bridge. 

Sanlord 

LalEO Monroe Bridge..... 



Saniord 

Geneva Fill Bridge.. 



Station 948 Weit... 

Beidnnlng of Prol. 67. . 
Pavement In Duval Co. 



Duval Co, Line ... 

6 Ml. No, of Callahan 
Georida State Line., . 

Baldwin 

Verdie 

Yulee _ 

Femandlna.. ......... . 



Oallfihan 

Mt. Dora... 

Orlando 

O.'iceola Co. Una . 
Oronae Co. Line... 

Lake Co. Line 

BKvardCo. Line.. 



0»ceolaCo. Line.. 



Volusia Co, Llne. 
Dunn'9 Creek 



Diinn's Creek.. 
Clay Co, Line.. 
BJce Creek 



Station 3esplu?oa.. 

taterlachen 

Alachua Co. Line.... 

Ha^inge 

Project 7S-C 

Tloralioma 

Palatka... 

Melrose............... 

project 62S 



Orange Co. Line,, 



St. Johns River. 



Rlght- 
ol-way 



I 180.53 
10.31 

«^ 98 
113.35 
153 

94,20 
134 
609,41 

18.32 

mM 

3SM 



550.23 
333.15 



l.SO 
303,76 
401.98 
ll.flO 
190,39 
31«.26 
485.79 
180.95 
415. M 
39^.87 
679.81 

191 .96 



339.95 
119.76 
3.40 
39«.53 
307.11 
25.21 
13.83 



281. ei 

499,86 

IM,14 

65,15 

115,30 

73,16 

^9,4S 

E,10 

31,16 

3.60 

1,891.67 



n.4S 



Hoad 
Bed 



• 1,161.0>« i.OKM 



300.^ 

1,937,64 
ei.95 
£44.96 
601,89 
925.16 
149.04 

369.89 

1,043.77 

334.79 



389.61 
77.77 

130.74 
30.33 

8K.60 
98.38 

31.34 
BS.30 
357,44 
13,81 



1,748,47 

1,110,711 

191.18 

134.00 

1.393.»g 

833,63 



397,07 
398.97 
849.43 
387. J7 
312.93 
7(5.09 
471.17 

70 .SI 



1,839.36 
3(77.31 
57.00 
308,09 
411.53 
132.93 



7.50 

'313 !si 

481.89 
683,79 
139.92 
5^.46 
338.29 
1,133,18 
137.21 
3.ra 

■ii.660'.79 
ZM 

944.49 



340.37 
912,10 
15.99 
28,44 
935,69 
297.03 



148,09 
67,13 

70,19 
1.17.77 
361,59 
181.10 
9(7,39 

398,05 



439,03 
1,095,09 
96, » 
601,10 
366.44 
328.14 



31.18 
44,11 

118,38 
34.44 
90,16 

332,42 
36,19 
36.86 

113.10 
2.25 



1,M9.M 



1,16B,T3 



Struct- 
ures 



611 ,H 
8.71 



9.26 
9.79 
30.42 



l.TO 

4.75 
8.33 

7,al 

310.14 



39.03 
43.99 

140.73 



82,38 

10,08 

mi .69 

33.79 

134,86 
4,68 
22 .(T 
60 .K 



6.73 

107.90 

17,61 

176.19 

1.110,18 

63,003.63 



1.04 
39.48 



1,35 

283,76 
20,84 
62.91 

40.74 

783,14 



Guard 
RaU 



11,591,03 
30 .00 



14.52 

563,25 

6 



596,45 
989.02 



339.81 
28,53 
1.80 



a, 72 

137,66 
£49, 38 
913.15 

495.13 
92,20 



9.35 
24.85 
425.95 
369.05 
410.31 

8.89 

~365!63 

S8.3T 

.36 



1.932,89 



Slgna 



8.01 

108.05 
33.61 
9.11 
1.89 
6.85 
30.38 

5.6i 

39.14 
9.14 



42.96 
36.14 



32,81 



17.43 
85.20 

190,14 
93. DO 
93.16 

112. M 

ua.TO 



133.82 
11 
13 

83.23 
44.56 

104.01 
7,11 



9.86 
33.57 
30.17 
30,19 
13.96 
6,97 
7.07 
47.97 
l.U 
7.55 
17,93 
286.90 



42.83 



Center 
Lines 



nS.B5 



19.85 
217.86 
18.26 



94.51 
112.35 



294.00 
398.31 

za.m 

62, W 
391 ' 



280.92 
110 .7! 
71.114 
130,26 

99.32 



16.28 
94.44 
110.92 
290. OC 



100.42 
131.89 



3,74 

'm.tt 



Storm 
Damage 



lO.OO 



1.09a.U 



l,1M,40 



21,48 



Engi- 
neering 

and 
Super- 

vl.^lon 



( 272.36 
23.19 

92e.7a 

109.47 
139.31 
123.94 
2n.74 
^.82 

62.48 

wr,29' 

39.44 

iiolos 

233.29 
391.91 
127.91 
817.17 
369.00 
249.01 

"ii7!62 
171.23 
2r.26 
245.43 
81.67 
344.88 
931.29 

322,01 



299.36 
132.96 

58.79 
239.74 
JTS.IO 

74.91 



1.76 



153.88 

228.64 

232.72 

91.66 

143,88 

127.89 

360.09 

17.02 

10 57 

8.02 

371.69 



425.63 



Sun- 
dries 



t l.SOO.OO 
199.39 

10.70 

103.43 
55.82 
80.01 
58.39 
440 .,52 
179.89 

34.69 
126.60 

33.34 
1,500.00 

69.57 
163.14 
174,79 

61.88 
101 97 
198.83 
169.37 
1.500,00 

88.08 

78.23 
133.80 
316.97 

68.40 
178.96 
260.92 

11S.80 



113 

l(e.69 
31.16 

129.90 
138.99 
60.59 
900.00 
942,96 
1.990,31 
S7.06 
106.09 
107,29 
74.33 
97.98 
69.13 
171 
11.98 
13,17 
710.79 
2M.77 
225.00 

210.89 

m.fn 



Coat for 
1934 



2,011.94 
2.893.29 

2U.43 

4.398.48 

459.69 

933.40 

813.65 

2,737.98 

1,320.60 

518.48 
3,740,40 

870,30 
1,832,39 

178,90 
3.807.70 
3,636.06 

936.96 

486.08 
2.809.72 
2,143.80 
2.382.16 

015.01 
1,205.29 
3.136.90 
3,059.34 
1,717.42 
2,353.81 
2,768,20 

1,298.75 
1,731.40 
3.499.39 
2.078,90 

637.98 
2.675.12 
2.110.07 

785. 6<1 
1.097,42 
2.098.8- 
94,110.29 
1,388.10 
1.851.33 
1,909.06 

617.40 

950.67 
1.046.86 
2,317,42 

174. S3 

70.67 

1,024.09 

7.819.40 

2T9.S6 

3,078.81 
1,1»,M 



*ProJect appears In two or more counties with same boundary shown in «ach. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS, AND COUNTIES FOR YEAR 1934 

Fourth Division North — Continued 



Road 
No. 


Project 
No. 


County 


LeuEth 


Type 


From 


To 


Rlght- 
ol-way 


Eoad 
Bed 


Surface 


Struct- 
ures 


Guard 
RaU 


Signs 


Center 
Liuea 


Storm 
Damage 


Engi- 
neering 

and 
Super- 
vision 


Sun- 
dries 


Cost for 
1934 


44 


•«68-B 

1079 

•1079-B 

1082 

ntr Roads 

47 


SemJ.IVolusJa) 
Seoilnule 

" (Volualal..., 
Seminole 


Bridge... 

( .20 
\ 2.10 
Bridge, . 


Timber 

Sheet Asp., .1 

Brick ) 

Steel Timber. 
R, B 8. T.. .. 


St. Johns River Bridge 










t 11.99 
41.19 

293,51 




1 3.28 
17.92 

2.40 








i 376. M 
31.81 

3I».00 
193.34 


t 397 21 


57 










t 9E0.05 






* 63.37 




67 






t 3.54 










aa 


Ortedo 




t ea,53 


371.67 




» 1,60 


» "768:62 


152.22 




















St, Johns 

St. Johns 

■ (Putnam).-. 
St. Johna 

St. Johna 

St. Jolma. ,.-. 

St. Johni 

St, Johna 

St. Jobna 

St. Johns 

* (Duval) 

St, Johns 

St, Jolins 

St, Jolin.a 

St. Jolins 

Volusia 

'Seminole ).- 
" (Seminole). 

VoluHla,..-,... 

VoiuHla. -.,-.,, 

Volusin 

" ( Seminole) -- 
' (nagler).-. 

VulUKia 

* (FlaKler).-.. 

VL-lUsll ,, .-. 

Volusia 

Volu*la 

Volusia.. 

■ (Luke) 

Volusia 

Volusia,,-.-., 

Volusia 

Volusia 

* (Sejntnole)-. 
Volusia 

' (Seminole),. 

Volusia 

Volusia 

Volusia 


15 57 
15 m 
5.44 

( 1 .7,^ 

i 11 ■" 

Bridge 
10.59 
11,56 
10,64 
6.38 
19 (H 
B,ff7 

Bridge-. 
19.20 
ID. oil 

Bridge , 

3.96 
BrtciKE. 

19.^4 
S.38 
10. IS 

Bridge 
0.9:) 

9.64 
2.88 

is.ei 

7. 65 
5.60 
6. SO 
Bridge . 

1 11.40 
1. 9.3S 
1.50 
Bridge . 

6,04 
BHdKe- 

21. SO 

Bridge 
( 2,60 
< 11. oc 

9.00 
15.10 
Bridge , 


Concrete 

R.B S. T..-.. 
Brick R.S.S.T 
Brick. .,.1 

Graded / 

Cone. St, Tim. 

R. B. S. T 

Graded- 

Graded 

Graded 

R. B, S, T 

R.B. S. T.. .. 
Steel Timber. 

R.B. S, T 

R, B. S, T 

steel Concrete 

B.. B. S. T 

Concrete sreel 

R.B. S T 

R.B. S, T 

R, B. S. T. - 
Steel Timber . 

Graded 

Concrete .... 

R. B, S. T 

R. B. a, T 

R.B. S. T 

Sheet A^Dhait 
Graded . 
HtBfll Timber 
BrickO.Sh..\ 
SheetAsrh../ 
BHckC Sh. 
Sleel Timber - 

Graded 

Timber 
R. B s. T. 
Steel Timber.. 
Brick -..-1 
Concrete 
E. B, s. T, . 
Sheet As-phiUt 
Steel Timber. . 




St. Augustine 


I. ex, 27 

s;s.95 
ieo,io 

36,59 


954,89 

1,S94.02 

344,41 

81,09 


496.93 
3W1.80 

572.11 
988. IS 


3,35 
69.60 
76.41 
397.79 

369. (e 
13.05 
2.29 


1 990.83 
296.80 
21.84 


109.77 
93.10 
34,37 
1.80 


188,43 
130,28 


361.26 
39S.04 
127.20 
313.22 


184.97 

178.86 
183.09 
317.16 

2,114.61 
119.99 
143.73 
130.04 
90.98 
263.20 
718.45 

1.401.62 
213,24 
112.48 

3.688.09 

118.58 
710.80 
243.99 
111.59 
190.81 
22S.0O 

83.46 
103.04 

40.19 
198.96 
112.09 
101.18 
115.W 
.540.00 
202.28 

48.10 

1.320.00 

78.20 

370.97 
215.86 
300.00 

427.13 

191.69 
1.079.59 


4.485.70 
3,897.93 


i 


»-A 

tm - 

M 

96Z-B. ... 

7ST 

7(6 

813 

811 

m 

•876-A . . . - , 

1176-B 

876.0 

102S 

1081 

•8S 

•86-B 

M2 

59S 

m 

no* 

•W-A 

»-C 

•W 

597 

504 

11119 

864..., . . 
VW-B...... 

im 

im 

1127-B 

»56 

1BS-B 

W& 

•lOtft-B... 

lOIl-A&C. 

896 

Iie7-B . 


St. Augustine — ..--..... 
East Palatka 




14 


Hailtlnga 


1 619 83 


14 




Hastings 






2,096.80 


14 




47 




Tocol 


92.19 
27.43 
4.89 
.90 
224,78 
38.44 


in ,94 
301,82 

120.85 

liE.Sa 

2.528,93 

927.36 

3.79 

2,549.05 

40,12 

7.77 

27.33 

5! 2961 37 

474.56 

1.475,91 

2,34 

93. 2Q 

ler.Do 

122 13 
3.179.00 
99. Id 
317,82 
044.69 
3.61 
266.34 

286.18 

"i^iM'og 

■l(is!49 


150.34 
41.18 
133.99 

92. SO 
473.91 
29.98 

23.07 

sa.ao 

443.39 
12,46 

12.26 

3!303!26 
441 .31 

648.78 

■ 118.89 
.^8.81 
83.31 
38»,D8 
717„«! 
84.85 
21.75 

"mm 

51,98 

""m'M 


17 .S7 


52,04 






245,71 
283.22 
a6.87 
148 .(?2 
478.28 
118.16 

"'""moe 

232.01 


892 79 


47 


Jullngton Oteek Bridge,.. 

Orangedals 

Plcolata 

St. Augusthie City (.lirlts. 

Atlantic Boulevard . 

VUano Bridge over North 

project Sie-A 

St. Augustine 

llatanzis Liana Bridge. .. 


Oraru^edale 


12.39 
" 234;M 

""i'.iii 




797 02 


47 


Plcolata 

Toool - 

St. Johna River-., ,_K.*,.. 
Project 876-0 - 








542 64 


47 






5,76 
16,40 
19,24 
60.6$ 
73.72 
13.89 


39] 02 


^ *> 


S80.% 

3,0« 

1. 005.78 






S 78 




1.884.86 
2.497.91 


" 78 


St. Augustine 

Uatansia Inlet 

Project 628 

DeLeon SBrtngs'"'.!""! 
DeLand ..- 

Monroe Bridefl... 


84, SI 
310 .M 

i.ts 

280 .M 

3.00 

7W.70 

25S.B9 

1. GDI. 61 

583.89 

75 92 

2,51S,33 

J7S.W 

351 .71 

2.12 




3,999.98 


140 
140 


sii'.wim 




1.183.88 
24,283.91 

639 62 


3 


68.02 

'"'64l83 
136.78 
339 .55 


33,71 
17,9(3 
109.03 

28,71 
131,22 

■"48! 91 
163.IE 
4.63 
94.40 
109.91 
40.99 

"14 35 
94.60 

7.99 

20.57 

.64 

8.2T 

"" '2,10 

14B.92 

20.29 






96.18 

8.03 

448.72 

140.03 

277.77 

247.22 
67.59 
464.99 
179.21 
132,34 
143.84 


3 
3 
3 


St Johna Blver Bridge..-. 

Fiitnem Co. Line 

DeLeon SurUlfis 


283.76 


"278.(10 

162.82 
227.95 




1.024.12 
10.. 173. 71 
1,756.54 


3 
8 
4 


DeLand avt Limits 

LakeMonroeBridge 


62.51 

11.68 

.30 

15.02 

8.1S 

67,09 

57,40 

13.27 

1»9,04 

113.88 

17,49 

S47,6B 

iVM 

616.12 
283.^ 

82.87 

1.70 

938.30 




4.^)9.80 
279.89 
690.42 


4 
4 

4 

i 

4 (old 
1« 

u 


Tomoka River . .... 

Bunnell -- 

Now Smyrna 

New Smyrna 

End of Project SC7— 

Barbervllle ,. 


HflsoBay 

End of ReUlir'N Asphalt - 
Breivard Co. Line..-.-—.. 

Rose Bay ..--.,- 

Tomoka River 

St. Johns River 


29.65 
15.14 
1.7S2.S« 
750.25 
19.37 


189.80 
33 .St 
205.16 
250. 7S 
94.44 




1,543.33 
482.27 
8.828.33 
3.020.69 
1,229.10 
941.64 
l.OM.OS 


£1 


Daytona. 

DeLand ... , 

Crow's Bluff flrtcj«e - .. 

St Johns River 

St. Johns River Bridge.... 

Road 7S 

St Jolins River Bridge 


DeLand .-,, 

Crow's Bluff.. 

Brevard do. Line' " "".' "" 
Seminole Co. iihe 


771.73 
134.11 

' "zLo'm 

3,54 
717,90 
229,16 


38.30 

j.n 


S24.70 




602.74 
104,70 


2.388.46 

630.63 
2,189.91 


44 
44 
M 
6T 




.'.'"."'.'.'- 


17(1.41 

""'sdsji 


1.692.33 

397.22 

2,139.23 

599 46 


7S 






m.3& 

191.97 


109,85 
43.88 




417.02 




642,91 
352.72 


2.785 96 


149 


Flagler Co, Line 




W6,269.27 




991.37 


14D 








1 , 613 .86 
































DIVISION TOTAL... 


•33,990, B9 


169,440.72 


133, 122,20 


IU2,74E(.S8 


16,084.93 


iio.uaH 


»22,037.e7 


t24. 369.76 


»5].532.a4 


t 385,756.20 



^Project apcearlng In two or mote counties ualng same boundariai for each. 



STATE UOAl) DEPARTMENT OF FWJRIDA 

AlidilorV Onii'i; 

STATEMENT OF BETTKRMKNT MA1NTKNAN( E COST BY ROADS, PROJECTS, AND COUNTIEIS TOR YEIAR lfl34 

Fuurlii Division ^outh 



No, 



2.1 
•^ Z! 

>f H9 

■"-■IK 

205 

3 

X 

IW 

IM 

1-A 

4-A 

29 

1114 

< 

2S 

IH 

4 

192 



Project 
No. 



1002 ... 

an 

em-0.. 
e»-E . 

917 .... 
1H7 ,.. 

lona...- 

892 

Ml 

JOOO-- 
1031.... 

m 

ms — 

»JF. .... 
1033.... 
Ml 

sor-A_.. 

891 

Kl 

1«W ... 

080 

1004... 



Coanty 



Broward,.... 

Dade,- 

Dade 

Dade 

Dade 

Dads 

Dade 

Dade... 

Indian River. 
Indian Blver. 

Martin 

Martin. 

Monroe 

HonroB 

Okeochobe*. . 
Okeechobee, 
palm Beacli.. 
Palm Beach. . 
Palm Beacu . 
Palm Beach 
Palm Beach . 
St, Lucie,.... 
St. lucle 



DIVISION TOTAL 



LenifMi 



H.9C 
16 .SS 
IS. 21 
1.39 
12.36 
8.85 
Bridge. . 
32. m 

2D.M 
7. SO 
28,30 
12 .80 
14.00 
38.0*; 
J.M 
1 1, SO 
14,93 
10.62, 
19.18 
17. IS 
26.00 
Bridge. 
9.0(1 



Tyne 



H. B. S. T. 
Graded 
R. B. S. T 
B. B. S, T 
a, B. S. T. 
R. n.s. 
Cone S 
Graded 
Sand A 
Sand A 
H. B. fi 

B 

B. S 

B 

B 

8 



T 
. T 
. T 

. S. T. 

. S. T. 



B. S. 
B. S. 
B. S. 
B. S. 

_.. B. e. 

Timber 
R. B. S. 



iFalm Beach Co. Une. . .. 

Miami 

Station No. 82fi 

Collier Co. Line 

Project No. 699-0 

Broward Cu. Line .... 
Thirteen til St. Oauneway. 

TemJaml Trail 

Djke 

Veto Beach 

St. HicleCo. Line 

PalmBeachCo. Line 

.AtTos,4 Inland ..,.. 

No NameKe,v 

end of Parrott A»o 

'Martin Co. Line 

Losahatohle River Bridge 

Belle Cilaile 

Twenty Mile Bend 

Milltari- TraU 

Twenty Mile Bend 

Veto Beacli Bridge. 

Ft. Pleree 



DadeCo, Line 

Broward Oo Line... 

Station No. Has 

Sec. Line 21 and 22. .. 
DadeOo. Line...----. 
Miami 



Royal Falm State Fark- 

Oaceola Co. Line 

Dyke. 

Intersection Road 40 — 

Okeechohee Oo. Line. . . 

Key Vaccaa 

Key West 

KlMi^lmmee River.,.., — 

Parrott Ave.. 

West Palm Beach 

Lake Harbor 

Belle Glade . ,. 

Twenty Mile Bend - 

Ma rthi County Une — 



Weat 9 Miles-. 



RlKht- 
ol-way 



I 44 .m 

a3.so 

lO.lM.tS 



'mm 



t 104 41* 

10.0.M.71 



iss.n 



2,W.fn 

11.049.SI 



llO,4ST,79t21.aB2.M I2a7,»1.91 



Pavinii 



»8.BJ7.B3 
042.07 
20.989.39 
31. 476.21 
42, SOS. 11 



4. to 

4e.t> 

s.OM.ar 

m.tx 



?«.44 

.46 

11.09 

1.372.69 

S5.772.TO 



Curb 

and 

Quttei 



Cul- 
verts 

and 
Bulk- 
heads 



I 2.M* 

130. SO 

3.7SS.3S 



2.03 
l.<»9.22 
4S.!W.3t 



Bridges 



8.933.49 

a.m.m 

19,981 .» 



2,513.01 



ri4.4T 



Shoul- 
ders 



e&.a 



11.063.02 



storm 
Pamaga 



t4,lW.S9t89.eia.4] tl2.33(L13 19.082.49136.840.801393.720.40 



■Eniil- 
neerlng 

and 
aupeT- 

vl3lan 



714.19 

,19 

014.41 

1.871 .74 

11^689.68 



01.13 



3,253.7X1 



Sun- 
dries 



Cost tor 
1034 



sm.b6 
130.91 
958.99 

001,77 
214.30 
87.41 
074.99 



.42 
3.89 
233.26 
133.33 
099 ,«« 
133,53 
108,91 
403.10 
397,34 

1 31 

300.10 

024.00 

18.46 

.68 



W. 703. 62 
13.052.87 
28.031,09 
35,435.29 
4)1.782 47 
1.103.10 
S8.I0O.OS 



5,32 

49 .12 

5.002.62 

1,726,72 

10.973,09 

15.235.13 

22.189.40 

1,500.32 

3fff.79 

13,01 

1,373.117 

127,050.00 

12,m.07 

232.03 

7. 31 



•Credits, 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Oflice 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS AND COUNTIES FOR YEAR 1934 

Fourth Divieion South 



Boad 
No. 



t 

i 
t 

4 
4 
4 
4 
4 
4 

20 
140 
IM 
14« 
IW 

17S 



^ i 

=" u 

'-■ 4-A 

4-A 

4-A 

4-A 

SB^A 

E7 

J7 

Z! 

Z! 

140 

140 

14« 

1S2 

XS 

4 

4 

4 

4 

4 

30 

30 

70 
)«0 

lei 

170 
HI 
tii 

Coil 

4 

4 

4 



Project 
No. 



dS-B-l.. 

mo. 
m-A-2.. 

78-A 
78-B 
l»4.. 
lUO 



uoe 

JGOE-B 
SIS... 
»l»-B-l... 
91S-B-! . 
Duila Br 
Hsllsn- 

daloUr, 
Hnlb-- 
voodBi'. 

41 

41-B 

E-M-A... 

E-Sa-B 

£-l»-0 



•MO-B.. 
HXH) 
«M-.- 
M«-B. 
W-C. 
M»-0. 
M»-E- 
10O3 
lOOS-B 
917. .. 
IH7... 



M-A... 
M-B„. . 

X 

(20 

Ml 

m 

«] 

'IISS-B.... 

MS 

1083 

mi 

USd-B— .. 

IITZ-B 

titr Baadu 

E-11 

MC-A 
MO-B .,-. 
<M 



□ounty 



Brovard. 
BrowanJ . 
BiQwanl. 

BruwtiTd 

Broward. 

Broward. 

Broward- 

Browald, 

Broward . 

Broward 

Broward 

Broward . 

Broward 

Broward.. 

Broward 

Broward - 



Broward — 

Dade 

Dade 

Dade 

Dade . 

Dode 

Dade 

" (Itonrne)... 

Dade 

Dade 

Dade ,.. 

Dade 

Dade 

Dade 

Dade 

Dade 

Dade 

Dade 

Dade 

Indian Rlver. 
iDdlan Elver. 
(Brevard J . 
Indian River 
Indian River 
Indian River 

Indian River 

(Brevard) 
Indian River. 
Indian River. 
Indian REver. 
Indian River. 
Indian River 
Indian River. 

Martin 

Martin 

Martin 

Martin 

ICartln 



LenEth 



Brldee. 
Bridge. 
Bridge. 

IS. 37 
BridEB. 

e.sa 
Bridge. 

e.se 
Bridge 

3.50 

14.90 

B rid Be 

Bridge 
Bridge. 
Bridge.. 

Bridge.. 

Bridge. 

11.; 

Bridge. 

J,7S 
DrlrtKe. 
7. 
15 .OD 

Bridge 

i.M 
15.82 
10.81 
13, SI 
12. £5 

4,21! 

7.1C 

Bridge 
Bridge 

w.m 

7.78 
7.29 
Bridge. 
.30 

6.41 
SO. 40 



Type 



Oono. StetiL 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Bit. Mac. 
Concrete 
R, B. a. T, 
R. B S. T. 
Steel Concrete 
R. B. S. T.. 
Steel Titnber 
Steel Tiroher 
TlcQber . . 



Tlniber.. 



. T. 

. T.. 
. T.. 

. T, 



7. BO 

Bridge 
4.50 
W.oo 
8.25 

Bridge 

Bridge 



.77 
8.W 
11 

S.8« 
BrldES. 



Tlniber 

Sheet A 
Concrete . . 
Concrete 
Concrete 

Concrete 

R. S. S. T 
steel Timlier. 

Concrete 

Qiad R.B S T 
R. B. S. T 
R.B. 8 
R.B. S 
R. B. S 
R.B. S 

'Steel Concrete 
R, B. S, T. . 
Coricrete 
Grad.R.B S.T 
Bit. Mac. . 
Concrete 

b.b'b.t,"'" 

Concrete . 
I R. B. 9. T. 1 
[ Sand A. . J 
I Sand A... 1 
1 R. B. 8. T. ,1 

R.fl^s^t.;;:; 

B. B. S. T.. . 

R. B. 8. T 

Steel TIrabBc 
Steel Timber 



Sheet Asphalt 
Sheet A^halt 

Concrete 

Concrete Bteel 



From 



HIllsborouBh Canal Brldg 
Pompano Canal Bridge 
Mldifle River Bridge.... 
Palm Beach Co. Line... 
Hlnunarahee Canal Brldse 

Danla 

Da nia Canal Bridge.. 

Danla ... 

New River Bridge — 
Ft. Lauderdale. . . . 
PBlra Beach Co. Line 
BUlHborough Inlet Bridge 
Deertleia 
South New River Canal B 
North New River Can id Br 
Over Intra-Coa:?tul Water 

Over Intra -Coastal Weter 

Over Intra-Coa.^al Water 

Miami .. 

Little River Bridge. 

NaranJa 

Snapper Creek Bridge... 

Perrlne 

Homei+teftd 

Cord Sound Bridge. . . 

Naranja .. 

Miami 

station No. 285 

Station No. sas 

project No, 6«»-C 

CaJberCo. Line 

Broward Co. Lino 
BakerH Rsu lover Bridge 
Broward County Line . 
Thirteenth Street Causew 

Tamlatui Trail 

Vero Beach 

Wabafl.'io 

Sabaatlan River Bridge 
Anproach to Vero Beach B 

Vero Beach 

Dyke 



Vero B«acti - 

Banana Rivet Bridge. .. 
Vero Beach 

Seba.staln 

Fellstnere 

Vero Beach Bridge AcroaH 
Wabasso Bridge Across in 



Approacbefl to St. Lude R 

Stuart.. 

Gomez 

St. Lucie Co. Line 

St. Lucie Rivet Bridge 



Ft. Lauderdale 

badeCounty Lbte^.. 
Ft. Lauderdale. . 



Davie Road 

Dade Countj^ Line. . 



Dade Countr Line. 

ndge 

idge ...., 

way 



way. 



WBjf 

Broward Oo. Una.. 



South Miami. 
Card Sound.. 



Homestead 

Broward County Line. . 

Station No. S!S . 

station No. lias 

Dade County Line 

Station Line 81-82 

Miami Beach. 



Miami. 



Royal Falm St. Park 

Wsba^u 

Sebastian River 



ridge.. ... 

St. Lude Co. Line.. 
Osceola Co. Line... 

Drk* — 



St. Lude Co. Line.. 
Fellamere 

Kenanatrtlle 

Indian River 

djan River 



IverBrldia.. 
Qomea...... 

Jupiter 

Stuart 



Right' 
of-way 



I l.OOD.H 



178.11 



213.93 
479.21) 

ui.m 
m.37 

445.72 
127.14 
1M.39 
169.33 
164. lo! 

459.54 
832.19 
1. 091. [13 
608 .M 
36.46 



617.96 
314.N 



383.09 
180.6? 
a^.68 



SC.Ol 
573.(3 
49».71 
548.21 

18.» 



Rood 
Bed 



S6.41 



1.971.99 

■ Midi 



1,3S7.24 
■ 1«;38 



30.40 
S>'.46 



36.85 
806.54 



StM 



216.49 
10.00 
32.78 
495.57 
183.24 
«.31 



l.TSS.M 
338.38 



887.81 



49.42 
8M.14 
440 .« 
810.79 



Stuface 



60.85 
'ot;27 
' 2l!fl3 



117. [B 
357,12 



61.05 



41,04 



!2S,7I 
205.13 

340, IB 
172.16 

M.eo 

480.41 



95.39 

"" '«!09 
332. »3 
m.08 
81.99 
193.55 
19.41 
18.79 
SX.WI 
1,186.63 

S8S.44 



839. 5« 
141.48 
589.8] 



le.si 

262.08 
75.25 
13.06 



Struct- 
ures 



75.10 
1.80 
l.KI 

■ «!37 

!.91 

840.40 



687 

"lies 

3«B.38 
SB .76 
45.79 
36.02 
2,753.08 

8.609.45 

8.767.SS 
14.00 
319.97 



180.^ 
340.58 
196.39 



10.53 
209.73 

43.91 
140.83 

15.19 



971.06 

ll,e48.S« 

89,81 

•1.66 



ii.tn 

166.14 

2W.9S 
213.45 
817.34 
48,40 
26,718.47 
318,83 



l,2Jr.B3 
61,83 
41,25 
84,86 
44,18 



Guard 
Ball 



• 35 

17.96 
8,91 



801. SO 



5.35 



11577 

505.64 

8.03 



Signs 



1,80 

21. K 



7,5C 

17',i 

22.08 

11.0.1 

3.60 
10,38 

7,20 
U.60 
16. IS 

.5.60 
36.93 



5.13 
102. 3fl 
14.30 
14.35 

ID. 23 

'16^28 
16.28 
19,71 

49,14 



5,95 

9,eo 



6.00 



86.99 



Center 
Line 



150,14 
'244!76 



195.39 

'214,49 

1,38 

213,19 



73.27 
138.40 



123.75 
11.411 



821.42 



39,84 
188.87 
91.18 

m.si 



Btoim 
Damage 



« 954.00 
190,46 



Engi- 
neering 

and 
Super- 
vision 



113,47 
li3!ii 



(3,23 
289,21 



83,35 



89,38 
211,98 



138,40 

m.Q: 

'to. 11 
285,81 
190,07 
230,62 
226.85 
77.7(1 
128.89 



159.89 
2Sr.31 
588.92 
139 
131 .71 



5.41 
ft8.B3 
368.58 

135.52 

9.ei 
81.31 
186.75 
9)5,47 



164.83 
811.94 
158.95 



Sun- 
dries 



«3,53 



84,07 

" 24"06 

2,162.43 

60,% 

1SJ,76 

775,70 
114.32 
720.00 
720.(0 



18,49 

""km 

60,18 

1,M0,00 
IB. 79 
69.45 
58 13 
110.33 
99.72 
15.68 
29.22 

' " 33"b2 

9,000.51 

139.93 

89.63 

28,77 



1,15 
20,97 
98.39 

30,84 

7.249.76 
IB 07 
62,34 
686.43 
760.(10 
350.00 
13.82 
37.99 
125,16 
46.38 
32,09 

900 .(n 



Coatfor 
1934 



819,43 

S7.21 

1,80 

8.619.15 

6,37 

SH.21 

«4«,40 

£75.03 

2. 804 .35 

404.48 

8,439.20 

1,170.93 

1.541.88 

765,79 

755,02 

8,843.80 

2,592,90 

2.840.92 
l.»4.10 

316.97 

691.97 
1.38 

918,76 
1.584.83 
1,8^.44 
1,010.85 

904,67 
1,0*7,80 

688.50 
1,172,65 

484.39 

453.93 

•.US 

l,l»4,67 

21.999,04 

1.285.36 

1.959.74 

1,193.37 

63,58 

81.83 

3,047 .S3 

8.630,78 

1,187.39 

7.569.32 

938.44 

990.19 

8,708.55 

23.108,14 

^78 ,83 

972.82 

1,551.11 

1,858.11 

1,910.30 

1,00,86 

m.98 



•Project aDPeera In two or more counties with same boundary ehown In eatih, 
iCredlta, 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Offite 
STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST HY ROADS. PROJECTS AND COUNTIES FOR YEAR 1934 

Fourth Division South — Continued 



Project 
No. 



County 




I 

2 

Zi 

M 

20 

29 
911 
30 



M3 . 

SIO 

62-A 

(S-O 

K-D-- 

974-A 

tf7<-0 

!01»..- 
893 .- 

■au-B. 
•«a-B-i 

«8-A-l 
Ml . , 

641-B. 

6M ... 



Martin 

ICanln 
Martin . 
Uartln .. 
Uartlii 
If utln 
Martin . . - . 

Murtln 

Martm 

Martin . . 

Martin 

Hotmw 

Monro*. 

Monrtw 

Monroe. . 
! " (Dodej . . 
Monroe- . . . 
Munru« .... 
Okeecbobee 
" (Hdghlindai 
Okwchobee. 
OkB«chob«« 

Okeechobee 
Okeethobee 
Okeechobee. 
Okeecbnbee. 
' {HJEhlHndK) 
Okeechobee 

Okeechobee. . 
Okeecbobee.. 
Okeei?hobee 
Osceola... . 
Osceola... ., 

Oweola 

Oaeeola 

Oijceola 

Oaoeola 

OaoBola 

Oacflola 



Oaceola. 

O«»ola....... 

■(Polk) 

Osceola .... . 
Palm Beach.. 

' (Bfoward). 
Palm Beach. . 
Palm Beach 

Palm Beach 
Palm Beach . 

Palm Beach.. 

Palm Bewita.. 



Tyne 



16.01 

21.20 

Brldne 
10 ,« 

ao.so 

Bridge. 

23.30 
Bridge 

12.80 
Bridge 



I S&nd A... . ' 
■ R, B. S T. . 

R B s. T 

Concrete Stee] 

Graded . 

Orad.a.B.S.T. 

St*el Timber 

B. B. S. T. 

Concrete Steel' 

E. B. 8. T. 

Bt.eei Timber | 



4S.00 
14. DO 
38.00 
Bridge 
Bridge. 
IB. as 

' ie,™ 

Bridge 
10 .W 

f i.m 

6.91 
9.18 

;.oo 
Bridge 
Brldae, 

I 9. as 

4.24 
11. SO 

Bridge 



B. B. S, T. 
B, B. S. T.. 
E. B. S. T. 
Timber 



1.13 
4.70 
2.10 

12.09 

12.66 

20.50 

J 18.10 

l 4.00 

3 

50.20 

Bridge 

i.zi 
Bridae 
Bridge 

13.62 

'I i.ao 

Bridge 
Bridge 

a.oc 
j 2.!fr 

2.40 
10.12 



Okeechobee Oo. Uue. 



Stuart. . . 

SI. Lucle Canal Bridge.. 

Lndlantcwn - . . 

Stuart. 

5t. Lucie Biver Bridge 

St. Lude On. Line - . 

Ea-it Coan Canal Bildee 
Palm Beach Oo. line 
St. Lude Canal Brldfie . 



Local Rock.. 

r.'b.s!"t. '' 

Steel Timber 

E. fl. S. T. - 

Graded 

R. B. S. T.. I 

Oradsd. . 

E. B. S 

R. B. S. 



;Card Sound.- 

. North End of Key Vaccin 

No Name Kay - . 

jCard Sound Bridge 
Card Sound Bridge . .. 
Dade County Line 



Steel Timber 



K B. S. T. . I, 
Sand A - 1 
R. B. S, T- 
Steel-TUnber 



KlH-tl iiitnee Rl ver 

KUsfmmee River B ridge. - 

Okeechobee - - 

■project No. VBO - 



Prolect No. 781 

Project No. 780 . - - -- 

End of Parrott Ave 

Ki»3lmraee River Bridge- 
Kl-Klimnee Elver Brldge- 
Olteechobee. 



BHckH.B-S-T 
Brick EB. ST 
Brick E.B.S.T. 
E-B. S. T. 

R. B. 3. T 

R, B S. T. - - 
R. B. S. T- 
Oraded.. ..'■, 
R. B. S. T. 

A-tUonc. 

Sand-Aitphalt 
Steel- Timber.. 



Martin Oo. Line 

Taylor Creek Brldw.. 

Comity Koade 

KlHHlmmee 

Project No. 2 ... 

Kl^»lmmee - 

Kl^-Htmmee 

St. Oloud - 

Holopav 

Holopaw. — . ... 

Kenan^vUle - 



Concrete 
Oonc.-Stsel. 
Oonc. -Steel 
R. B. ST. - 

Bit. Mac 

Cone. -Steel. 
Cone. -Steel. 
Concrete 
Rock-A. . . 
Bit. Mac... - 
I B.B.8.T-- 
lOoncteto-- 



Hyskka 
Okeechobee.--. 



Intersection Rd. W 

6keechob« Co. Line. . 



Lower Katecumbe. .. 
S. End of Key Vacc^"^ 
Key West„ . ... 



OoUlerOo. Line,- - 
at. Lucie Co. Line. . 



II Mllea North.. 
II Miles North . 



OriniceCo. Line 
Indian River Co. Line 
Kls^lmmee Elver Bridge. 
County EoadA 

milaborougli Oanej Bndg 
Palm Beach CJanal Bridge 
LuKohatcble River Bridge 

East Ooaat Canal Bridge . 
LoiahatchlB Elter Bridge 



West Palm Beach 
BeUe Glade 



Indlantown.. 
Indlantown . 



OaoeolaCo. Line. .. 
End of Parrott Ave. 
Klsalmmee River. . . . 



Martin Co. Lin*.. 



Station No. 218 __ 

Polk Co. Line 

Orange Co. Ltne _ 

St Oloud 

Holopav^ 

Deer Park 

KenantvlUe .. .. 
Okeechobee Co. Line. 

Aohton .- 

OHCeola..'. ....... 



Broward Oo. Llne- 



Eelboume.. 



Delrar 

Lake Harbor.. 



Right- 
oJ-way 



312.61 

70T .07 



172.72 
107.36 



220.23 
123.14 



1.428.4S 

107.17 

1.238.41 



SW.H 

2ie.a2 

■ 

11.32 
407.03 
364. E3 



289.44 
ll.«l 



1S3.W 
43.73 
66.93 

203. 4fl 
129.8:; 
177.56 
301.16 
1.27 

78.80 

10B.77 
6.34 



602.31 



vn.K 

1,021.81 



RoHd 
Bed 



* 525 .SI 
939.64 



Jr.61 
46.51 



7M.t8 
Iti' 



•1,2*2. 82 

550.44 

•3. 308. 24 



•l.tO 

2i4'.21 
...... 

S3,37 

ftl.40 
87.10 
3St.S! 

' 40.20 
41.47 



119 .% 
11.99 
21.40 
604.28 
16«.1< 

m.x 

217.35 
S32.18 

1.220.47 
1,482.72 



394.05 

'7ii'.is 



188.13 
2S0.6S 



2«3,42 



2, 100.94 

591.73 



Btruet- 
urea 



3,268,84 

834.05 

8,337.61 

11.60 

' 117.15 

159.09 
8.18 
IW.45 



72.12 
22,78 
106.87 

74.03 

>76,3l 



1,009.82 
157.54 
iei.63 
173.97 
29.22 
18.52 
30.92 
48.01 

179.61 
1,3'0.27 



t 117. ilT 

31.09 
198. Tfi 
768.23 
122.95 
491 

311.00 
490.13 
38.78 
87. IB 

'777>1 

1,354.09 

83.91 

12.989.89 

196.39 

17.35 

l.SE!^T8 
10^42 



67.73 
81,23 



156,86 
763.80 



t 390.4: 

41, OS 
69^00 
14^80 



72.23 
2,073.35 

194.38 
3.413.81 

M6.3S 

1.50 
1.M9.93 

3T2.06 
2a. 92 
.35 
572,73 
284.94 
1,398.51 
198.78 
123.02 

SS.95 
139.60 
3S.97 

16.04 
75.10 
305.09 
48.82 

384.71 
904.10 



Ouard 
Ball 



SlCtlJi 



• 0.26 



31.17 
2.50 



14.34 
4.00 



11.05 
30.92 



19.08 
19.17 



10.43 



34. OS 
17.20 
19.00 
20.63 



13.12 



2J.30 
17.04 
33.52 

:;d.43i 

17.49 
1.10 



9.70 
62.33 



Center 
Lines 



I 1.095.02 



80.992.09 



16.28 
81.41 

48.85 



35.80 
36.88 



164.10 
329.69 



I06.49 
2.19 



Storm 
Damage 



21,48 

874. 14 
1.50 



84.801.50 
97,02 
20S.4? 
76.23 



I.TTt.O: 



Engi- 
neering 

and 
Suner- 
Tlidoh 



384.89 



187.90 
915.98 



627.34 
461.27 



831.15 

252.96 
693.61 

77,17 

"2gg!9e 

450.00 
367.02 



108.03 
108.75 

119.43 
57.45 
126.48 



10 32 
190.79 



74.9! 
84.91 
48.78 
305 
218.45 
228.74 
383.12 
3r!.05 

131.901 
394.971 



3un- 
drlee 



Cost lor 
1931 



g2.21l« 1.432.Sg 



lt0.4li 



297.49 



2«.08 
191.1 



81.37' 
720.00 

67.67 
162.25 
723.46 
158.44 
723.46 
883,93 
900.00 

72.30 

297.99 

419.99 

2.716.38 

e.mi.Bo 

1,080.00 
71.94 
21.83 
123.74 
340.00 
42.02 
42.17 

29.34 

12.19 
IT. 26 
720,00 
123.22 
41.32 

1.W7.66 
SOO.OO 
4.46 
356.72 
28.85 
12.01 
100.27 
46.34 
48.53' 
78.60 
98.38 

2T.09 
160.00 
287 ..W 

48.29 

119.19 

941.33 

1,831.46 

iw.2a 

l,llB.»e 
911.19 

111.77 

139.02 



1.999.67 

918.79 

3,274.77 

2.641.50 

1.219.24 

2.858.32 

1.213.50 

62.190.07 

937. IS 

10.058.43 

5. 375.46 

3. ,641. 01 

11.028.27 

18.851 .93 

1,287.44 

1.076.92 

632.41 

3.100.35 

372.00 

603.86 

565.70 

326.61 

690.16 

3.006.20 

089.41 

3,952.38 

1,357.99 

86.803.31 
2.947.86 

209.88 
2.209.36 

499.29 

446.69 
2,337.32 

891.46 
1.902.22 
1,289.93 
1.528.81 

1.707.12 
3,912.69 

329.81 
3.820,01 
1,718.19 

916.43 
2.198.16 
2,084.20 

l,6«7.ga 
1,909.20 

1,772.29 

2.632.07 



•Project appeam In two or more counties with same boundary .shown In each. 
Kredlte. 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

STATEMENT OF ROUTINE AND STORM DAMAGE MAINTENANCE COST BY ROADS, PROJECTS AND COUNTIES FOR YEAR 1831 

Fourth Division South— Continued. 



Road 
Ko, 



Si 
21 

SS 

Hi 

ill 

IV) 

l« 

140 
)40 

w 

in 
in 

IM 

city 

4 

8 
140 
Iti 
162 



Proiwt 
No. 



Borr-B-1 
Mn-B-J 
sn-o 

STTO-B-- 

891. .- 

R91.B-1 

KSl-B-2 

S21 - 

1013... 

915 

lOOO-B-S 

IDOL. 

lOOl-B 

870. . 

1084 . 

lOffl . 

lDe5-B 

11131) 

IMO-B 



P. B. 
892..- 
Gt(3 . 

tat... 



999 . . 
lOM... 
113r-B 



C aunty 



PalmBflacta.. 
Palm B«acb 
Palm Beach 
Palm Beach 
PEilm Beach . 
FalmBtiacli.. 
Falm Beach- . 
Palm Beach . . 
Palm Beach 
Palm Beach 
Palm Beacli 
Palm Beach 
Palm Bench 
Palm Beach . 
Palm Hearh 
Palm Beach.. 
Palm Beach 
Palm Beach . 
Palm Beach . 

Palm Beach 
St. Lud*.. . 
St. Lude . 
St. Lucie. , . . 
St. Lucte. 
St. Luc{(} . . . 
St. Lucie .... 
St. Lucie 
St. Lucie. .. 



LeuKth 



Brldm 

BrldKB 

0.11 

Bridge 

l».l(i 

Bridice 
Brldae 



Trvt 



Steel-Cone. 

Steel 

R. B. S. T. 

Cone. -Steel 

R. B. S. T. 

Conc.-Steel 
_„. Cone. -Steel 
IT.lSlR. B. S. T. 
a.lOK. B. S. T 



13 J7 
BrldKe 

9.™ 

Bridge 

H.se 

4.1. 

12.05 

Bridge 



R. B. S. T. 
Steel-Timber. 
B. B. S. T. 

TlmbfiT 

E. B. S. T. 
R, B. S. T 
H. B. S. T, 
Conc.-Steel 



M.IWR. B. S. T 



BridKe 



7,M 
g.73 
1£.S0 
IS. OS 
30.™ 
9,00 
Bridge 



Steel-Ttmber 



Concrete... . 
Concrete — 
R. B. S. T..-- 
B. B. S. T...- 

E. B. 3. T 

R. E. S. T...- 
Steel-Timter. 



Hetodnr Oo. Line. 



Belle Glade. 



Twenty Mile Band. . 



Uia mi Canal Bridge. .. . 

North New River Canal Br Idea 
Lake HarboT.- -.. 

Hlll'ljorouKh Oanal Brtdg 
Twenty Mile Band 
Hlll'^bdrQUKh Canal Brldx 
HiUxbui^ueh Canal Brldfi 

MllitaryTraU _ 

Parker Ave HUitart TralL 

Delray Falm Beach 

East Coast Danal Bridge 

Uelrey 

Boca Raton Inlet Bridge. 

Belle Glsde 

Lake Worth 

Martin Co, Line 

Loiahatchie Rivet Bridge 
Twenty Mile Bend 
Palm Beach C^nal Bridge 
County Road^t 



. :Broward Co. 



Oanal Point 

West s MUes 

Inter^^ectlon Road 4. 



: Martin Count; Line. 



Indian Elver Oo. Line- 

Ft. Pierce 

Okeechobee Oo. Une... 
Prolcct No. H3d . . . 

M&rtlnCo. Line - 

Ft, Pierce 

St Lude River Bridge. 
County Roads 



Ft. Pierce 

Kartin Go. Lino,,- — 

12.8 Miles East 

Ft. Pleiee 

Indlaji River Co Line.. 
West 0Mllc»- . 



DIVISION TOTALS. 



auht- 

of-way 



I xa.n 



i.ia.tt 



'ss»!ti 



1,019,47 
£13. Mi 
271.12 



447.0(2 
940.23 
417. IS 

eu.2« 

148.72 
17,16 



Road 
Bed 



t S34.91 



178.e3 



394.13 



6i.n 

B3S 4S 
OS .41 
705. K 
414.30 
95.78 



43,97 
343:71 



3S.13 

■" 4iB8i 
13.45 
330.12 
09.83 

3.677.80 



151.11 
301.93 
IB3.*9 
12.17 

890.28 
95.37 
6.00 



Struct- 
ures 



44.33 

174.63 
114 49 

53.33 
889.70 

48.88 
163,08 
194.74 



«.20 
191.17 

84.00 
133,61 

89.67 

119.78 

372.90 

!, 872.89 

111.94 



39 .85 

.73 

366.10 

57.63 
139.33 

888.89 



Guard 
Boll 



206.43 
48.18 



Signs 



t 16.08 



34.1)7 
70,64 

fa.li 



17.30 



Hl.«8.38tlT,Ki7.»HT.468.47t88,3re.81«.88l.84«l.m,78l4.3T3.88l2«7. 150.2^ .::8,M|IK.844,3«i«633.96e.58 



Center 
Lines 



I 3.U 



99.96 
166.93 



Storm 
Damage 



I 118.38 

~8m;u 



17.73 



147.70 

2, 381 .97 

31.37 



75,036.09 
29,603.05 



Engi- 
neering 

and 
Super- 
vlHlon 



314.37 
66.81 
239.76 



182.61 

312 !97 
S3.ll 
JJ8.73 



133.86 
161.74 
231.37 
218,n 
SKI .82 
162.60 
704.34 



Sun- 
dries 



840.00 

47.31 
840.00 
318.48 
640.00 
875.00 

65.79 

2Z.M 
110.23 
913.66 
534 .«2 
358.46 
144,94 

17.63 
111.81 
039.14 
173 .W, 
BOO, 00 

41.97 



38.14 
40.73 
49,08 

82.80 
S3. 34 
lin.Bit 
652.70 
S9T.56 



Coat for 
1994 



881.33 
1.047,86 
1,366 76 

»3.36 
t.2M.71 

888.88 
l,037,{ffi 

851.38 

?8.B« 

1.109.63 

1,105.03 

1,101,74 

380.06 
2,661.46 

435.82 
1,239.03 
1,277.89 
T,1W.38 
1.139.64 
2.433.94 
31.37 
:, 283.99 
2.685.94 
1.270.fl 
l,«ft2.03 
3.584.52 

603.33 
75,^.88 
29.899.61 



■ 



STATE ROAD DEPARTMENT OF FIX)RIDA 
Auditor's Office 

SUHHAKY OF MAIMTENANO£ 008T BY DIVISIONS AND TYPES FOR YEAH ISfU 





imtDllWao 


Bwond Dlflaloii 


TMid Division 


Fourth DltdGlon Nortb 


Fourth Diflslon South 


AllDtriilons 


Tnw t>l OoOBtnutloD 


KouttoB 
HalntecaDoe Only 


Boutlno 
Main reliance Onl? 


Routine 
Maintenance Only 


Routine 
Ualntenancs Only 


Routine 
Maintenance Only 


Boutfne 
Maintenance Only 




UUes 


Cost Joe 

19M 


Cost 
Mile 


Mile; 


Cost (or 
1034 


Cost 
per 
Mile 


lUles 


Cost loi 

uu 


Cost 
pel 

una 


MU» 


Oost tor 

1934 


Cost 
Mr 

Ulle 


Mll« 


Coat tor 
1934 


Cost 
DOT 
UUe 


MUes 


Cost tot 
1BI34 


Oost 
per 
Mile 


AfDluat Block 


101 .83 

77.17 
43.82 


• 31.S«i.71 
17.»3.41 


1 214.15 
331,08 
223.31 


























101,82 
197.39 
74,07 
21.88 
73,33 
969,98 
103,30 
7,78 
665.16 
16.68 
IM.IB 
16.67 
2.37 
3,409,74 
269 Ji4 
23,72 
414,63 
M8.19 
9,60 
UJl 
17,39 


• 31,806,71 

41,068.79 

16,989.80 

3,314.43 

14,220,34 

141.668,26 

17,331 .31 

SCO .63 

119,174,69 

1,070.93 

41,710.14 

3,671,77 

989.19 

9U,242,3i 

40,983.46 

9.606.39 

90,617.72 

60,030,38 

193,03 

3,620.99 

4,133,02 


•214.16 


Bltumliicius Ilac^un— - 


33,»0 


1 4,283.33 


1129,10 








30.34 
30.29 
19.90 
40 .IS 
liajr7 
39.36 


t 19,003,49 
6,182.31 
1.013.70 
7.342.80 
32,242.63 
e, 041.90 


•383,06 
284,37 
133,13 
180,31 
273,47 
138,08 


17,39 


• 3,784 .«S 


•217,82 


344,61 


Britk 








216,37 










9,H 


1 1.371,73 


330.19 








191,93 


Brick-B. 3. S, T,-- 


20 .«L 
93^ 
90.10 
7,78 
113.33 


3,032.97 

i0.»93,ll 

0, 933.71 

909.93 


100.81 
334.34 
171.73 
69,40 

10S,01 








11,93 
93,77 
3.30 


3,049,48 

10,982,01 

773,00 


284.19 
131.10 
333,99 


100,81 


Concrete 

Oonciete— AapUflltic 


99.93 
10 .H 


10,643.74 
3,913.84 


174,21 
2f6.49 


186.24 


Ii4,3»,ffl 


299.98 


264,97 
197,77 


OoDCJ^te— B. S. S. T 








60 ,U 


Qraded 


111.12 


17,7M.ll 


100.14 


233,37 


H,3r8.48 


394.99 


198.04 


33,973.87 


147,33 


93,80 
10.98 


9.130.04 
1,0^,93 


119.09 
64.93 


177,66 
84,93 


Hul — 


190.18 
10.97 


11,719,14 
8,971.77 


217,79 

314, eg 




















277.79 


UocASDhalt 


























214 .£< 






















2.07 
728,33 
31,94 


989,19 

102,692.01 

9, en .70 


338.39 
148 JO 
166.48 


330.39 


Rock Base B. T. 

SuidBtt. Road Hli 


i,n7.Ba 

0.91 


174.320,00 
1,908,07 


171,78 
179,40 


0M.62 
28.24 


144,869.01 
3,430.87 


146 ,Z3 
110,04 


183,17 
181,76 
28,73 
414,63 


34,701,10 
30.133,28 
0.900,39 
90,917,72 


213.98 
166.79 
404.09 
213,31 


909.94 
3.19 


107,169.21 
419,94 


210,16 

130.36 


169.47 
160,31 
404,99 


SocdClay E. T, 


























318 ,31 




lltJt 


31,902,84 
193.90 


188,68 

».oa 


u,u 


9,134.83 


338,04 


84.13 


18,360,30 


318,33 


33,99 


4.973.91 


162.79 


203.29 


Shell 








16,03 


SbSU S. T. 








0.1T 


I, Hi, 07 
4,123,02 


389.89 
237.09 


6.H 


1,626,93 


244,39 








306,60 


Tod Boll 3* T . * *,- *-, 




















237,09 






























KjjutlnB ToWJfi 

BridBes. 


1.7M.E3 


•333.808,34 
37,188,91 
943, MO ,94 
67,971,14 


* 188,88 
19.19 
302,77 
37,06 


1,386,33 


8109.114,73 

1,618.34 

£64, lit ,23 

9,747.33 


iiei.M 

1,29 

309,39 

7.98 


1.228.91 


«286,6e4.6« 

144, £10 .90 

BM, 068,98 

6,209.88 


8233,28 

117,60 

290,18 

i.l3 


1,043.» 


«218,30a,07 
149,418.49 
73,389,29 
S, 037 ,67 


•309,32 
139,37 
75,13 
21, U 


W2M 


•149,706,09 
130,099,34 
^.720.40 
387,1M,38 


•140.37 
181 jO« 
398 jtr 
369,28 


6,344.77 


•1,184.983,86 
438,839,46 

1,673,620,43 
373,806,68 


#186.71 
09,10 


BWtonnent 

Storm D&oiAjie . ..^ 




248,00 
98,71! 








Total Oost All 




N70,M8,8I 


• 944.49 




•470,909,93 


8369 .37 





tf31,eS4.40 


l99G.2t 




•484.141,49 


•444,63 




•Sat,076,«8 


•934 J» 




•3,680,348,33 


1663,82 









w 



STATE BOAD DEPAETMENT OF FLORIDA. 
Auditor's Office. 
STATEUENT SHOWING MAINTENANCE COST BY CODNTIES AND OLASSIETOATION FOB THE YEAE 1934. 

FIRST DIVISION. 



COUNTY 



Ohailotte 

Oltrus 

Oolliei 

DeBoto 

Glades 

Haidee 

Hendiy 

Hernando . . . 
HiglilaiidE... 
Hlll3t>oiough 
Lake 

UanBtae 

Pasco 

Knellaa 

Polk 

Sarasota. 

Sumter 

Totals 



Boutlne Halntenance Only 



Uiles 



Cost For 
1934 



82.10? 
7&.S7 
1E3.79 
7B.89 

ge.is 

61.31 
66.70 
69.88 
9e.21 

13S.1G 

I8&.96 
7«.76 
91.59 

144.90 
88.27 

133.78 
87.70 

109.68 



1,794.22 



11,377.72 
10,313.23 
G0,e64.5S 
18,482.71 
16,301,62 
12,531.36 
16,901.93 
10,BS8.76 
U, 820. 58 
34,034.71 
22,660.04 
16,G34.fiO 
17,439.67 
19,235.59 
15,663.60 
31,263.50! 
13,845.9(3 
10,356.32 



Cost Pi^r 
Mile 



J38.58 
139.21 
408.47 
S43.54 
169.49 
201.39 
239.76 

151. oe 

128.19 
271.96 
121,85 
30r.l7 
190.11 
132.75 
177.45 
233.69 
15T.S7 
94.44 



$ 338,908.341 186.88 



Bridges 



Betterment 



8,183.34.. 
1.02$ 
167.91 



1,556.B2| 

368. oe,. 



.62 
4,529.29 
1,4SI.94 
2,826.65 
6,979.04 
3,162.89 



65.25 

432.87 

493.50 

.62 



169.74 
196,983.78 
32,971.38 
43,887.77 

'9,8as!7i 

391.70 

121.39 

89,878.67 

2,133.15 

75,951.29 

1,176,67 

20.000.19 

352.50 

60,335.56 

3,913.67 

3,8S0.43 



Storm 
Damage 



f 27,188.51 1 613,210.54 



1,931.30 

10.00 

467.68 

421.25 

8,649.50 

41.10 

382,61 

2,347.85 

20,716.30 

4,747.38 

192.91 

l,053.6l! 

6,210.29 

28.90 

20,123.01 



Total Cost I Total Cost of 
at aU Main- of all Mainte- 
tenance for nance To 
Yeai 1934 Date 



248.75 



16,560.06 
12,335.29 

216,725.24 
51,921.77 
62,167,16 
21,548,88 
25,859.71 
11,343,69 
19,119.11 

116,019.62 
32,367.33 
99,617.74 
25,831.84 
45,455.07 
16,110.36 

112,161.94 
18,253.00 
13,158.12 



$ 67, 571. 44? 976,908.83 



233,605.07 
34,154.42 
761,183.93 
410,866.80 
237,719.36 
331,709.67 
70,203.10 
159,339.13 
247,921.74 
765,989.22 
230,710.67 
176,4ffi,04 
373,012.14 
205,608.18 
338,632.97 
718,553.50 
110,3S8.12 
104,964.08 



$ 5,461,077.14 






SECOND DIVISION. 



OODNTY 



Routine Maintenance Onlr 



Miles 



Cost For 
1934 



Cost Per 
Mile 



Bridges 



Betterment 



Storm 
Daroage 



Total Cost 
of all Main- 
tenance for 
Year 1934 






Total Cost of 
of all Mainte- 
nance To 
Date 



Alachua 

Bakei- 

Bradford 

Columbia 

Diile 

Gilchrist 

Hamilton 

Jefferson 

LaFarette 

Levy 

Madison 

Marion. 

Suwannee... 

Taylor 

Union 

Totals 

•-Credit 



W&A9 
36.06 
81.82 
9(2,40 
3O.0S 
28.06 
39.36 
87.89 
30.88 

147.11 
71.62 

286.ra 

66.69 
GS,37 
60.76 



29,279.56 ( 

8,464,41 

11,427.78 

12,537.01 

6,883.87 

5,826.95 

5,331,22 

14,904.66 

3,141.31 

21,164,88 

12,836.34 

38,476.01 

11,853.29 

6,912.27 

7,183.65 



1,286.23 



I 195,114.73 



143.49 
334.60 
1^.67 
135.68 
195.54 
BOfr.661 
132.94 
169.58 
101.73 
143.80 
179.331 
144.81 
178, 60l 
129.62' 
111.52 



41 



1.3 



,73$ 30,782.24 
11.49 
16,027.38 
71 

9B; 216.83 

_., 20,795.56 
26 
40 
.50 
.96 
73 
.56 
.50 



4,137.70 
39.00 

"'i7a'27 
28,48 



1,806.12 



7.33 
19,691.34 



•2.00 
'4;387;a2 



161.69 



17.031 175,869,63 

1 



377.77 
308.19 



t 1, 618. 31.f 261,115.22 



% 9,747.33 



64,241.22 

8,614.90 
36,465.16 
13,031.99 

6,173.14 
36,623.61 

6,219.48 
16,733.48 

3,153.81 
21,194.84 
12,860.90 
63,793.86 
11,901.79 
183,159,67 

7,508.87 



562,962.02 
128,807.98 
198,173.31 
279,982.73 

16,673.17 

36,562.83 
210,006.41 
229,043.61 

67,895.80 
178,095.80 
^9,590.46 
366,386.47 
251,148.22 
260,548.85 

63,012.69 



I 170,595.62 



$ 3,166,890.69 



[1B9] 



STATE ROAD DEPARTMENT OF FLORIDA. 

Auditor's Of I ice. 

STATEMENT SHOWING MAINTENANCE COST BY COUNTIES AND CLASSIFICATION FOB THE YEAR 1934 

TBHID DIVISION. 



COUNTY 



Routine Maintenance Only 



Miles 



Cost For 
1931 



Cost Per 
Mlla 



Bridges 



Betterment 



Total Cost 
Storm >of ell Main- 
Damage I tenance lor 
Year 1934 



Total Cost of 
of aU Mainte- 
nance To 
Date 



Bay 

Calhoun... 
Escambia 

FranMin 

Gadsden . . . 

Gulf _.. 

Holmes 

Jackson . . . 

Leon 

Liberty 

Okaloosa .. 
Santa Rosa. 
Wakulla. . . 

Walton 

Washington 

Totals... 



95.Sli| 
44,13! 

115.381 
53.00i 
65.68 
S4.66i 
61.48| 

137.35' 

106.04 
57.48 

121 .38. 
93.36 
43.99 

156.09 



23,634.25$ 

10,635.36 

31,366.64 

9,649.S9 
15,114.40 
15,869.78 
19,650.96 
£8,683.36 
37,131.33 
16,599.58 
25,674.05 
30,405.61 

5,712.31 
3I,48S.43i 

5,048.^1 



246. SS$ 

241. C» 

271.86 

183.07 

230.13' 

290,15 

319.63 

306.83: 

355.86: 

388.79 

211,73 

218.57: 

aDl,74| 

siT.eo' 



I 

83.385.76$ 

229.28 

4,862.54 

25,863.96 

711.24 

2,871.71 

3,941.72 

3,0^.13 

1,13 

loieee^se 

2,178.80 

263.% 

2,868.85 

4,568.10 



34.70$. 
52,870.141 
14,544,97' 

1,581.87 .. 
24,677.85 .. 
19,023.84;.. 
38.582,66 
81, 713. M;.. 

9,333,94( . 

9,725,87| 

5,295.06.. 

2,596.28 
13,433.76; 
80,503,8l|.. 
252.481 



,885.82 



60.50 



2.70 
3,290.34 



60,50 



107 
B3 
54 

37 
40 
37, 
62 
112. 
36. 
2«. 
41. 
37, 
19, 
54, 
9, 



044.71 
734.76 
659.97 
095.73 
503.49 
754,33 
335.81 
494.33 
365,29 
335.55 
638,37 
471.03 
409.46, 
882.09: 
929.46; 



341,093,07 
344.198.89 
509.402.47 
419,064.68 
389,832.47 
333,111.35 
475,154.81 
833,036.81 
361.095.83 
103,509.^ 
716,812.45 
313,360.76 
134,305.13 
515,874.61 
164,518.93 



1,238.911 286,654.66:$ 233.26$ 144,510,901 294,058.98$ 6,^9,86 



I 731,524.40$ 5,852,371,71 

I 



FOURTH DIVISION NORTH, 



COUNTY 



Routine Maintenance Only 




Bridges 



Cost Per 
HUe 



Betterment 



Storm 
Damage 



Total Cost 
of aU Main- 
tenance for 
Year 1934 



Total Cost of 
of aU Mainte- 
nance To 
Date 



Brevard... 

Clay 

Duval 

Flagler.. _. 
Nasssu-.- 
Orange... 
Putnam . . 
Seminole . 
St. Johns 
Volusia. . . 

Totals. 



130.92$ 
64.78 

131. 13' 
58.21' 
88.29 
98.61 
98.24 
44.08 

142.64 

186.45 



17,818.83!$ 

13,834.39, 

37.554.60: 

10,613,27i 

19,881.10 

13,715.54: 

31.913.00 

12,844.48 

25,8lS,fe 

44,506.01 



I 



138.10$ 

313.55 

286.39! 

182.32; . 

222. Bl^ 

139.08: . 

223.05. 

291.39 

181.00' 

238.701 



23,996,78 
5.597,41$ 
4,390.35 

'"4,214!55{ 

I 

67,385,07 

3.500.58 

29,365,28 

7,168.48: 



390.58 
1,593.39 

16,174! ii 

6,7(B.O? 
9,838,88 
39,963,43 
8,4i%,33 
1,335,51 



$ 13,423.00 



10.00 

2,824159 

21.46 

758.62 



1,043.35$ 218,300.07$ 209.22$ 145. 418. 46^$ 78,385.39 

I 'I 



$ 22,037.67 



80.238,59 
19,722,38 
43,538.34 
10,623.27 
34,069.76 
33,243.20 
99,058.41 
57,087.10 
63,570.44 
53,010,00 



787 
250 
934 
276 
333 
823 
344 
157 
743 
368 



344,77 
005.89 
975.77 
,676.38 
792.04 
736.22 
446.83 
956.48 
,364.16 
,053.54 



$ 464,141.49 



$ 4,820,340.06 
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STATE ROAD DEPARTMENT OF FLORIDA. 
Auditor's Office. 
STATEMENT SHOWING MAINTENANCE COST BY COUNTIES AND CLASSIFICATION FOR THE YEAR 1934. 

FOURTH DIVISION SOT7TH. 



COUNTY 


Boutlne Haintenanoe Onir 


Bridges 


Betterment 


Storm 


Total Cost Total Cost of 
of all Main- of all Mainte- 




Miles Cost For 
1934 


Cost Per 
Mile 






Damage 


tenance tori nance To 

Year 1934 Date 

1 


Broward 

Dade 

Indian River 

Martin 


74.031 8.788.89 
149,95! 13,(M3.33 

66,44 14,640,94 
146,86 19,094.36 
114,58 20,668.08 

BO,57| 11,538.74 
114,621 16,030,38 
172.561 30,231.44 

70.45' 11,688.00 


; iia.efi 

86.98 
220.36 
138,37 
180.29 
143.13 
139,85 
175. IB 
165.90 


{ 14,7^.82 

£3,298.28 

30.403.67 

5,347.85 

20,137,87 

7,763,72 

329,81 

14,824,23 

3,328,79 


$ 10,702.62 

181,575,72 

54,44 

6,729,34 


$ '^.00 
T1,8S3.66 


S 34.255,33$ 240,148.97 

220,917.23; 558,970.60 

46.053.25 527,109.63 

102,935.21 349,508.97 


Monroe . 

Okeechobee 

Osceola 

Palm Beach 

St. Lucie 


26,308,52 
23,695,78 

"i41>13!74 
240,24 


897.12 
85,194.84 
4,133.75 

3,578,77 
101,528,14 


67.901.59 332,619,71 
1£8,IS6.08 381,656.65 

20,493.94 477,118.18 
189,146,18 700,082.57 
116.785.17 357.466.00 








Totals 


992.06$ 145,706.06$ 146.87 


i 130,099,24* 393.730.40.1 267.150.38S 936.675.98S 3.934.711.36 














1 



DIVIEION 



SUMMARY. 



First 

Second 

Tmid__ - 

Fouith North 
Fourth South 

Totals 



Routine Maintenance Only 



UUes 



Cost For 
1934 



Cost Pei 
Mile 



1,794.221 338,906,341 
1,886,23 185,lH-'^3! 
1,336,91 286,654,661 
1,043,35' 218.300.07 
992,061 145,706,06 



186, SS 
151,69 
233,28 
309.22 
148,87 



Bridges ' Betterment 



I 
Total Cost Total Cost of 
Storm of all Main- of all Mainte- 
Danaage ' tenance for nance To 
I Year 1834 , Date 



! 
27,188,51$ 543,240.54$ 

1,618,34 264,115,22 
144,510.90 294,058.98 
146,418.46, 78,385,29 
130,0»9,34 393,730,40 



I 

67,571,441 976,906,83 

9.747.33 470,595,83 

6,299.86 731,584.40 

33,037.871 464,141.49 

367,150,281 926,675,98 



6.341.77*1,181,683.86$ 1^.7li$ 436,835,4511,573,520.43$ 373, 806. 58 $3 ,569, 846, 32 



! 



I 



I 



,451,077.14 
.156, 890.59 
,853,371,71 
,820,340,06 
,924,711.28 



$23,207,390.78 



1 ■ 
■ I 
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EQUIPMENT DIVISION 

The Equipment Division of the State Road Department is charged with the maintenanee of the me- 
ehanical and operating efficlenpy of approximately 650 pieces of motorized equipment together with sev- 
eral hundred pieces of misM-'ellaneous equipment. Division offices and repair shops are located at Gaines- 
ville. 

Early in 1933 the Department decided to re-organize the Equipment Division. This work was started 
in ilareh 1933, and was not completed until January 1934. Changes were made in personnel, several new 
machines were ])urehased and installed in the < iainesville Shop, and other tools were designed and built in 
the shop. Modern cost accounting records were installed and a system to obtain accurate operating data 
on equipment in the field was placed in effect, whereby an accurate check may he had on the operating 
efficiency of equipment at all times. In a recent report in one of the Automotive Trade Journals, Pa- 
cific Freight Lines, Inc., Los Ang^'Ie-s, California, wlio owns and operates some three-hundred pieces of 
equipment show worth while reductions in equipment maintenance by the adoption of Daily Operating 
Reports. 

The work of the Equipment Division falls into three classes. Collection and tabulation of Equipment 
Operating- Reports, from Daily Report at Operation. Checking and minor repairs to equipment in the 
field by field mechanics located in the five divisions throughout the State. Rebuilding Equipment, design- 
ing and manufacturing of bodies, trailers, and other special equipment, lubricating experiments, testing 
of new equipment, etc., at the fiainesville Shop. 

Five special forms arc used in connection with the operation and maintenanee of equipment. These 
are "Daily Report of Operation," "Monthly Record Curd," •'Slioj) Job Card," "Shnj) Operation Card," 
and "Annual Summar\- Sheet," from which is obtained a comjdetc history of each piece of equipment from 
the date of purchase until it has been disposed of as no longer fit for service. 

By reference to Equipment Reeord it is determined when major repairs are needed. Here impor- 
tance of the necessity for good operating records is shown, for without such records it could not be easily 
determined when the operating efficiency of a piece of equipment has dropped below the standard set for 
it. When major repairs are needed this work is performed at the (iainesville Shop. However, before re- 
pairs are started, the file containing the history of the particular ideee of equipment is carefully studied, 
notes being made of past performance, and all repairs that ha\'e been made in the field ; after whieh it is 
completely dismantled for inspection and cheeking of aU parts. Then an estimate is made of the rebuild- 
ing cMt. Dependent upon type, model and age, equipment is rebuilt up to sixty-five percent of the re- 
placement value. 

New methods, new equipment and devices are constantly being developed by manufacturers of au- 
tomotive equipment. To obtain full benefit of such developments, requires constant changes in servicing 
and repairs to equipment. A number of new methods were adopted by the Equipment Division during the 
year of 1934, whieh have reduced both operating and maintenanee costs. 

BODY WORK 

A special body for maintenance truck.s was designed, 44 of which have been built and are now in 
service. These bodies have an all steel sub-frame electrically welded, removable side and end boards and 
wood decking. Bodies are built in two sizes, 6'x9' and 6'xlO'. They are interchangeable and are con- 
structed throughout without the use of nails. Three other State Highway Departments requested and 
have been furnished drawings for this type body. 
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CVLINDER BLOCKS 

The i'eclBJiiiin(( oi cracked t-ylinder blocks by weldinsf has been tried a great many times with ver\- 
little KUCfew, this hus been <liip jirobably to the tact that sueeesN depended entirely upon the skill of the 
mechanic. The method develoiwl and adopted by this Department requires very little skill on the part 
of the meehanif. A reclaimed cylinder head, or block, by welding will show a savinff of from $2,00 to as 
much as $70.00 over the purchase of a replacement i>art. Some S50 cracked in- broken cylinder blocks have 
been successfully welded by either gas or electric welding. At present in addition to Road Department 
work of this nature the Equipment Division is performing a Mimilar service for the Forest .Service E, C. 
W. Camp Equipment througrhout the State. In order to reduce the number of idle (tay.s on equipment laid 
up for rejvairs a motor exchange policy was placed in effect durinfj the past twelve months. On equip- 
ment where Ihe chassiw and body is .sound, only the motor needing repairs, a rebuilt motor is furnished 
from the (lainesville Shop and installed in the field; only a few hours beinp i*equired to make the change 
and have the equipment again in service. During the year of 1934, 207 motor,'* of all types were rebuilt in 
the motor de])artment of the Gainesville Shop. The routine operations in rebuilding motors are similar to 
those adopted by the manufacturers of Internal Combustion Knjrines: factory standard tolerances and 
specifications being followed. 

CRANK CASE DRAININtiS 

The reclaiming of crank case drainings is a recent undertaking of this Department. A plant lor 
Ibis purpo.se has been in operation some 60 days. Heretofore crank case drainings have lieeii thrown away 
or burned. Lubricating oil cost from thirty -six cents to forty-eight cents per gallon. The actual cost of 
reclaiming a gallon of crank case drainings is about twelve cents, which includes interest on investment, 
depreciation oi>eration and handling; the possible savings are apjiarent. 

In the operation of Ibis plant the crank case drainings are first heated to ISO'F, passed through a 
filter under 30 pounds pressure where it is filtered to one-one hundi-ed thou.sandth of one inch, passing 
from the filter to a still where the temperature is raised to 428° F, removing all dilution. Actual tests 
show reclaimed oil to be the equal of new oil. 

S, V. Viscosity at 130°F— S. A. E. 30 (18.5-225°F.) 

Xew Oa Reclaimed Oil 

S. r. Viscosity at IvflJ'F. _ _._ .„ 203 Seconds 2«.'j Seconds 

Flash Point ....- .360° V 3X5" t'. 

Fire Point 415''F 430°F, 

Neutral _ Yes Yes 

Ash „,.. None None 

Test of same crank case drains before reclaiming: 

S. U. Viscosity at 130 "F. „ — 133 Seconds 

Plash Point 200'' F, 

Fire Point 235''F. 

Neutral - Yes 

Ash _ S.23% 

Sand & Metal 
COST 

An average of 24 employees are regularly employed at Caine-sville with an nvera<jc month'y ptoduc- 
tion of 30 automotive units, together with 38 miscellaneous units. The emjdoyecs are trained specialists 
in their line, each selected for his ability to perform certain operation.s. The necessity of this can be ap- 
preciated from the fact that in rebuilding a IVj ton truck there are 103 separate and distinct operations, 
each of which must be kept within definite cost limits. 
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COST OF OPERATION— EQl'IPMEXT DIVISION 
Years 1933 and 1934 



Mar. 1,1933 


Jan. 1, 1934 


to 


to 


Dee. 31, 1933 


Dec. 31, 1934 



Cars and Trucks ie)>uilt and repaired 

Motors Rebuilt „ 

MiseellaneouR Jobs 

Plant Maintenance and Improvemenls 

Salaries Administration „ 

MIseellaneous Expense _.... „.... - 

Ijiffht, Heat, Watei% Ete. 

Total 



No. 
Tnits 



306 



Cost 



$2S,421.13 

6,493.83 
5,619.91 
9.949.38 
1,802.83 
l,63ri.()2 



$.W,922.1f1 



No. 
Units 



412 

72 



Cost 



$33,574.50 
2,396.23 

22,017.53 
3,851.91 

12,552.00 
2,169.34 
1,962.02 



$78,523.53 



DIVISION OF CONVICT CAMPS 

Winee the year 1917, the taw has required that all able bodied male Htate Prisoners, both white and 
blaek, exeepting seventy-five to be retained at the State Prison, be turned over to the State Road Depart- 
ment for work on the State System of Roiuis. The State Road Department has full re.sponsibility for the 
prisouer after onee reeeiving him, and it is nocesssary that he be fed, elothed, housed and dnetored, as 
well as beinff supplied with proper civiliati elothing and a disehaifie fee when released at ihe e.xpiration of 
his term of imprisonment, and that in the treatment of the prisoner, all rules and regulations as set out 
by the State Prison Department l)e observed. 

Original Prison CaiiijKS were located adjacent to the work to be done and prison labor was used ex- 
tdiisively in the cleariiij!:, jirubbinjt and (iradinR of road beds, pavini; being let to contract on competitive 
bids, l>ue to the fiict tinit the prisoners available increased in number, necessitating the opening of ad- 
ditional camps, and that {frading of roads was far aheail of the snrfacinsr, it became neees.'tary to find 
other work for the iirfsoiicrs. It wa.s found by experiment that they were able to ]jcrform .satisfactorily 
in the maintenance of roads, so jiermanent, or maintenance camps were gradually established eaeh year 
until at the close of 1934 eleven of the thirty camps now in existence are doinp maintenance work of a rou- 
tine nature; five located at ])crmancnt sites on construction work, but which will remain on maintenance 
when their jircsent jobs are completed. The remaining fourteen camps are completing the grading of 
road.s which were started in the past. 

.\'ew mileage of roads eaeh year has of course called for further maintenance. Further maintenance 
calls for further a impropriation from the income of the Department, leaving less each year for new con- 
struction. This will of course necessitate transferring additional eamjis to maintenonee work eaeh year 
as fluids become less for new construction. 

It has been found that prison labor ia efficient in the paving of roads, esiweially rock base jobs. Con- 
tracts have been let for furnishing the material, equipment, fuel and skilled labor, which contracts are 
supjdemented by the use of prisotters for all common labor. The result has been satisfactory. 

In previous years the supervision of the operation of prison camps was more or less of a problem, 
eaeh unit being constructc<l and ojjerated, in so far as maintenance of the jirisoners. tyjie of housing and 
general conditions were concerned, according to the idea eaeh unit had, with no appreciable uniformity 
of purpose other than the work to be done. Recognizing this fact, su]>ported by advice from the State 
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Road Department, the Le^^islature of Florida, by laws of 19^3, amended [)revions laws relating tn the es- 
tablishment of pnsdii Camps and made further provision for the assignment of prisoners to the Depart- 
ment and imposed upon the Department the responsibility of the eare and eustody of the jtrisoners. The 
IjSw enaeted, furtlier retiuired that all iirisoner» so assigned should be employed on the eonstruetion and 
maintenanee of the publie highways of the State, and authorized the Slate Road Department to eoiitraet 
for the employment of all administrative pefsonnel neeessary to the effieient and economieal performance 
of those trusts and duties. In pursuanee of these requirements of Law, the Division of Conviet Camps 
was created and organized on the first day of July 1933, as a component part of the State Road Depart- 
ment of Florida. 

A Supervisor was appointed, with instructions to effect an organization immediately and to earry out 
certain duties promulj^ated by the Department, eonsisllnf^ in substance to the full supervision of the main- 
tenanee of prisoners and prison camps and direction of all personnel in connection therewith. After a 
survey of each of the thirty units was completed, the duties of all fversonnel were eofirdinated in such a 
manner that one would not conflict with the other. Complete cooperation was assured with the State 
Prison Department in the treatment of prisoners in compliance with the rules and regulations as set out 
by the State Prison Department. Proper regulation of the welfare of the prisoners in food, clothing, san- 
itation, medical care, housing and punishments was secured. All personnel was closely investigated and 
regulated for the safety and efficiency of operation. 

The Division at this time feels confident of proper functioning of these units. The morale and disci- 
pline of prisoners has increased to the extent that prison labor now performs without undue complica- 
tions. 

Cost for the maintenance of a prisoner during 1934 decreas<'d regardless of the advance in the cost 
of materials and supplies. The supplies of volume have increased in cost from as much as twenty to one 
hundred percent during the past eighteen months. By reference to the table of cctsts, contained herein, it 
is readily seen that the final cost of the work done is less tbaa in former years. 

At the present time there are about 1350 prisoners working in the Division of Conviet Camps, em- 
ploying 419 head of live stock and other necessary equipment pertinent to the building and maintaining 
of roads. 
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Typical Priion Camp Showing Standardized Buifdings. 
(If Guard Quarters; (2) Solitary Confinement; (3) Captain's Quarters; (4) Clothes Commissary; (5) Ration Commlsiary; (6) Guard Stand; 

(7) Mess Hall Kitchen; (8) Prison Quarters. 



ROADSIDE IMPROVEMENT 

A Division of RoadsiJe Impi-ovptnent was creatwi the first of 1934, thus pving reeojiiiition to the 
faet that Kuch work has a place in the general layout of highways. 

Upon entering this field, we first set about to analyze just what Roadside Improvement was. The 
idea existed among personnel and public in general, that it necessarily consisted of plantings. We have 
however, reaehed eonelusions as to fundamental requirements and arc conducting our work along other 
lines. 

The two primary essentials that we have set out to accomplish are: 

First : The acquisition of and proper ordering of 200 foot right of ways. 
Second: The reconditioning of roadway earthwork on these rifjht of ways. 

The reasoning behind this is strictly from mi engineering and business standpoint. We need the 
wider right of way for that future time when pavement width mu.st be increased. As the .State builds 
up a denser population this must come about just as it has in other states. Through the Reconditioning 
of Earthwork, in addition to the greatly enhanced appearance, we gain two other factors that are of 
greater importance. They are: A greatly reduced traffic accident rate, and a tremendous saving in all 
future maintenance cost. We believe that these two primary es-seiilials are the foundation for all Roadside 
Improvement. 

We believe that plantings are all right and that landscaping is all right, as we know our work in that 
field will become greater each year. However, we cannot see that it is good judgment to plant and to 
landscape such roads as constitute our bulk of milcape. We, like most other states, find ourselves with an 
accumuiation of mileage representing the varied const rurtion practices of the last twenty years in which 
concentration was mainly on pavements and in which the designing of complementary earthwork and 
other elements was neglected. 

In 1934, no state money, other than $20,000.00 for Departmental expeiLses was set up. In 1934 we 
used one half of one percent of Federal moneys, of $26,000,00 in three apeeific planting projects on the 
East Coast, 

j\tt the end of 1934 the Road Department was substantially near the jKiint of having gained its first 
thousand miles of 200 foot right of way. Of this, a very fair amount had been put in order, and a rea- 
sonable mileage of earthwork reconditioning had been accomplished. 

These fii-st efforts on earthwork have had to be develojied through hand methods under Routine 
Maintenance. However, it has proven our theories 1o such an extent that tlie Department has purchased 
and put to work one modern dirt moving outfit to be used exeliLsively on this type of work. 
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A Bjind Curve on Road No. 1 Near Crestvi^w. 




Same as Above After* Roadside Improvement Comptettd- Sight Distance Increased 

Approximately 24^ Feet. 
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PURCHASING DIVISION 

During the year 1933 and until Octalxr of 1!)34 a lar^e portion of thf major puffhases of the State 
RoacS DeiwHment wtre made through the Centralized State Purehasins l)e[)artinent. 

A resolution was adopted by the Members of the State Road Department in regular t|liarterly session 
at Tallahassee, Florida, September 17th, 1934, withdrawing from participation in the Centralized Pur- 
chasiiijr Department, and ailthorizinK the Chairman to re-establish a I'urehasinj; Division within the 
State RtKid Dejtartment. 

The Chairman immediately appointed a head of the Purehasing Division to cooperate with the Sec- 
retary and Auditor with instructions to organize sueli personnel and records as necessary to the effi- 
cient operation of this Division. 

In the organization, such records were transferred from the Centralized State Department as were 
not applicable to their work, and further records were compile<l and set up starting operation October 
1st, 1934, A letter was immediately sent out by the Auditor to all field men with full instructions as to the 
operation of the newly organized Purchasing Division requesting that all re(]uisitions unlew of an abso- 
lutely emergency nature were to be mailed to this office for handling. This inereased the volume for- 
merly bundled by tiie Centralized Department approximately fifty to seventy per cent, but by being in 
closer contact with the heads of the various Departments, we have been able to reduce the personnel in 
spite of the increasd volume, and at the same time have been able to effect economy and efficiency by 
the elimination of delays and unnecessary mistakes through concentration of this Department under one 
head. 

This Division purchases all supplies used by the Department and its various divisions, such pur- 
chases being composed of office supplies, road materials, road equipment, etc. A!s<i all supplies for thirty 
State Convict Camp.s including food, clothiuff. niedieine, hardware, etc., tor atiju-oximately 1300 prisoners 
and 200 personnel. 

Through efforts of the Accounting Division, Field Divi.sions and the executives of the Department, 
the following routine of purchases are made possible: 

The requi.silions from which all purchases are made through the Purchasing Division originate in the 
field. They are then sent to the Division Office for proper authority and signature of the Division En- 
gineer, then maUcii to Tallahassee for purchase. The Purchasing Division upon receipt of requisition, 
immediately determines whether the class of merchandise requisitioned is out on contract and whether 
the estimated cost of the supplies exceeds $1000. In event the estimated cost exceeds $1000, it is then 
duly advertised for a period of two weeks and a copy of the advertisement nuiiled to dealers rcquestinjr 
lists in their respcj'tive lines, stating, should they care to bid, that bid blanks showiuj; i|Uantities and 
description will be mailed to thein upon request. Shotdd the items be of an emergency nature and nm 
exceed the $1000 limit, the field representative is requested to mail with his requisition, bids secured 
from dealers in the territory in which the supplies are to be used. It is then the duty of the Purchasing 
Division to determine whether the bids secured by the field men are in line and if they are found to be, 
award is then made from the bids secured and purchase order immediately mailed to the successful bid- 
der. In the event that the bids secured by the field representative are found to be out of line and sup- 
plies are of an inferior grade, bids are immediately thrown out and new bids asked for from names 
secured from mailing li.st taken from our files. Some major items such as automobile tires, paints, gas- 
oline and oils and dry goods are handled on a contract basis over periods of from six months to one 
,vear, bids being secured on estimated quantities and successful bidder being required to make shipment 
as requested throughout this period. 

12131 



All grocery and food supply requisitions are mailed to the Supervisor of Convict Camps every 
month who in turn cherks the requisitions and then turns them over to the Purchasing Division for 
jHireliasing, Requests for bids are then mailed to the various packers and groeery houses throughout 
the State asking 1hem in hid on requirements for thirty days supply and to Hubmit samples of certain 
items with their bid in order that quality may be considered as well as price in the awanling of all food- 
stuff contracts. 

All hay and grain for the approximately four hundred mules owned by the Department is handled 
in niueh the fM»nie manner using our specifications for the various items. After shipment of grains are 
received by the camps. Ihe Camp Captain is requested to mail a sample of the shipment to the State 
Chemist for analysis and the Chemist in turn mails us a written report as to whether or not the sample 
meets our specifications. 

Formerly, all items that were similar in nature to those used by other State Institutions were re- 
quisitioned and cleared through the Centralized Purchasing Department with the intention of increasing 
their voltiine so as to enable the Centralized Agency to effect savings in all purchases. However, all 
items of a technical specification were still handled by the State Road Department. I'nder the new and 
present arrangement, the Pnrchasinp Division handles all imreha-ses of whatever nature and effects equal 
if not more savings and in a more expedient manner. 

RAILROAD RATES 

The Rate Expert has been kept very busy during the past two years with a number of cases before 
the Intel-state Commerce Commission and the Florida State Railroad Commission. It has been necessary 
to attend hearings at Atlanta, Birmingham, Washington and JackHonville during this period in addition 
to the other work of the office, 

Thi'oughoiit 1931 there was a constant endeavor to cancel the municipal scale of rates applicable on 
roadway material within the State of Florida and a compromise was finally reached and a revised scale 
of rates was put into effect March 27, 1932. This latter scale was somewhat higher tlian the old munie- 
i]jal rates and it was ncci's.sary to protect the contractor against this increase on outstanding contracts, 
but \vf were fortunate in being able to jwv.suade the Florida Railroads to coojierate with us and protect 
the old rates on unfinisbed contracts let prior to March 27, 1932, This saved the Department approxi- 
mately $14,000.00 and enabled us to complete these projects at the original unit price. Some of these 
projects were completed in 1933. 

Ill 1931, the railroads throughout the country petitioned the Interstate Commerce Commission and 
the State Comniissi<ms to jiermit them to increase all rates approximately l'i%. The Commission finally 
permitted increases on certain commodities which were placed into effect on January 4, 1932 and contin- 
ued in effect until Sejjtember 30, 1933. These increases were published as surcharges similar to the old 
war tax and did not beconie part of the rate structure. 

We are confronted with another petition before the Interstate Commerre Commission seeking a gen- 
eral increase on certain commo<litii*s selected as being least su.sceptible to truck competition. This case is 
now pending under Docket Es Parte 115. It is generall.v believed that the railroads will be allowed .some 
inerefl.se tn the present freight rates. The inerea.sc sought on roariwa.v material is .^ cents per ton on sand, 
stone and gravel and 1 cent per hundred pounds on asphalt and cement. 

During 1934 the railroads petitioned the Florida Commission to increase the Class P rates in Florida 
on lumber and related articles which includes both treated and untreated bridge material. The Rate Ex- 
]tert submitted eon.siderab)e evidence in jiLstifieation of present rates and the case is still pending. A re- 
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(.■ent effort has also been made to increase the rates on lumber and related artioleK from fJeorgia and 
South Carolina into Florida whit'h would also involve cresoted material from Brunswick, Savannah and 
Charleston. 

We, and other interests opposed these increases and have been sueeessful in havinf* the tariffs with- 
drawn but another revision is pending which will mean some increase in the present rates. 

We have been able to obtain the benefit of some slight reduction in rates on roadway material sub- 
sequent to the execution of contracts covering a lew projects. While tlie amount so saved wa.-* not large 
it was well worth while. 

The Rate Expert was successful in having less-eai'loaJ shipments of asphalt restored to the former 
Class K basis within Florida and was also sueeeHsful in working out a more satisfactory classification 
basis on samples of concrete sent to our Testing Division at (iainesville. 

In cooperation with the Purchasing Department, in quoting rates, we have forced shippers to equal- 
ize competitive situations that arise from time to time. Sometime ago the Department discontinued pay- 
ing freight for contractors, however, freight bills, covering material foi' contractors continue to come to 
us. This is necessary in order to have a constant cheek on freight rates and any changes that may have 
taken place. 

The expenses of this Department are held down to the services of a part time stenographer and the 
usual exjjense incurred attending rate hearings. 

RIGHT-OF-WAY 

After the adoption by the Department of the rule.'i that "Unless complete, unencumbered right-of- 
ways are furnished by the various counties of the State prior to the construction of roads through their 
respective boundaries no contracts for road building can be let;" the necessity of frequent contact with 
the several County Attorneys and Commissioners, who are the normal agencies that have heretofore fur- 
nished such right-of-ways as the Department has obtained, was recognized. The Dei>aitment, facing this 
necessity, felt that the best interests of the State Road Deparlmciit, the property owner, and the public 
generally could be served by emplo.ving men qualified to make these contacts and render reliable reports 
as to the condition of titles to land. Accordingly five men were employed, one for each Road District, 
and designated as Right-* )f-Way Inspectors. These five men were employed during the summer of 19:14. 
and working under suiwrvision of the Attorney for the Department, making reports to him at frequent 
intervals, keep the Department advised as to the status of right-of-ways on all approved projects. They 
compose the Right-ofjwa.v Division. 

The firs1 function of the right-of-way division is the aetpiisition of the right-of-ways required for all 
new projects. This work is of course carried on in cooperation with the various County attorneys and 
County Commissioners, It has been proved that right-of-ways can be secured with a great deal more dis- 
patch where the Department has a man to work with the various County agencies in their endeavors to 
obtain deeds to right-of-ways. 

In cases where it is necessarj- to condemn lan<J for right-of-ways it has been found that much utticker 
results have been obtained through the efforts of the Right-of-way In.s) lectors than formerly when the va- 
rious Counties were left to take the initiative in this phase of the work. The righl-of-way inspectors who 
eompo.se the Right-of-way Division are on the ground so to speak and are qualified to write acceptable 
deeds, to inspect records, and in all ways ascertain the condition of the title that the Department gets on 
a piece of property. They have, fo date, almost invariahly secured deeds to all right-of-ways required on 
approved projects jirior to the advertising date set for said projects. 
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The weeond funption of the right-of-way division will be the inspection and perfection of the titles ol 
nil nfflit-of-ways on roads already incorporated in the ^tate Koad S.vstem. Thi.s is a matter of prime im- 
jiortancc. considering the fact that many miles of the roads already constructed and iinder the conti-ol of 
the Department were turned over to the Department by the several Counties, and that in many cases no 
deeds to rit;ht-of-ways have ever been obtained from the abiittintr projMrty owners. The damaging poHsibili- 
ties of this condition have been brought to the attention of the Department and the public by several recent 
aetions brought by such abutting jn'opertj- owners who had never given deeds to the right-of-way for roads 
constructed over their land. The work of the Right-of-way Division will prevent action of this kind in 
the future in-so-lar as all new projeets are coneerneed and will materially strengthen the position of the 
Road Department with the public generally by assuring them of the consideration of their property 
rights. 

AIRWAYS AND AIRPORTS 

HISTORY 

The State Legislature at its 1931 session, authorized the State Road Department to layout and des- 
ignate airwaj's and to locate and establish emergency landing fields along Much airways; the expendi- 
tures for such work however, were limited by law to a maximum of $20,000.00 per year. 

Prior to 1933 the work of this division consisted chiefly of preliminary surveys looking to the loca- 
tion and csfablishinent of air routes and emergency landing fields, acquiring right-of-ways for such land- 
ing fields and clearing and grubbing a small number of them. 

In April 1933 an Aviation Division was establisiied and a Director of Aviation emploj'ed. During 
this jear a more detailed study was made of air routes and the then existing airports and other aviation 
facilities. Definite air routes were established and a comprehensive state airwayti map prepared and pub- 
Lisitaed. 

In all of the above work frequent contacts were made with the U. S. Department of Commeree from 
whom valuable assistance and data were obtained. .V repesentative of the Department of Commerce made 
frequent visits to this State and contributed valuable aid. 

In December HI33 this division began to receive aid from 0. W. A. forces in the construction and 
improvement of airports, etc. With these forces available this work expanded considerably and we were 
enabled to undertake some real construction. 

WORK OP THE YEAR 1934 

During the year 1934 the officers and forces of the Aviation Division, CWA and FERA worked 
together as a single unit. 

Some of its members were paid by the State Road Department and some by CWA and FERA. In 
this manner no duplication of effort or expenditure has been incurred and a great deal more constructive 
work has been ilone than could have been accomplished otherwise. 

AIRPORTS 

The construction and improvements of airports comprised the major portion of the Aviation Divi- 
sion's activities during the year of 1934, altho many other aviation facilities have been improved and 
developed, 
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EnlargemeiitH and improvements to 24 airports existing prior trt 1934 have been made. 10 of these 
projects have been oomplefed and tlie balance are approximately fi7% complete. 

In addition to the improvements to existing airports, construetion of 67 new airports has been 
started, 13 of whieh have been completed. Alt unfinished projeets eonibined average 69,26% complete, 
therefore, we have : 

10 old airports (Improvements) Complete. 

14 old airports (Improvements) averaging 67% complete. 

13 new airports Completed. 

S4 new airports averaging 69% complete. 

91 active airport projects during 1934 average 77.03% complete. 

Each airport when completed, is fenced and equipped with regulation size wind direction indicator, 
100 foot circle of either concrete or lime rock, galvanized iron boundary markers placed 300 feet apart and 
erected 18 inebes above the ground on iron posts to permit mowing under the cones, and in many cases 
the name of the airport in 20 foot letters made of rock or concrete is placed on some portion of the field 
in order that a stranger may know exactly what airport he is over, and on 5 airports we have either 
started or completed const ruction of a hanger. 

At firat we pureba.sed boundary markers and wind direction indicators on the open market pa.ving 
approximately $6.00 for the boundarj' markers and $25.00 for the wind direction indicators. Recenlly we 
have made arrangements with the State Road Department to use one of their shop buildings at (iainesville 
for the manufacture of these cones. Wc arc now manufacturing the boundary markers at a cost of approx- 
imately $3.00 each and wind direction indieators at a cost of approximately $10.00 which makes possible 
a saving of over M% in tbe cost of these items. 

AIR MARKING 

In order that our airports may be easily located from the air and from the ground, and that aviators 
may determine their exact location at all times when flying over the state, a jirojeet was initiated under 
CWA for painting roof signs on approximately 700 buildings throughout the state, and the erection of nu- 
merous roadside directional markers along the highways for directing automobile traffic. 

(a) The aerial directional markers consist of the name of the town, in which the airport is 
located, painted on the largest available roof together with a meridian marker showing 
the direction of true North and the direction and distance to tbe nearest airport. 

In towns where airjMrts are not available, the name of the nearest town having an airport is also 
shown giving the direction and distance to be followed to reacli this town along the safest route to follow 
in bad weather. 

To accomplish this, 7000 gallons of paint at a cost of $9,"i4iJ.2rj was purchased, just before CWA 
closed down, and stored at State Road Department maintcnanec depots throughout the state. This paint 
was manufactured to State Road Department .specifications and under the direct .su[it*rvi.sion of their 
chief chemist. Paint crews made up of KERA clients are now painting these signs, 350 of which have been 
completed to date. 

(b) In order to direct automobile traffic to onr airports throughout the state and to call 
attention of automobile travelei-s to the fact that Florida will soon have enough airports 
to make flying reasonably safe and practical for e\'eryone, ;t200 ruadsitle directional 
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markers have been maimfaetiired. and 2500 have already been eret'ted. These markers 
eonsiNt of HI) H ineh bv 3ti inch board sign erected at the entrance of each airport, and 
anotber si^ii of the same size erected V^ mile tii eaeb direction from tbe airport upon 
whieb is shown the name of the airport. In addition to these three signs, as many di- 
reftional arrows as are needed to direct automobile traffiee to the airports, are located at 
all cross roads and intersections for a radius of several miles around each port. 

These markers arc very distinctive, being painted white with international orange letters on the signs, 
and alternating bands of white and international orange on all posts supporting the signs. 

BEAUTIFICATION AND RECREATIONAL FACILITIES 

Considerable time and effort has been spent to not only beautify our airports, but to make tbem rec- 
reational OT community centers. Golf courses have been built on or in connection with several of our new 
ports and several existing golf courses have been re-designed and rebuilt to provide for two or more land- 
ing strips for airplanes. 

Swimming pools and base ball diamonds have been built in connection with several other airport 
projects. Nurseries have been started on several ports, whci'e water is available and a regular attendant 
is employed, which will form a source of supply for plants and shrubs needed to complete the beaut if iea- 
tioii of all our airports. Seeds, euttings, etc., to start these nurseries arc supplied by (larden Club.s, Com- 
mercial nurseries. Chambers of Commerce and local citizens. During the past year we have drawn on 
State Road Department Nurseries for over 20,000 plants and shrubs of all descriptions, which would have 
cost u-s approximately $12, 000. M wholesale at commercial nurseries. 

Very little of our beautification work is visible to the casual observer at the present time, especially 
due to the setback caused by the hard freeze in December, but within a few years we hope this work will 
transform our airports into air parks. 

Thirty beautification projects are under way at tbe present time on different airports, much credit 
for the success of these projects is due the (iarden Clubs throughout the state who have been very active 
in us.><isting in this work. 

AIRWAYS MAP 

Due to the large number of new airports that were started during 1934 and the changes made in ex- 
i.sting ones, it became neccs,sary to publish a new airways map for the state. 

This map is a replica of the original airways map published in 1933 with the exceptions of several 
improvements, such as larger and more legible type, highway information will Iw moi-e complete and ac- 
curate, all piers and other permanent land marks along the coast line will be shown, and, the airport and 
aii^way information including lighted airways, radio stations, etc., will be brought up to date. 

This map gives more pertinent information pertaining to Aviation than any other aviation map 
published anywhere in the world and has given Florida a great deal of favorable publicity. 

The Engineering and drafting work was completed by FEBA employees, and tbe maj) was printed 
from funds supplied by the Aviation Division of the State Road Department. 
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GLIDER DEVELOPMENT 

Desipi and ponstrudion of a three plaw, endosed eabin tyiic, nioforless airplane or glider, for sport 
and training purposes was undertaken in Oetober. Except for minor details, ttie design is now complete. 
Engineering is approximately 6(1% complete; some eomponentF having reaehed the stage where actual con- 
st ruet ion is already under way. 

The glider will be convertible to a two plaee amphibian, whieh may take off or land uiion water, 
beaches, or airports. Launehing and towing will be done with automobiles or motorboat.s, and the glider 
has been designed for a speed of 90 miles per hour so that aii[)lane towing may he ihuie if liesired, and 
permitted by the Bureau of Air Commerce. 

Flights to nOO feet of altitude may be made from an ordinary airport with two jieople, and the Avia- 
tion Division plans to make such gliders, together with competent, safe instructors, available to commun- 
ities throughout Florida where glider clubs may be formed to iinderivrite the expenses of operation. Re- 
gional and statewide glider meets and contests will be arranged when a sufficient nuraljer of pilots have 
been trained to make the sport interesting and competitive. 

This project was undertaken as a means of employing workmen skilled in this profession and trade, 
including aeronautical engineers, pilots, and airplane mechanics who were found to he on Relief Rolls; to 
enable Florida people to engage in flying for -sport or instruction at minimum cost ; to provide a tyi>e of 
aircraft in which people under the age of 16 years may legally learn to fly, and to develop a basic design 
for motorless and powered airplanes with safer and more economical characteristics than those now in eom- 
roon use. 

STATISTICS. RECORDS, KTC. 

Very accurate records are being kept on all work that has been done and valuable statistics are be- 
ing compiled that will assi.st in future planning and serve as a basis for computing estimates and cost oi 
work to be done in the future, 

EXPENDITI'RES 

Listed below is an itemized statement of the money expended on the various projects described above 
from the inception of ("WA on December 15, lflH3, to December 31, 1934; 

Labor, skilled and unskilled (CWA,& FBRA) $ y06,691.o0 

Material & Equipment Hire (CWA & FERA) „.„ _ _ 183,323.72 

Donations of labor, material & equipment by individuals, counties, and va- 
rious State Departments of whieh we have record, including salaries 

paid by State Road Dept , ,„.„ 105,0242.5 

Estimated donations by above parties of which no record exists _ !.S,fX)0.00 



TOTAL ...,.,...„. ......„..„ „.._ „..„ _.._ $1,210,039.47 

The above expenditures do not include purchase price, or rental of any lands used for airport pur- 
poses. 

PERSONNEL 

As stated in the first paragraph of this report the Aviation Divisions of the State Road Dei>artment, 
CWA, anil FERA were combined for administrative purpases and all aviation activities in the state are 
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superviKed by the State Direelor cf Aviation. Offices are maintained at Tallahassee, and the State Head- 
([uartern of KERA in Jacksonville. 

tionie of the employees on the atlministrative staff arc paid by the State Road Department an<l some 
by PERA. This staff consists of: 

State nii'cctor of Aviation 

Kxccutive Officer 

Air Marking Supervisor 

Beaiitificatioii Supervisor 

Ti Division Airport Supervisors 

Statifitieian 

Supervisor of Oildcr I'roject 

'A Stenoftraphers 

2 lli-aftsmen 

SUMMARY 

IMie to the funds made available by CWA and FBBA, aviation faeilities in Florida have been im- 
provetl and dev('loj>e(I during the past eighteen months to a point that could not have been reached within 
ten or fifteen years with the present appropriation alloted the State Road Department for this work. 

This is easily understood when attention is called to the fact thai during the past twelve months 
$1,210,039.47 has been spent for airpoit and aviation development whereas the State Soad Dei)artment 
Ls authorized to spend not to exceed $2ft,000.00 in any one year for this same work. 

Unless additional I'liiids are made available for the continual maintenance and repair of the airports 
already constructed, and dcvelo[>ment of approxiniateiy 50 addilional airtiorfs needed to complete our 
sy.stem of State Airways, much of the construetivc work already accomplished will be lost and Aviation 
in Florida will decline rather than continue to advance. 

PROPOSED PROGRAM FOR 1935 

Our jiroposcil prufrram for 1935 ineludc 

I, The completion of the Hi unfinished air)iorts on which constniction has ali-eady been started and 
which now- avcraue approximately (59^ complete, and the completion of "lO airports in addition to the 
above that are needed to complete our system of airways by having a safe airport approximately every 
twenty miles along the routes most fre»]uently used. 

II. The air marking of between 300 and 350 towns and communities throufihout the .state. The nec- 
es.sary paint for this work has already been purchased and paid for, and labor only will be needed which 
we hope to continue to secure from F'ERA. 

III. Completion of the exjierimental glider now beinjf developed by the Aviation Division and the 
manufacturing of several frlidcrs which will be used to stimulate interest in flying and as the basis for 
organizing active Aero Clubs throughout the state, whieh the Aviation Division expects to sponsor and 
eontr-ol sufficiently to as.sHre the safe operation of these gliders. 

IV, To conduct an eduealional aiul jmblicity cumpaign in connwtion with Civic organizations, mu- 
nicipalities, Aero Clubs, etc., designed to stimulate interest in Aviation throughout the state. 
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v. The compilation and puWicHtion of a booklet entitled "Florida By Air" which will be a supple- 
ment to our Aviation Map and will give in addition to detail information coneeining our airports, a de- 
scription of points of interest to aerial tourists and will advertise our excellent system of airports and avi- 
ation facilities throughout the United States and the entire world. 

VI. Active eoofieration with the Army and Navy with the hopes that one or more additional military 
flying fields will be established in, Florida ; that the 357th Observation St|uadrt>n Air Corp.s Reserve with 
headquarters at Tampa, will he supplied with airplanes and other equipment necessary to place it on an 
active status; and the establishment of a Naval Reserve Aviation Squadron in the western part of the 
State. 

VII. Several chanfjes in the State Aviation laws are necessary, the most important of which are: 

1. Necessary police power to enforce the Aviation Laws of (he state should be granted to 
members of the Aviation Division and to the Inspection Force of the State Iliphway 
Department as enforcement is now left entirely up to Peace Officers of the various lo- 
calities who are not familiar with the laws, and perhaps never will be as aviation is ad- 
vancing so rapidly that the average Peace Officer does not have time to keep up with 
new refjulatinns, etc., that are continuously beinp issued by the Bureau of Air Commerce, 
(At the pre.sent time the law.s governing aviation in Florida conform to the rules and 
regulations of the Bureau of Air Commerce, I'nited States Department of Commerce.) 

2. A Bill should be passed by the next Legislature authorizing the cancellation ol .state 
and county taxes on all property owned or leased by a political subdivision for airjHirt 
purposes. 

3. While no irnmediate change is recommended in the set-up of the Aviation Division, we 
recommend that the necessary authority be granted for the establishment of a State 
Department of Aeronautics entirely separated from any other department, in order that 
such a department could be organized at any time, should it be deemed advisable or 
necessary. 

4. A .state license should be required of all itinerant aircraft operators (commonly known 
as barnstormers) in order to protect the local operators in the state, who h;ive a perma- 
nent investment, who pay taxes on the land and equipment used in their operations and 
who are attemjtting to build up a j>erinanent year-round aviation busines,s, from these 
non-resident operators who pay no taxes and who have no permanent investment with- 
in the .state, and who usually cut prices Itelow that at which a local operator who main- 
tains a permanent business and pays taxes can profitably ofierate. 

The Aviation Division will be pleased to furnish the data and technical advice necessary for the 
drafting of these Bills which should be presented to the next Legislature, 
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Aerial Photo of Lakeland Airport. 




Airway Marker, Showing Name of Town, True North and Names and Directions of Two 

Nearest Airports. 
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TRAFFIC ENFORCEMENT 

The Traffic Knforeement DiviNion, an oi-KHHij^tion now <*(jti,siKtiti!i of 12 men known an Traffir In- 
spectors, and a Chief Inspector, had its origin in an Act of the 1923 Lefri'^iatnn', Chiijiter 9312 oi' 1923, 

On Xovpinher 2;{, 1931 the Honorable Cary D. Landis, Attorney (icneral, riihMi that, by virhie of this 
section of the Law, the responsibility of enforcinsr lefrislation enacted to preserve the jiliysieal struc- 
ture of the tiighways rested upon the State Road Department. As a result of this rulinfr the State 
Road Dejiartinent placed in the field a number of Inspectors who were, until January 1!S34, known 
as Weight Inspectors. These inspectors worked uuder the jurisdiction of the several division enfrineers 
through 19;W and while a prreat deal was aceomplislied a certain lack of uniformity existed in the in- 
terpretation and enforcement of the load laws. 

In January 1M4 as a means of overeominfr this, a Division of Traffic Enforcement was created 
snd a Chief Traffic Inspector appointed. Shortly after this reorganization the men were placed in 
uniforms and their resjjonsibilities enlarged. On April 26, 1934 the Hon. Cary D, Landis, Attorney 
General again ruled that in aeeordanee with his previous opinion of Xovember '23, 1931, these tnen 
could sdso enforce those provishms of our Motor Vehicle Law providing for the general safety of the 
motoring public. On May 1, 1934 these inspectors were instructed to enforce all of the State Traffic 
Laws while working in cooperation with Sheriffs and other officers vested with police authority. 

As a result of a distinctive uniform and this increased activity, full confidence is now [ihiced in our 
men by those with whom we come in contact. 

('omi)lete records are not at hand on the activities of the organization for 1933 but careful rec- 
ords have been kept in a central office in Tallahassee for the year of 1934. These records reveal that 
during the past year a total of 4,380 traffic violators have been apprehended, as a result of which 686 
arrests have been made. Trucks weighed numbered 2,051 of which 994 were found to be overloaded ; 
473 of these were not sufficiently overloaded to warrant arrest, but charges were preferred against the 
remaining 520. 

Improper lights, reckless driving, parking upon the highway and trucks operating without rear 
view mirrors constituted the major portion of the traffic violations. 2691 improper lights were cor- 
rected, IfiO reckless drivers were apprehended, 205 truck operators were required to install rear view 
mirrors and 201 vehicles were found unlawfully parked upon the highway. 

The effcclivcucss of the organization and the ready acceptance on the part of the public is evi- 
denced by the frequent requests of various Sheriffs throughout the State for the .services of our men 
for special occasions. Sheriff J, P. Ramsey of Alachua County has used our uniformed men on sev- 
eral oecasion.s, in assi.sttng with the direction of traffic for the State American Legion Convention at 
Gainesville and the Florida-Tulane Football game also in (Jainesville. Sheriff O. E, Hoblis of Bay 
County and Chief of Police .lohn McCall of Panama City, requested the services of our men for the 
Fourth of July celebration at Panama City, also the West Florida Celebration there on September 
6, 1934. 

Our Departnicnl worked with Sheriff J, E, Coleman and the Traffic Division of the Jlianii Police 
Department under the direction of Captain McCarthy during the National American Legion Conven- 
tion and the All Florida Air Races, both of which were held in Miami, 

One of the major assignments delegated to the Traffic Enforcement Division, came as the result 
of a request of Dr. Cawlhon, State Superintendent of Public In.structton, that this department inspect 
every school bus in the State, furnishing him with a report of our finding.s. On January 1, 1935 the 
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entire bus ef|iii]iiii(>iit of 22 counties had been insjieeted. This work is beinp carried on as rajndly 
an possible. 

Another important assifrnment was a retiiiest that the State furnish a motorcyele escort for the 
90-ear motorcacie carryins the members of one of Chieafro's Legion Posts to JEiarai, for the National 
Ainerit-an Lefiion Convention. Throii'rh the courtesy of tlie Xassau County Roati Patrol and St. Lucie 
County, motoreyeles weri? secured for this purpose and the 90-car Lepion Caravan was escort cil from the 
(leorpia State Line North of .laeksonville to Miami via Roud No, 4. The Caravair was then escorted 
out iif the State from Miami throus-'b Kt. Myers, Tampa, Oeala, (iainesville. Lake City, Tnllahassee, 
Marianna and from there to the Alabama Line on State Road No. 6. 

As a result of this and other requests for raotorcyde escorts, the department purchased for the 
Division four motorcycles. The machines are of an ivory and brown color and quite distinctive from 
liny other machines within the State, 
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Traffic Enforcemert Squad, 



.iitiri- liii- ri(iii|.iin-ijt I.I' -JU ,.,.iiMli.- liMil lii-cii jii^|),.,-i,-,|. Tliis u.irii i^ liriii- r-.-ij-i-ii-.l >m a^ i-a|iiilt> 

if. Illi'.sllili- 

AiM.tlii-i- liri{M.i<taii1 :i^-,i:;uiiiriii iiiis ii i'iM|ii,>sr llrjit tin. Si;nr fiiniKli a iiiMli.ri';i-l.' rM-m-t I'm. il,i- 

im l-iii- |,rr.1.l|.|.lir||. ,-;iiTAil([f till' lllliiTs 111" r.f Cli ii'ilU'i' V Li>L;iiili I'ust^ K, .Miami. Tiir Uli- Xaliiiiial 

Aiiii'i-ifaii i.i':;i(iii Ciiini'iil inii. ■riii'uiiL'li tlic i-(iiirti'«..» nl' I Im< .Viivvau I'lpiinfy K.Jihl l':itnil ;iiiil Si. Liii-ir 

•' .>■ ii"il'ii-i-.\i-l.'^ Ui-ri- -.i-i-Mi-i'il P'lir tiirs |iiii'|)(-.v,. i,uii llif !t(l-i-;ir- l.ir'ii.ii Cai-ivaii h ii-, Msi-i.i-(r,l rnirii (In- 

CiMi-^iiN Siai.- Lira- .\..rili nl" .lii.-ksniivillr In Miami » ipi Itnail Nn, I, Tla- I'aniviiti wa- lli.^ii rM-iirlail 
I'lll 111" llic St;il,. I'r.ilii .Miami llinni-h Fl . .\lvi-v^. Tamiia. n.-ala. I iaiim^villr. Lalic {■ily. TfilliiliHssvi-. 
.\lai-ialilh;i iiliil I'l- iii.[-,. tn lllr .\];ilialii:l l.i S\;iU- \iir,,<] S<i. ti, 

A^ a tvMilt nl" tlii-. ami iillim' I'.-iiin.^w r.n- n [■cyalr ,.s,-,.rts, tlii' ili'|>ai'l iiii'IH jiiii-i-liiisril l",,r tlir 

l''^i~-i"i' '''"II" tm-i-y !•].■... 'riic iiiai-iiiii,-, :,n- nl" ai, ivi.i-v -.iinl lii-nnn rulur atai -|iiiin ilist iiicl ivi- I'rom 

iiity iipIht mFii'liim'.. itiiiiin llii' Siatr. 
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AUDITOR'S REPORT 

Taliahassep, Florida 



lion. ('. H. Treatlwiiv, ChHiniian 
State RoHd Department of Florida 
Tallahassee, Florida 

Dear Sir: 

f 
[ liave the lujuor to submit to you the report of (he State Koad Department Auditor for the period • I 

k'^'iiinin}r Jujjuary 1, liKW and emJinf; December ;ll, 19:W. 

Respectfully submitted, 

II. W. Sheppard, Auditor 

OKGANIZATIOX OF THE ACCOUNTIXG WORK 

Tile aetivities of the Accounting Division of the Department fall into sis divisions, or operations, 
all of which arc tarried out under the supervision of the Auditor. 

1. Receiving anti matching section. 

2. Audit and verification section. 

3. Cost analysis and di.stribution .section. 

4. Recordinff section. 

5. Vouchering and billing section. 
H. Voucherino- and jiayinj; section. 

(1) Reeeivintr and Matching Section. 

The work of this section consists of maiiitaininji the j)ro.iect eommitment files and of matehinft 
pnrehase orders, invoiees, trans[)ortation bills, etc, ready for auditinjr and other ol'fiee handling. From 
this section can be determined at any time the amount of materials and supplies purchased aiitl unde- 
livered on each project, also the amount of materials and supplies delivered and not invoiced. 

(2) Audit Section. 

This section is under the direct supervision of a ehief invoice and contract auditor. All invoiees, 
bills, estimates, etc., are snbject«d to a detailed audit wliicb covers legality, authority, (juantitics. unit 
prices, extensions, discounts, signatures, etc. 

(;t) Cost Anal.vsis and Distribution. 

Tbis sectioii is direetl.y under the chief cost accountant who subjects each cliarge to a close analysis 
to determine its allocation, first as to division of work and appropriation and, second, as to the par- 
ticvdar unit of the division. This section also checks all su[>ply stations for the bandling of ■rasoliiie, 
kerosene, motor oils and greases and supply .stocks. 

(4) Recording Section. 

Under this section tbc actual entering of the charges to the various ledgers takes place, all this 
work beinsf handled bv four Remington Rand accounting macbines except the etiuipnient operating 
cost ledgers. 
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(')) Vmiptiprin<,' jmil BilHiift Section. 

Tills KtH'tiiin pnvors the voiK-lici-iri!; of the varkms iiivoiecs for whidl we arc to ho reimbursed by 
the llureaii of Puhliu Ilnads, I'lihlie Works AiimiiiistrMtion and Florida Emerjiene.v Relief Association. 

(G) Voueheriiiir and Payiiif; Section. 

AH bills of the De|>iirti!ieiil are )iaid by jtreseiitation of vouehers to tlie State Comptroller. The 
work of this section jiertain.s to the vom-herin'i of invoices and traii.siiiittal to the Comptroller for i.s- 
Ktianee of wurrarits. 
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I'ndor the present system of acuoiinthin, invoices Hiul enntraets folloiv a very definite course 
tliroufjh the aeeoniitinir records thns eliminatinfr any rp-liandlinfr of tin- items and tliereby miriiiiiizing 
tile possibility of dniilicatioii of charfres anci errors in t!ie records. ^Ul operations of the offiei> are 
•;overned by h system of i-ontroJIinn; aecoimts maintflinod Hiid operated by the t'hicf Clerk and As- 
sistant And it or. 

Changes in Aecountinfr Proeedure dnritifr periiwi, 

Al the heginninpr of this period tlie aeeounting work was earrieti on nnder two separate divisions, 
faeh havinie separate offiees and lieads. 

The Anditing Offiee liamiled tlie various expenditures as to the eheekiiig, reeording to the project 
imd the payuieiit, Praetieally all expenditures beinii eharfred direct to a road pniject, jiivinp very 
little distribution other than a division an to Coutraetors Estimates, Engineering and Hnpervision 
ami Miseellaneous, 

The Cost Accounting Office handled the expenditures other than administration and general offiee 
items, breaking tlieni down to the various projects under the various units of work done. This proeedure 
was not IIS aecurate as it should have been, due to lack of information from tlie field where the ma- 
terials were used. 

The first change was the eonsolidatiou uf the Aiiditinj; and Cost Aceounting offices and duties, and 
tht installation of a numerical chart of accounts both in the general office and the field M-hereby an 
accurate dLstribution of the various expenditures could be made. This necessitate*! the changing of 
](rtietica!ly all rejiort and payroll forms and the installation of some new forms. 

The next ehaiitre was the openinjr up of a comidete .set of accrual cost accounting ledgers as well 
as eoiu]detiu^' the asset and liability ledgers and the reorganization of the office procedure so that 
invoices and bills w<nd«l follow a definite course thrnuph the office without duplicate handling. This 
chansre al.so entailed t)ii> opening of Convict Camp Ojierating Ledgers, E(juipmeiit Division Operating 
Leilgers. Te^tinj.' Division Operating Ledgers, Division Office Co.st Ledf^ers, Motor Etjuipmcut Operat- 
ing Ledgers, Creditors Liability Ledgers, Oasoline and Oil S\ipjdy Station Control Ledgers and Supply 
Stock Control Ledgers. 

The operations ami finiiucial status of the Department for the jieriod -Ian. 1. 1!>;W to Dec. 31. 1934 
are set forth in the folhiwiuff exhibits and .schedules; 

Financial Statement all Funds .lanuary I, 1933. 

Financial Statement all Funds December 31, 1934. 

Financial StateiueiU of State Funds December 31, 13,34. 

Financial Statement of Naticuial Recovery Act Fuini December 3], 1934, 

Fiiuiiicjal Stuti'uienl of I'nited Stales J'nbiic Works Administration Fund December 

31, 1934. 

Statistical Statement of Source-; and Amount of Kevenues from October 1915 to 

December 31. 1934. 

Itceeipts and Dtsbnrsemeiits for .vear 1933. 

Recei|its and Disbursements for .vear 1934. 

Encumbrances to December 31. lSi34. (Operating Costs to Date) 

Convict .Maintenance (Vwt Statement for 11133-19;i4, 

Live Stock Jlaintcnauce Cost Statement for 19,34. 

Convict Clearing, tirubbinp and Grading Costs. 
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■D 


Exhibit ■ 


■K 
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1. 


Sebeilnli' 


2. 


ScIuhIuIi' 


3. 


Sihednle 


4. 


Schedule 


,"i. 


Schedule 


(i. 


Schedule 


7. 
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COMME>fT 

Exhibit "A" jirpsents tiie Assets mid Liiibilitics of the Dfjuirtmoiit as of Januaiy 1, Vi'VA, before 
llio I'urreiit j'ear's <ipfrations were begun, Hnd jihovv;; the stuiulisii: of the Deiiartiiieiit to be as foUoivs: 

Current Oblijiatiniis due * 2,417,190.10 

(H)ligatioiis under ("outraet :i,H40,464.45 

Coutraots to be Let in order to reeeive benefit of Fetierai 

A!k)tmeiits 450.5:15.92 



Total Obligations — Current $ (i,;i08, 190.47 

Kesouri-es ivith wliieh above Obligations are to be Liquidated: 

t'iish i ;K7,36a.;i8 

Revenues Reeeivable :?,579,139.0!* 



Total Resources $ :j,90<i,jO2.47 



Net Dcfieit to be Liquiiiated by l!):i:! Revenues— Current $ 2.li01,()BH.00 

Loans I'ayuble and Future Rcveiute Requirements $ 2,t)2H,0ti2.(W 

I'nder the Acts of Congress it was made jiossible for the States to reeeive an advanee of Federal 
funds known as Eiuertreney Loans and thereby make it )»ossible for the States to niatoli the regular 
Federal aid allotments. These loans were to be rejiaid at the rate of 20';; jier year, jia.vablc out of 
re^rnhir Federal aid jillotoients to Vie made in future years. Tlierefore, the Loan Liability is offset bv 
the amount necessary from future allotments 1o liquidate the loan. During ^H'^:{ the sum of $217,- 
287. tiO was received on this future revenue by a reduction of the 19;i:i to 1SW7 loan. 

The omission of these loatis payable from the December .HI. 19:i4 financial statement is due to Sec- 
lion 14 of what is known as the Hiiydeu-rartwrijilit Road Act, approved June 18. 19:i4, whieh reads 
as follows: 

"No dednetion shall hereafter be made on account of jirior advanees and or loans to the State 
for the construction of roads under the requirements of the Federal Highway Act or on account of 
amounts paid under the provisions of title 1 of the Emergency Relief and Construetion Act of 1932 
for furnishing relief and work relief to needy and distressed people."' 

The Liability to contract of $4;'30,.7:ir).i)2 represents that portion id' Federal revenue receivable not 
tlUiler omtraet at .lanimry 1, 19;{;{, the Federal revenue not being available until eonlraets are let. 

Exhibit "B" presents the finaneial status of the Department as of December :i\. liW4 with respect 
to all frnuls. A brief analysis follows: 



Current Liabilities due $ l,57:j,,'>09.50 

Current Liabilities not due ... 514,125.89 

Contracted Liabilities L'nearned 1,727,105.89 



$ ;j,814,741.28 
Liability to Contract (Neeessary to make revenue receivable 

available) $4,029,554.5:1 



Total 



.$7,844,295.81 
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Rfsourees with Tvliich above Liabilitie?? arp to be lir|iii(latp(l. 

f'asli $ 8!1fi.792.58 

Rpvi'iinc Kecoivabl)' 4,H12,978.9tl 

Aiitk'i])atf<i liicmiu- ^ii;iii l,662,;iOO,<X) 



Total $ 7.172,271 .54 



Current Defieit ^ 672,024.27 

A eoinparison of the financial position of the Departiiient for tlic two jierlotis shown under Exhibit 
"A" and Exhibit "B" shows a reduction of the eiirrent opt-raun^^ deficit of $1,929,663.7;}. This re- 
d net inn oC $1,929,663.73 lias been the result of the foliowijig net changes in As.set and Liability ae- 
eounts; 

January 1, 1933 — Net Current Deficit $2,601,688.00 

Deficit Increased by 

Current Liabilities not Due Increase 514,125.89 

Liability to Contract Increase 3,579,018.61 



Total $6,694,832.50 

Deficit Decreased hy : 

Cash Balance Increase $ 569,429.20 

Revenue Receivable Increase 2,696,1)39.87 

C'urrent Liability due Decrease . , 843,680.60 

Contractural Liability Decrease ],9l;(, 358.56 



Total $6,022,808.23 . 



December 31, 1934, Net Deficit $ 672,024.27 

Ciider the Acts of Congress firantinp Federal aid in the amounts shown on July 1, 1935 and July 
1, 1936 of $1,662,500.00 <'ach, the States are required to match these allotments by an ei)Ual amount 
from revenues from State sources and as the revenue bud|iet for the years 1935 and 1936 are not ex- 
isting at Decern her 31, 1934 the Liability to match Federal funds is omitied from tiie financial state- 
ment. 

A coni|iiirisiin of the total investments in the roads of the State at January 1, 19.'« and Deeember 
31. 1934 shows a total increase- for the two year i>eriod of $20,634,757.99, 

Exhibit "C", "D" iind "E" present the financiid status of the indivtilual funds at December 
31, liCU. 

Scju'dnle 1 presents a statistical record of revenues actually received by the Dejiartment by years 
anil sources, showintr total cash received by the Department to date of $143,732,894.61 in which is in- 
chuled $1 .:{78,,"i66.H3 which was transferred to the State (lenerai Revenue Fund. However, no transfers 
of fntuls to the (Jcneral Revenue Furul have been made since January 1, 1933. 

In the financial eNhihits presented herein no aeeoimt has been taken of Funds Transferred or Diverted 
as they do not represent investnients in highways. Therefore, in the Capital Surplus analysis shown 
<m Kxhihit "B" the cash collections are computed as follows: 
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Total Revpiine Rcceivwl f SclseiJulr 1 ) .$ 143,732,8S4.61 

Ijp.ss Funds Direrted 1 .ilTHJifiliflri 

Net Cash Invested $ IVSM'fiM'I'.lA 

Scliodulf's 2 ami :{ inespnt the fash rcffipts iind iliNbursements of tlit^ v^^^iol1^i funds fnr the years 
lfl:W and lf);i4. 

Schedule 4 presenl.'^ a statement of eut'umhru nees or ojieratiiipr costs for tlie years \5X\ utid 19fl4 
classed aeenrdin^ to thp jiartifiilar operation affeeted. Since the Depurtment 's jirinfipal business ist 
the building and raaintaininft of roads, practleally all eosts eventUHlly beeome eimrjies to either Coiistrue- 
tion or llainteuanee. Therefore, the net enevimhranees to date show very few eiiarfres other than Con- 
strnetion or Jfaiiitenanee. Prior to -lanuary 1, WXi overhead eosts hud irever been distributed to the 
|irojeet or road eosts and on DeeeiidM-r :)!, IfKUi these eosts were distributed uu the basis of direct in- 
vestment in roads 1o date of distribution. Dnrintr the year lfW4 the item of trust fund was reduced 
by a transfer to the State Road Kimd (.'ouuty Bonds in the hatuls of the State Treasurer in the amonnt 
of $191,488.%. 

Sehedtde 5 presents the eosts of llousintr, i'Veding, Clothing. (Juardiiig, HoK]>italization. DiseharRe 
and Jliseellaneous eosts of in;iiiitainin^' the .State Coiiviets used in workiiiff the hijjhvrays. The costs for 
the year 193;J of $."j4liiWl.r)l contains live stock costs for feed and rent of 4i4H,f);iH,tSH b'avinj: a net coist 
of maintainiiijr convicts projier of !|>4t*JJ,;M2.tJH. The eosts for the year 1934 shows $.109,995.88 for the 
12 niontlis iwriod which taktn<r into cimsideration the larfre increase in the e<»,st of the various coni- 
iiiodities H-sed in the niainteiiHUce of prisoners and also that for the first 7 months of IBli'.i no overhead 
costs were charfred to coiiviet iijikeep, the year 19:i4 .shows a stibstantiai decrease of ojieratiiip costs. 
There were ;M7ri.2]4 hours of productive labor sceiU'cd from ccuivicts duriujr !9:i4 which .shows an aver- 
a|j;e cost per hour for prodviettve lnbor of !t;l).14l)7 for all camps. 

Sehedtde (i presents the cost of niaiiitiuniiisi and usinf: live stock for t lie year 19;j4, showing- a cost 
of !|:().()94!) per honi- of [> reductive labor. 

Hcheduie 7 presents the eosts of Cleariii!.', Orubbin;; and Gradinjr that was done by fouviet forces 
during 19H4. 

The i>rojcct constnietitm operations of the departtnent for the years 1933 and 1934 are jiresented 
in the summary and statement of Construction Costs and the detail statenu'nt showinfr the road luimber, 
project number. Comity location, lenprth of jiroject. type of const ruction, the aiooiint spent durintr the 
current year 19:t:t, the amonnt spent duriu-r the current year lim, jicrcentapc of jiroject eoiupleted. total 
east siiu'e bcfrinnins.' of project and the source of revenue from which the project was constructed. 

riitler the operating plan of the department the maintenance bnd^ret covers the routine road up- 
keep and also the road betterment or reconstruct ion work. These o|>eratious are set forth in :i state- 
ments, viK:^Cost of Maintenance by Counties and Classification, Cost of Maintenance by Divisions and 
Type of Road and Cost of Maintenance by Road an<l Project, 
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AUDITOK'8 OFFICE— STATE ROAD DEPAETMENT OF FLOEIDA 

CONSOLIDATED FINANCIAL STATEMENT 

As of JaDuarjr 1, 1933 



EXHIBIT A 



ASSETS 

Cabh ; 

Trcusiin>r S 2-W.01tl.50 

Trust Kimd S7,340.Sfi 

Totu! t 327.3(13,38 

H KV K >^ r E^ Hec f:i V A B I.K : 

(-<iaii , $ 1, 494. !-«.«,% 

Federal lU'ruluf 1M2 

AUotmeJit 1.91K,456.41 

ColiiniliJH <'ounty 3I).-H».B5 

IHxle t'oiinfy K».flffiJ.riO 

Taylor County 49,500.00 

Htiliues Couutj* S.OOO.tX) 

Wiiltiiii fcmnt.v 54),OOO.00 

Accounts Rei'slvable .... 1.9S!).58 

Tiitai $ 3.57ft,139.TO 

Kl TIHE UbvenI'E HEqtlBEXENTS: 

Future Feilcriil Allot- 
iiii>jitjj to Uijul<lnt« 
■'"«ns , j: 2,029.002.08 

C-AfiTAL Isvertuj:nt: 

Omstructliin * It Ml, 11 2. 434 .MT 

MulJitciuiLi^e 1T.~44.727. 42 

Eilul|JUleiit A Sui>|illeB.. . 4r>3,ili:M.KM 

MlwelluiKiiUM 2,886,)SS(i.S7 

l'u™iu[ileteii <'i)iItni(.'tH.. 3,ft40,404.45 

Total 1124.037,5 1S.4S 

Totnl All Assets and 

Irivestuierits $i:n,17;{,l)«:i.(H 



LIABILITIES 

C^^R^;NT I.IABJLfTIEH IVltK : 

Payrolls f !*3,!1T5.3S 

t'liHtrtiitor'H Estlniales l.OtW.ril 1,1(3 
Ftelght liiip on t'oii- 

traet.o 472.NT&.32 

l-eon County Ijoan 17.t»Sn.32 

lIlM*llanecius Afmunts fi22,838.()3 

Total 

CoHTKAlTl'KAl LlABIMTV : 

FedefB) It State Con- 
tfaetw 

LJABILJTV lO CoKTKAtT : 

F*Hl(fnil Eniergwity A 
He^ular , 

I-o.iMH I'a\-asi,e: 
Federal (lovemiDPtit 

1B:W— 1EM7 t 1,542,B24.0.S 

Federal Govemnietit 

1933— 1937 1,08<!,43*I.00 

Total 

Deficit Current .„... 



Caitaj. Si rm.is 



$ 2,417, 100.10 



I :j.lMI).4tt4.45 



4B0.63.~i.se 



* 2.ffiS),082,0e 
t 2,601,«Sa.OO 

124,837.51 R.4n 



Total all Llnlillitles 
and Surplus 



$131,173,083.04 
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AUDITOE'S OFFICE— STATE ROAD DBPARTKIWT OF FLORn>A 
CONSOLIDATED FIWANCIAL STATEMENT 

Ai of December 31, 1934 



EXHIBIT B 



("ASH : 

Trpfl surer nil FtlniJa .. 

Trust KiuKl 

Florifia Nntlniml Hank 

I'. S. I>. \V. A 

n^lrnt'tt Nutiouiil Iliiiik 



ASSETS 






2i5,:t5N,;u 

741.11 



Tdtal 




ItEveNiTta Receivable: 




IJ1i*rtj- Cimnty $ 


la.noo.ort 


Fwlcnil Aid RpKiilur 


iil,ii7rM« 


Fpfipral AU\ Hi'tfUlur 




N. It. A 


7S.217.-H 


Federal Aid X. IL A. ... 


RlS.RRa.OTi 


I'. S. Fiirest Boails 


«2,fl37.(M 


FfxU'rnI Aid Ret-iilnr 




Not Matcbwl 


1(I.1«S.T3 


Fnlenil All! June l.s. 




i»;-n 


'J.fWIl SWWl 


Franklin 4^<inntv' Hnnils 




Cusiilil 


IKld.lNHI.IKI 


Snntu Uitmi t'oniit3^ 


■.i.Mium 



Tiitul 



}i»0.7»2,6« 



f 4,itl2,ll7K.W 



I.IABIT.ITIES 

rtiBKKST I.IABILTTIES Die: 

Fa.vnills Aicrued * llll.5<t2.47 

('iintr;n tdi-'rt KarninitK , l.oc\r,,imi.5n 

MIsiellatiffiUB Ai'TOUtits StTi.SSl.IB 

Cuiiiiultmi'Tits 141,1*15.34 



Total 



* 1.373,509.r.O 



Cl"ftRENT T,[AB[I.ITIEM XftT I *l E : 

Bridire I.,ea^eN aacl 

I'ni-chas** $ 3.'i».sn2,07 

E()i]ii>ujeiit & MaicriiilH !MI [»N1.!IN 

JmlgLUents I'a,val>le 57.341.^4 



Total 



ro."!Tlt.\( Tl-tl I.nltlLITYl 

JStJitp <'(^ntnic-f>s 

FtHiiTal Cmilmi-tM 

r. S. V \V. A. Kwkft 

W4a 



Total 



rtO.SfiS.W 
lt72.JW0.fiO 



01t3.U;Mt.B3 



rii4,ii").sn 



$ 1,727,105.89 



AtrruiF.vTui) lMi>UE t'rBiiE>T : 
Fedcrjil Aid Keeular 
T/i/sn 

Anticif.\ted I<«701ie Deeeeked: 

Federal Aid Regtllar 
7/1/3(1 



C.\PITAt. IVVKHrMKNT: 

Ki|ltl|>mpnt and Sii|i- 
jdU-n 

('nnstrn<'tl<Hi 

Malafenartce 

Mlm'i^llaneitnH Invewt- 
iiH^nts 

I ' ncoiu I kleteri ci vn t ra cts 

Tutal 



Total All Assets and 
Investment 



I 1.11(12.-1(10.00 



* 1.i^ia..V)0.0O 



J 5!M1.S5S.72 

11(t.»WlK11.75 

. 23.207 .:t90. 78 

fi.'i.111l.34 
1.727,l(l.'i.S9 



fl 45,272,276.48 



*1RJ.1 07,04 S.02 



L.nBii.nv 10 Cokthait: 

Stale Funds Nime 

N. U. A. Federal Fund. $ 2.06.'i,470.eo 
r. S. P. W. A. Ilm'ket 

S43 21)8,583.93 

Fedural Aid Iteculur 

1935 l.ei;2.500.00 



Tfitai 



* 4,029,5M.53 



SfBPH K : 

Federal Allottncul Itl.m $ l.(ili2,5<Kt.OO 
("nrreot IletieU 1172.024.27 



Total 

C^I'ITAI. SlKI'JlK 



Total All UalillltleN 
and Surplus 



* 145. 272.271 



47S.73 
27t>.4S 



$154,107,048,02 



ANALYSIS f>F rAI'ITAL SfKrLrS 

I'aBt ('olIe<;t[nn )!]42.354,;i27 7H 

nirrent & Contracted I.ialdllties 3!sl4r74i is 



I,es3^<'a8li on Hand 



ail4(l.imMHBl.<ifl 
896,71C;.S8 



faliltnl 8iin»lua „ J145,272,27e.48 
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AUDITOE'S OFFICE— STATE ROAD DEPARTMENT OF FLORIDA 
STATE FUND FINANCIAL STATEMENT 

As of December 31, 1934 



KXHIBIT c 



.VSSKTf! 






(*ANH : 








Trfiisup(»r All FiitirlH ..,.$ 


-1M1,:;47.:»<» 






'JYusr Fund .., 


'.mMni.fiTi 






Hnmi'tt NutlrtiLiU Hunk 


741.11 


s 




Tdtlll 




.-.TG.SNS.tW 


UkiEMEK ItKf KIVABI.K L 








I,ill<<ltV Clllllirv ¥ 


l.t.fKMI.ori 






Ki'ilrval Airi Itfciilnr . 


(ii^-iTn.d!! 






Sjuihi Itosji rouutv 


;i,L'(K).(K) 






N. rs. A. riiiiils Inir 








Stiih- 


rflm.NHT.aei 


5 




Tiittil 




:i-'i7.(iT*}Ji;i 



I.IABILJTIEK 

riHBK.vT LiAnii,iTij> [mk: 

I'ajTiillH $ 11(i.riti2.-IT 

ContrBi-torii KiiriiimtK.. .■f4-l,477.r>!i 

Misi-pllAnPi>u^ AmimitH 2til.srf4.27 

(N>Li)aiitTiiciirs „ t41.ni5.'y 



Total 



% i,ijflN;.s(if).fi7 



ri ItHKM LlAltirjTIKS \"r5T 1 ll'K : 

Hri(l(,'f I^HSTs mill 

I'lirrlKiscB f ;jSft.S02.07 

K<|i1Jtiiiii'iir & Miit<TiulK Wt.nNl.llN 

.hmgiui'iilii rajillile IJ7,;i41.S4 



Total 



riii.KTj.si) 



Asnc'iPATKti Income Ci hbe.vt : 
KtHl<*nil Aid He{:uiar 

"/i/;«) - 

A>TJt U^ATKII iTS'tflME 1 'EfERRKn ► 

Kiilrr;il A 111 Ileiiiltir 
7/1/rsi! 

C.^riTAi. I^ve.^stmknt: 

E'ltliiipinent jiEMl Sti|iiilii-s^ .~<DIV^5S.T- 

Cimsiiiiitinii n:i.7N;{.sa].7H 

Miiiiiti-nancp lE).LH»r,S!K>.7S 

MIsivllanpollK Invpst- 

UllMll!' liS.lliUU 

liitiiniiiU'tifl Ciiiitrncts.. i3,s,V(.l(i 



I l,S*!2.5O(>.0O 



$ i.»ii;2,B0().riri 



Tiital 



Tornl All Assets »nil 
Ijivestnwnt 



S13fi,7in..-,.Vt.7B 



$i4(t.i»r),Ris.;:i 



CONTRACTtn l.iAiat.irv; 
roast met inn Cmitraits | 2.SfW,S(l 

.viiiliitctiaacf t'i>atrti<-ts <i(UlNN.;tn 



Tiital 



IjAniMTv 111 Cosrii.iiT: 
Kt*(lf*ral Aid Hi'j^aljir 
1!13S ,., 

I'l'ikral Alliitaa'iit in:4ti |! l.tilVi.ntHMif) 
Ciirrctit I>eti<'it fi72.(U4.:!7 



Tiditl 



C.MUT.VL SlHI'l.rH 



Total Alt l.ialiilitk^s 
anil i^iir|ihis , 



rSTi.STkl.lti 



J l.RPG.WtO.fiO 



! UK 1.47.-7:5 



$i;«.71*l.5r>3.7(i 



fi4n.r«in^i«.2t 



ANALYSIS OF ("AflTAL srUPLrS 

('idiwtiiiiis $i;iiis;ni,iKii.ii() 

Hills and t'onliaits In FIxcpks of t'ash 74!I.S(1H.;{S 



r.#ss Aniiitttlt for X, R. A. 



J137,llSfl,HI]Ci.lli5 
375,:i51.1.'!) 

|il36.T10,553.-(i 
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AUDITOR'S OFFICE— STATE ROAD DEPARTMENT OF FLORIDA 
N. K. A. FINANCIAL STATEMENT 

As of December 31, 1934 



KXinnrr i> 



ASSKTS 



Tii'iwiirtT 



ijAnii.crrE.-; 



IIEIEMIES KErKlVABl.K : 

Kpdcral ALIcitmpnt 

(i/lX/Si * 

Feilprnl Allotnii-nt 

1!)33-'H 

Federal Allotnic-nt 

Fiirt'Kt 

Tiidil 



f Vuistriir'tioii 

*'^iiitriK"t?< 




(i.;V*;i,MI3.(l7 
(1T0.ni .-.SO 



HH,R4fi,l!1 



Til till 



* 3.e3S,lt)9.8T 



* 7.35:i.m»«,R7 



frHKfJKT I.1ABILIT1KK J It K ; 

(ViiilTUftor's Kiintiii|C!j .. 



ri'RHENT Ll.SBJLITrE.S IM"F.; 

Due to State Fiimls 



( 'O > TtC .\ C TKn I . I .Mill. tT V : 

Fcdentl Ciiiitriiftii 



Li Aiin.itv n> Contka€T: 
N. R, .V. FtHlenil Kiiiiitii 

(V\I'IT.\I. Si UM.fK 



..* ;i!it.i[Rl.T'' 



;i(fj,897.30 



! (7(1.(11, -p. sn 



;2.(i(i.'4,47(i.firi 



Total All As^'fts ami 
IiivcMtTueiitu 



I ii.(inr!.n:>4.3.=i 



TotHl All LlaMliticK uiii! i^iitiiliiK 



ANALYSIS (IF (AriTAl, SCISl'LIS 

rniioi-tifitiH $ n.4ii,ii:;>.:ii 

Af^cfinnts mill CiMltracTs- in Exn-ss iif CjihJi .... l,."»ii(i.7«!K-7 

stjitc iit'titit ;{7r).;!r)i.L'n 



Tiitut t ~;,\.-ixnt>i.HT 



AUDITOR'S OFFICE— STATE ROAD DEPARTMENT OF FLORIDA 
FINANCIAL STATEMENT OF U. S. P. W. A. DOCKET 843 



As of December 31, 1934 



* 1 1 .(i',i;i,<i54.:{5 



EX'iiiurr !■: 



ASSKTS 



< Asii ; 

Floridii .S'atintml Hank.. 

liEVENiKs Hwj iit\.\M.y. ; 
Friinklin <'iimit,v BoikIk 

( 'APIT.tL i svkhtmk:!ts : 
KardtHl iin tViiitnit'lK ... S 
Mlsn-lliiiicoii!: EiigllK-er- 

lii^ lOxjK^nse , 

l'in^m|ilet«l Contracts.. 



Tom I 



Total .All AnsetK uri<1 
J live*:! inputs ,,„. 



4ri.'i,!Wli.L.>it 



((ti.iuo.tfi 
(ffl3.2:«i.i« 



liiri.n.w.sii 

!KK1,IKI0.(K1 



$ ].:.'(i7.M3.sfl 



» 2„323,17:!.7U 



I.IAHlI-ITlE.'i 

ClimtNT I.IABILIIIKS ihk: 

Mst ill lutes I hie t*im- 

trai-tois ,. J 75.25^.15 

Hi'tiiliiUKc 1111P 4;i.7K2.!Ti8 

KnRitici'ririK IHH> 

S. R. 11 4,4!ll!,ll^ 



Tiitiil 



1 VlXTKACTrH.M. I.IABlt.lTV r 

rii(<pui]ilete(l Ciiiitnii-ts.. 

LlAlSIllTV no CoStBACT: 

Friliikliri Courit.r 



TapitAL !<(Kei.lK ... 

TotHl At] Ual)ilUI<>N 
HUd S«r|itiiK 



liEi.-uls.iir. 

(Ki;iJ;i(;.n:i 

:3i>-,s.va.ri3 
i.-iiT.Niii.xr. 



9 i:.;i:;3.i7±7(j 



ANALYSIS OF CAI'lTAL SIItrLFS 

rush Collect tons f oi1(;.:k)t.7H 

.Aix-ouhlw itinl f*oi]1nK'ts ill H.\ii\'^s of i'a.'^li tK>1,41tf.(l7 



Total 



..* l.LHI-.KKi.SS 



[2391 



Sche<Jufe 1. 
STATE ROAD DRPARTMENT OF FIX)RI DA— AUDITOR'S OFFICE 
STATISTICAL SHEET SHOWING RESOURCES FROM THK SEVERAL TAX FUNDS SINCE INAUGURATION OF 

STATE ROAD DEPARTMENT 
OCTOBER, H)L5 TO DECEMBER Slat, 1934 



g 





11! 


OS';', 


70 ff 
Aiilo LifChH^ 


(41 

iilMll- To! 

All Viiimni 


(9J 


(01 
Gaiulinr 
toBlfertiuh 


171 

GlIlliillF 

Ic, 4e Ajiil 3r 


fOi 

Riiuil 

Mjiinl. Fund 


10 1 

.\8d R B 
1^004 Eician 


(10> 

U ^ PWA 

Uockrt 

84 S 


Tot nit 


Nov. ud Drr. ISII . 


t 3 ,«40 , 00 

;k>.«40,<3 

H ,430,4^ 

44.1114,44 

,1* ,44.1. Hi 

73 ,74 a, 00 

101 .133.41) 

71 .0t3.91 

04 ,90a,AO 

114. 370. B3 

144, TOO, 3D 

314,444,10 

301 ,710,03 

i4H,et3.M) 


t 

4.i4,:iitD.aa 

407 .034 , 03 
449,173.00 
$70,401.11 


t 


1 


t 

11 ,7M.I» 

4O«,0B(l.B4 

490,3O».3» 

S44 ,081 . m 

040.051,74 

1 .071 .407,04 

1 .004,974.44 

1 ,0ft;, 4)14.10 

1 .08«, 401.04 

001,404,17 

906,970,10 

1 ,t4I ,343,17 

4,K31 ,007,33 

Oft* ,909. 04 

3 .339 ,094 , 00 

9 .004 .9 M , 44 


1.. .. 




» 


t 

70.(ioi'40 

80 .000. Oft 
200,000.00 
90,000.00 


t 

438,70 

11 ,111.44 

71 ,1*7.79 

430 .340. 4D 

111 .708.79 

580,714.114 

519,089.19 

170.410.81 

1 .080.050.41 

014.117,01 

4, 4«B, 113.01 

8.044.415.59 

1 ,037 ,0«5.48 

843,410,19 

181,090.41 

44«.B4T.it 

104 .094. 37 

477.418.01 


1 


t 3,<4<.B0 


IBLB 


173,044.11 

<g0.13t,41 

SB4,Slt.77 

043.373,10 

304,400,10 

447,443,17 

444 .304. UK 

209,1011.04 

544.440.00 

114.900,07 

4,040,30 

144,33 

433, Ifl 

147,04 

7,11 

3,37 

9.73 


41 ,6;i,*i 

479,100.90 




l7,SSfl,3t 
59,044,74 
ItO ,A03 , 1 4 
01 ,UB4,70 
1 40 „1*9 . 00 
IOB,30H.O] 
410.444.40 
400,BKO,T9 

'' 


441i ,094 , 4 1 
401 .310.71 
1 ,441 ,049,00 
4,444,499,40 
4,399,434.91 
0,41)0,159.03 
0,443.401.13 
4.770.901,10 
9,895,144.10 
4,947.9m. 18 
9, 974, (JO. 07 
0,390,415.00 
0, 044 ,939.31 
,00ft ,039 . 43 




1S«0 




1 .000 ,940 44 


1>i1 
I0« 
IMS. 
1M4 
1«!U 

1M7 


ttD<)4f7tD!40 
l.3O1.30<l,O0 
1 ,979.11)1.04 
J, 306 ,747, JO 
t,HaB,4i»,71 
4.441.044,40 
3.400 .71tl, 30 
3.*31 ,873.79 
S.lSi ,37(1,97 
»,04ti,437.04 
Ka9 ,00 
1,0IH.04 


4.400.800,30 
3,570,981.91 
4.511,951.4* 
4,700,780. 17 
1[1,S9I ,070.01 
19 ,009, til*. 10 
IB, 403 ,009. 80 


1W0 i «sn.«tB,io 

IfiSO it5 ,flBR ,40 






11 ,444,704,70 


1931 1 410. 130. HO 




-::-:r 


l*,03l ,470.91 


]*3t 
1«33 
1»S4. 


01.00 
137,00 


904. 307. 78 


7 ,400,907.80 
0,907,410.70 
11.701 .470,10 


TOTAL HK( KIPTS 
[I1SI)L'K.SEMENTS 
Sni I91JI 10 
l>f.- 1034 


1 4.103 ,Bi4, 10 
1 4,«B3,«t«,J0 


t l,S4>,Sii.l4 
t 1 ,J<tt,lil.l4 


(47,41l,49«.41 
t47,4«I ,408,43 


1 4>410,T40,afl 
t t.lLB,7t0.00 


|44,«09 ,840,40 
144.173.394.47 


t 1 ,011 ,947 ,78 
t 1 ,091,947.71) 


lOT .909 ,330 . 09 
1*7,937,800.1)0 


t 440,001.40 
t 440.001. 40 


$15,980,494.40 
tl9.B83,a9l.94 


1 004.307.70 
) 381,038.87 


I 141,734.404.41 
$ 144,031,701.44 


B>tin«i tHc. 31. 1*S4l 








t llt,4t7,41 


t 


1 347 ,934. to 


t 


1 109,800.89 


t 415,398, «1 


1 081,184. 0.1 



JaDUHry L l^'^^r liii'4 waji rf^^u^i'^i t.o A'] . July It lU'il ri'i 'i'i |i t, h w4'nL lo ScthiinJ t'lintl, 

{ii ■ad i^'i Vi-ur^ miH la IB*1k ini'liiAi^-i> — H3'y hpF t\v\ rcri-iitln [ritm *n[r t>F Allt^^ Liri'nsi* ifimn nllnlh'il (."^lunlirii. hiil hprhrd fiver lit i.lu% Depart mrn^ For diilnirjicinFqt. PrnlHirtion altowrd eAch 
founly Hit-It un urrrpnlAftt.- baftli, UAlne Tax VsLuatinn aA h lii»i:t. 'VUiw nianniT {tl >LHi|<|liiitf ttjia didllitlrtl in l^-ti Ht folli>ws: ,All rttfiltli |iDb»k'iL Fruna |jim>U JK-Iual fX|Hrh9F <ff Mr^lEiliif uLil t&Ma 
in d«dui'lPll. Tilt nel jji IHtIi Jivitted— «'; rrmilh-fl to f'r»UnHc-(i din-ftl; i*'i KiU^vpti T,:t fif-nrnil niHr<- WjiinU-riJime, and 7(1' i Utr fuQ»lrurtiua id nnnJa, Jwly Isl, l»;!l r^H-Lpts h'lttt Mnnlor 
Veltklo Liffifcrt- Kund ycvrv lurnifd i^vvr lu Si'tMud PuhiJ 

{^) Ad ^'A.lf>reni 'Tax nti rrul and |>fri'>ii4iL pr^^iiirrl^' i*tr r4»ad |3ur^*iii4.'9. Tftti^ tax wun r[:prnl[>d F.t'RiHlut ur^ •'^CJsi^tn lUff, 

(S) Anc^unt rer^iv^d ftiiita Fi^drral (^nvrrnDkrcit. This durii nH»l rr |prr!iH,-n t tliC dEDOunl allLttlrd^ bijl ix annaUTll ai'l UH^ly [>B(d trir t Rf"! m d i njf ]4>ftnr 

(fl) EfF^rtiiT t9?l. Ah Ih3pr*'liun Tai «d t/Hr |h-j- irnilon vrfta inijfnard tin jThiirdi hr ^tild nilhin iLi- Sluti^ Nji rt? v ^ n iio front thin HuurtV aini'C .VfMf IF^^T, 

(7> EFFM-tive tfi'JI, n 1'bj( ihF |r |KT ftoMim kkk ini|Hi>trd i^d irni^Ek] i ti c ^ '1ul> 11^'^:!, linn wai inrri^att^d U^ i<-: I»h tOiS. incTfa^i^d lo ^c, Jul>' ID<D, reduced to <l' And Juli.' Ift. II^SJ tntTH'a^t'd U> :ir. This 
i"'und a]«ii rf'tvikT^ <M'4Hh[ini' Jlifalrr™ EdKcn*!' jiFUt dr-futtinH i'\|><-[wi'p., 

{Sf Rpprrj^rnlx Prikpnrlinn fthtinrrj a* n^t P'rci^tfr From sfllr i»F .Vutnt UrfttntrAlitirt t>rlififalc». \(ii rr^cnur Frora Ih'm jnur^f *infi" ypar llHT, 

(9) Pftid in by (Vibinltrn, Itnilrtiailn, Tnarn.4, FriN^rat Flf^viTnairnt ^m Kurnl R^H^Li, CuJuntbia L'nunEy Ilondji and Kliiod riaim« an rnhntribnliLin on Tnaii {:(in^lru<~t«'il of tn hs rnmNtructrd, ThiA al'n 
Lnrludi'i )«^H^44^H paid l^y Kb:ElA i^n VUmi ( Ininia- 

(103 t>AnkLin County isfutti tl.^OO^OUU.W UonJ^ In tie FHhtii nnd uwd M m'i^«|ii»ry hrr ('nnall-Uctlon "f T. ?*. PWA Dorkvl 843 

Tnhlra I, t. X 4, 0, 7 and K do no^ ri^prciirnl total rnlh^F'tiuFi Froan Tnxca. m nAm^i, F^^ul in Afinjunt ullkiwrd llti* DrEturlmcDl Fur niaintuinirLji Fl4^ad44Ull^tr^3, L^jnit r uc 1 1 n ff and MftinlBininir Kujtdn. 
Et74.'fipt? Ahd DiabtiMrmclita bIiovi^ carry 1 1 , ^7 K. 50U . Ii:t oF Kundii Miverl^d to Cifnpml Revrnnc Fund- 



STATE EOAD DEPAHTMENT OF FLORIDA. 
Auditor's Office. 
ReoBlpta And Disbursaments For Year Eadtng December 31st, 1933- 



Schedule 3. 



EECEIPTS: 

Balance from December 31, 



1932. 



January 

February 

Marcb 

AprU 

Hay 

June 

July 

August 

Beptember 

October 

November 

December 



19a3_ 

1933.- 

1933.. 

1933.. 

1933.. 

1933.. 

1933.. 



Auto License 
Fimde% 



1933.. 
1933. . 
1B33._ 
1933.. 



Total Hecelpts to December 31, 1933.. 
DISBURSEMENTS: 



January 

February 

March 

April 

Uay 

June 

July 

August 

September 

October 

November 

December 



1933. 

1833.. 

1933. . 

1933.. 

1933.. 

1933_. 

1933. 

1933. 

1933. 

1933. 

1933. 

1933. 



18.40 

114.37 

4.S3 



Auto License 
Fund 70% 



357.63 

1,601.19 

59.21 



From County 
Bonds 



Federal Aid 



137.00 



1,918.(^ 



$10E,819.71 
1,700.53 
2S,1B6,S4 
39,611.14 
19,143.11 
ZO,70a.36 



Total Disbursements December 31, 1933.. 
Balance December 3l3t,1933.. 



137.00 



1,801.88 



1,801.88 



lis. 14 



29,396.14 

2,843,98 

25.00 



58,000.00 



$43,086.55 
149,031.94 
304,324.34 
397, 830. 50 
398,830.76 
430,911.14 
308,244.56 
391,232.88 
219,346.87 
194,093.19 
120,052.91 
al,4fl2.73 
280,653.09 



OasolLne 
3^ Tax 



303,382.815 3,379,040.24 



S 



34,673.49 

29,898.39 

29,1B3,05 

31,983.77 

36,613.15 

2,631.03 

17,019.31 

38,077.79 

4,648.ff7 

4,979.95 

16, CM). 42 

882.00 



243,369.03 



69,993.19 



172.095.18 
345,671 .62 
368,039.84 
463,349.93 
291,046.77 
418,087.54 
347,742.86 
371,859.68 
125,693.41 
109,870.03 
123,135.88 
252,377.20 



3,288,869.41 



90,180.83 



$94,111.24 
554,716.01 
334,758.61 
811,602.76 
673,608.66 
518,09T.3e 
509,479.76 
483,964.50 
437,289.08 
461,744.30 
421,387.03 
453,170.44 
507,816.67 



$ 6,166,648.55 



249,726.78 
417,364.91 
527,438,60 
558,813.94 
584,131.72 
611 ,979 .91 
542,882.17 
401,177.03 
464,446.99 
610,034,95 
368,165.57 
465,649.15 



6,591,791.72 



564,854.83 



Total 



8240,016.50 
705,508.61 
738,615.31 

1,250,569.96 
991,846.16 
969,714.86 
817,724.31 
904,593.52 
649,479.73 
656,862.39 
541,439.94 
697,573.17 
788,469.76 



Balance Last 
Day of Month 



$ 9,841,104.02 

456,496.45 S 
792,834.83 
924.621 .29| 
1,055,948.52 
911,681.64 
932,698.48 
807,654.14 
809,114.50 
594,6^.07 
624,ff74.92 
506,300.85 
708,908.35 



9,135,832.03 



716,281-99 



489,029.98 

424,709.96 

750,648.26 

686,346.26 

744,379.48- 

629,405.31 

738,344.69 

566,709.92 

627,883.24 

544, 448, 2« 

635,720.68 

715,381.99 



STATE BOAD DEPARTMENT OF FLORIDA. 

Auditor's Office. 

Heoalpts And Disbursements For Year Ending December 31st, 1934. 



Schedule 3. 



RECEIPTS : 

Balance from December 31, 

1033 

January 1934 

1934. ._- . 

1934 

1934 

1934 

1934 

1934 

1934 



February 

March 

April 

May 

June 

July 

August 

September 1934 

October 1934 

November 1934 

December 1934 



Auto License 
Fund 5% 



137.00 



Auto Ucetise 
Fund 70% 



im.14 



From County 
Bonds 



Total Receipts to 
December 31. 1B34 

DISBURSEMENTS : 
January 1934 ... 



February 


1934 


March 


1934 


Apili 


li)a4 


May 


1934 


June 


1934 


July 


1934 


August 


1934 


September 1934 


October 


1S34 


November 


1934 


December 


1934 



Total Disbursements 
December 31, 1934.-... 

Balance December 31, 
1934__ 



137,00 



137.00 



137.00 



^Credits. 



116.14 



20.00* 
lie. 14 



59,993.19 

87,397.08 

.90 

20,580.79 
3,365.07 



29,604.52 

123,438.69 

68,050.27 



76.30 
68,967.87 



21.60' 
41.00 



116.14 



$ 429,374.38 



63,059.20 

892.89 

4,030.00' 

ai.39S.73 

965.00 

974.00 

H, 171. 86 

130,578.17 

80,110.23 

2,658.70 

5,394.39 

14,131.48 



Federal Aid 



90,180.83 
584,499.98 
631,499.42 
750,274.35 
731,119.56 
667,894.53 
821.674.74 
404,966.79 
307,267,98 
305,021.42 
262,002.26 
216,963.78 
218,956.68 



Gasoline 
Sf'Tax 



S 6,0@S,302.gl 



S 324,314.64 



582 ,626. 62; S 

614,192.62 

640,007.65 

668,791.82 

613,115.37 

841 ,877 .64 

348,516.01 

378,532.13 

277,574.21 

369,144.65 

226,536.77 

350,891.71 



t 5,909,805.00 



105, MS .74 I 



112,497,21 



I Bridge 
] Apalachicola 



£64,854.^ 
602,484.19 
662,745.54 
641.279.74 
708,237.31 
602,526.41 
552.932.55 
513,467.92 
498,484 71 
506,833.73 
501,356.21 
562, 977. 09 
e64,E17.58 



728,281.44 
714,767.71 
684 .957 .24 
583,667.34 
763,235.21 
530.796.60 
451,161.35 
706,587.81 
355,520.67 
533 ,046 .84 
722,680.30 
440,158.14 



I 7, £04, 660. 74 



367,535.96 



Total 



182,040.00 

208,712.78 
315,646.00 



S 7,572,190.70* 006,397.78 



715 

1,254 

1,294 

1,391 

1,469 

1,273 

1,374 

948 

929 

1,061 

763 

988 

1,176 



,281.99 
.281.25 

245 86 
,564.09 
,937.66 
,786.01 
,607.29 

029.23 
,191.38 
,743.41 
.358.46 
,720.75 
,786.83 



Balance Last 
Day of Month 



103,509.00, 

53,391.731 

119,448.62 

114,689.62 



391,038.87 



216,358.91 



$ 14,630,524.21 



1,373,967.16 J 

1,329,853.22 

1,320,924.89 

1,274,011.03 

1,367,316.58 

1,373,648.33 

a06 ,848.22 
1,215,698.11 

816,692.50 

958,283.42 
1,073,959.08 

919,870.86 



t 13,830,073.39 



800,451.82 



595,596.08 
669,988 .72 
630,617.92 
816,644.56 
723,014.98 
723,973.96 
866,154.96 
519,648.22 
824,699.13 
629,774.17 
544,535.84 
800,451.82 



Schedule 4. 



STATE ROAD DEPARTMENT OF FLORIDA^AUDITOR'S OFFICE 
ENCUMBRANCES TO DECEMBER 31, 1934 



Net to Jan. 1, 1933 



Debit 



Admlntstrative & General Office 

Construction of Roads 

Maintenance of Roads.-- - 

Division of Airways.- 

HlEhway Beaut Ification- - 

State Highway Traffic Census. 

Federal Highway Traffic Census 

Enforcement of Traffic Laws 

Geological Survey 

Cost of Equipment.. 

Depreciation on Equipment 

Supplies ..... ... 

Testing Division Operation. 

EtiuipmentDtvlsIonOperatlon 

Miscellaneous I nvestments. - 

Accounts Receivable 

Revenue from Cities 

Trust Fund— Tal lab Bssee* ....--.-. 
Trust Ftind- Barnett National BanK. 

Equipment Ledger i Operation).. 

Maintenance Holding Accounts 

Construction Holding Accounts 

Drafting Room Holding Accounts 

Gonxict Camp Overhead --- 

Convict Camp Expense 

TJ. S. Dlftilct Engineer 

Economi c Survey 

Dade Mernoiial Park 

Signs - 

Center Line Markers -- 



$ 2.340,SS2.19 

100,US,4a4.87 

17 ,761 ,322 -SO 

611.73' 

916.38 



18,678.39 
"488,161^75 



Total— Net - 



12,004.53 

08,183,66 

231,036.06 

34,871.59 

1,869.58 

392,911.72 
480.97 



Credit 



1333 



Debit 



$121,292,406.01 1$. 



Credit 



$ 244,576.86 

10,281,423.34 

1,876,221.56 

10,914.£S* 

6,070.43 

429.73 

8,689.04 

25,380.93 

8,484,14 

213,244,30 

"si'Mz.ii 

48,661-30 



S 2,485,629.04 



11,426.02 



1934 



Debit 



11,426.02 

e,9S6.81 

429.73 



42,059.37 

8, 464, Ml 

169,788.26 

175,S08.90l 

148^824.92 
227,880.27 



554.52 
7,380.82 



$9,500,800.24 



327,21 
554.52 

'seo'oo 



234,772.35 
,387,943.54 
,569,846.32 
9,584.73*1 
37.801,41 I 

189 .77 

24,734.17 

38,603.72 

2,791,85 

350,356,82 

""24,436.52 

79,726.46 

239,609.17 

9,684,73 

10,461.76 

■" 19;765^S8 

"m,mM 

166,225,34 

73,034.81 

63,917.52 

36,887.86 

619,296.51 

629, 88 

11,836.94 

386.63 

5,465,84 

18,201.36 



Credit 



S 334,772.35 



$12,880,473.80 j$ 



'Cleared into Miscellaneous Investments. ^„„„t„ onTirte ffiWl el9 631 



9,584,73* 
37,801.41 
189.77 
30,433.21 
39,503.73 

2,791.85 



Net to Date 



Debit 



119,881,801.75 
23,207,390.78 



158. 695. 65 
26,794.50 
79,726.46 

242 .764 .66 
468,10 

5,488.03 

"i91 ,488-96 

130.67 

g75,9H8.41 

156,225.34 

73,031.81 

63,917.53 

36,887.86 

619,290.51 

629.88 

11,836.94 

385.53 

5,465.84 

18,201.36 



3,000.00 



648,070.03 



Credit 



43,788.69 



55,413.34 
6,706.10 

l38,5Cffl.46 



t 143,673,680.06 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

OONVIOT CAMP OPEBAHNQ BTATEMENT FBOK AUQDST 1ST. 1>33, TO DEOEltBEa IIST, im 



BQBXDXTLE i 





Location 


Con- 
victs 

No. 
Atgt- 
ace 


H111M 
No. 

Atbt- 
a£e 


Bulliltnp 
EquIp- 
mfiiDt 

BCalntft- 
nauoe 


Food 


SeleilM 


aoth- 

Ing 
and 
Sup- 
plies 


BosDl- 
tal 


Be- 
warda 
and 

cliarWB 


Uule 
Feed 


Uule 
B«at 


Orerhead 

003t 

Dlscri- 
budOQ 


Itlsc. 
EirWUM 


Oost 

for 

Period 


Eltra 
Ueal 
Oi«dlt 


Net Oost 

tor 
Period 


Labor 


Kulea 


ComD 
No. 


Pto- 
duotlve 
Hours 


Cost 
per 
Hour 


Pro- 

dUWlM 

Hours 


Oost 
pet 
Bxiw 


1 
i 
3 


Vemoa, 8tiii Rt 

ZerhvrlilUs 

Ulmi.-- 


S! 

4S 
37 
41 
90 
39 

ea 

M 
0. 

la 
w 

es 

4« 
M 

M 

97 
9> 
44 

4e 

K 

4a 

50 
35 

4a 

67 
H 


u 

la 

45 
3t 

a 

41 
40 
93 

47 
99 
41 

IB 

14 

40 


M5S.«8 
41)0.50 
149.99 

C11.S3 
969 .M 
400.03 
178.90 
377.23 

lav.srf 

714,88 

ioa.4i 

414.19 
S7B.1B 

i,eoa.M 
fn.w 

344.^ 
te3.7B 
75.17 
949.13 
554 .99 
364.10 

m.m 

347.8! 
422.31 
£90.95 
153.74 
J4S.M 
436.90 
188.19 


M.713,M 
3,9M.23 
4,141.92 

S.IOS.W 
B. 435 .00 

i, 040 .37 


•3,021,13 
9,193.90 
3,263.00 

3.671.12 
£,431.93 
2,730.25 
2,466 .CO 


•471 .U 
978.16 
IT! .95 

130.61 
276.92 
e30.05 
49.31 
32.06 
243,38 
350.50 
82.14 
213.07 
533.65 
SIB ,32 
405.97 
313.83 

371 ,ee 

133.35 
412.53 
41.45 


1 10.73 
173 .M 
133,11 

13.(0 
221.30 
303.85 

46.82 

74.30 

65.53 
276.36 

18,65 
153.15 

36.92 
B19,71 

52.43 
190.52 

91.31 
112.49 

76.11 

99.75 


1206 .00 
90.00 
137.60 

30 .00 
83,76 
10.00 
73.75 
*8.76 


12, 173.69 
672.81 


31, 035.00 
5,00 


•393.89 
393.89 
993.89 

^.89 
393.89 
393.39 

3sg,B« 

393.88 
393.38 
393.88 
393.38 
393.88 
393.88 
393.83 
%3.83 
393,88 
993.83 
393.88 
993.88 
393.98 
393,88 
393.88 
393.88 
993,88 
393.83 
393,88 
993.98 
393.83 
393.83 
999.39 


1340,14 
768.80 
4«.62 

P 

< 489.56 
817, 6S 

' 275.91 
345.60 
367.17 
2m .67 
668,10 
238.35 
383.88 
435,58 
805.60 
463.28 
421,90 
320.10 
506.84 
882.42 
348.81 
319,72 
5^.73 
126.70 
565.93 
527.93 
441,90 
417.00 
473,41 
799.94 
463.87 


•13.343.38 
10,382,69 
8,845.73 

11,651.40 
7,029.47 
3,014.57 
S. 585.13 
6.096.98 
10,835,92 
11,911.83 
6.228.38 
U. 246,66 
11.091.91 
14,329,03 
7.670.90 
13,641.20 
11,296.47 
11,736,24 
6,304.99 
6,693.21 
6,497.92 
8,709.46 
9,459.13 
12,894.18 
8,090.34 
6,930.53 
6,843.18 
6,809.14 
12.031,85 
12,580,55 


(200.00 

7.30 

IW.M 

3.10 
554.15 

2B,45 
4S7.0S 

38,00 
283. n 
424.80 
2.10 
IN. 36 
222.00 

12.30 
100.35 

36.19 
214.85 
9M.40 
256 .W 
290,80 

11 .ID 
103.40 

24,gs 

lll.'O 
••.95 

•0,39 

jn.EO 

418.50 
183. U 
312.70 


•12,147, Be 
10.375.99 
9,104.88 

11.649.10 
5.464.92 
7,985.12 
5.128.08 
6.068.91 
10,562 02 
10,8«T.08 
6,326.28 

u.aai.w 

10,389.91 
14,218.73 
7.459.95 
13,604.96 
11,001.63 
11,423.84 
B. 048. 49 
6.411.41 
8,486,12 
6,606.05 
0,444.13 
13.114.18 
7,980,39 
8,835.17 
6,443.88 
6,397.64 
11,887.06 
12,381.9! 


66,516 
63,726 
51,363 

54.185 
35.135 
45.187 
31,780 
42,970 
66,396 
63, Kl 
44,278 
54,142 
81,039 
55.301 
47,513 
64,817 
67,282 
55.820 
41.040 
40,290 
39.769 
43.195 
43,550 
80,743 
43,330 
51,197 
36,483 
46,726 
80,620 
61.693 


8.1224 

.1805 
.1418 

.1413 
.1340 

.i7Br 

.1513 
.1430 
.1132 
.1453 
.1180 
.1362 
.1214 
.2U65 
.1512 
.1611 
.1246 
.1348 
.1473 
.1501 
.1831 
.1992 
.2163 
.1536 
.1841 
.1449 
.1818 
.1308 
.1504 
.1346 


27.178 

5,440 


8,1478 
,1246 


4 

t 


Ktirstoaa 

HeUshW 

Oottondale 

Ooala. Routa 3-.. 
NiMtUlfl 


2,680,08 


876,00 


92,031 


.1110 


la 










IB 


LBkeOlw - 

BrtstiJ 

Blquntstown — 
Galiies?lllB 

WhlcehouM 

Vemon., 

BrooksTUlB 

Taft.... 


S,2B0.7ei 2,832.81 










ao 
as 

93 
S4 


3,T».74 

j.saj.M 

1,^.40 
3,019,93 
2,993.14 
4,510.19 
a,7(U.4a 
4,444.99 

a,S£:.a5 

3,4W.W 
a, 091. 09 
3,750.83 
2,436.30 
3.877.43 
3,444.40 
4,054.09 
3, 425. AS 
3,1)0.E4 
2,739.06 
1,117.54 
3,M3.10 
3,210.37 


3,047,52 
3,013.19 
2,43S.55 
2,799.75 
2,9«g.77 
3,128,50 
3,195.65 
2,940.32 
3.99S.0O 
2,904.96 
2,801.32 
2,779,36 
2,437.94 
3,302.70 
2. 931. 16 
3,249.37 
3.639.14 
2,704.32 
2,407.00 
2,154.29 
9,378.71 
3,437.85 


30.00 

190. DO 
10,00 

100.00 
86,00 

309.00 
40.00 
90.00 

125.00 
40.00 
13.50 
60.00 

m.x 

150.00 
196.00 
300 .W 
210.15 
166.00 
931. E5 

U.SO 
186.82 

43.75 


3,465.33 

2,350.SI« 

2,M.71 
2,342.81 
2,^.91 


616,00 
545.00 

185.00 
615,00 
600.00 


37,686 
18,8S7 

B9.261 
29,773 
99.042 


.1103 

.1286 
.1161 
.fff31 




Bushnell 

u™oak 

Chlpley — 

TnllabaffiM 

VeioBucti 

Brooson.. 


3,888.34 
3,887.17 
3.211.36 


836. DO 
936.DO 
690.00 


36,825 
91,931 
28,8(e 


.1212 
,1963 


» 










u 


337.33 57.71 
^1.29 34.33 










41 


KlsslmmM 

Boynton 










4a 


941.55 
323.19 
344,07 
235.84 
315.85 
204,17 
306.53 
764.47 


510.75 
165.16 
109.61 
lor. 15 
66.34 
140.73 
223.20 
113,23 










4! 
44 


Wauchula — 

Ft. Pierce 

DeLana 

Ituton 


2,975.19 


628.53 


S,41D 


.1568 


45 

4« 


966.23 


440.00 


1,962 


,0176 


47 


St. AuBustlne.... 










43 


2,164.32 
3,453.03 


6D0.OO 
515,00 


22,120 
47,««S 


,1216 
.0947 


4» 


ijikeCltr... 


Total! 

Total 
an 
tlst, 
cmlv 

TotBlE 


tot B Konths— 
Oost from Janu- 
1st. IB^. to JtUf 

1»33. Frl30n«3 


I4se 


MO 


•10,672.04 


«94,9!4.58 
77.533.12 


»»r,04i.21 
113,170.64 


M,»41.U 


1(9,873.82 


13,501.32 


938,170.31 


M,aea,s2 


•11,916.91 


•19, 761 .64 
14,589.30 


•284,174.81 M.BOl.Be 
265,323.56 


•273,669.9! 
266.822.56 


1,607,305 


• .1926 


406,609 


8,1195 


































110, 972 .M 


tl72,50« ?0 tUB !1ft SI 


19. HI. 24 


11,971.93 


*9,501.3! 


»38,770,31 


w, ass ,62 


•11,815.97 


•88,331.44 


•549,497,37 


•6,tO).9e 


8 643, Ml ,61 

























MOTE: Ouip Con, under the analrsls u sbowD aimn, waa not irut Into tttect until August 1st. 1933. 



CUDD 

No. 



1 

2 

3 
4 
6 
9 
12 

le 

H 

M 
3Z 
33 

S5 
36 
37 
38 
3fi 
M 
4L 
•H2 
43 
44 
4i 

4e 

41 

48 

a 
•so 



LOCATION 



Vecnon^ Stai At 

ZeDbntilllfl 

KenBii$TlIltt- 

Starke 

Oottcmdald ^■ 

OcalB, Et. 3...-— - 

NlMvUla 

WksOitr -'.— 

Eoalord-- 

Blountstown 

OainesviUe 

WliltehouBe 

Venion^^^..^— 

Brooksvlll^ ^ — 

Taft - 

WUdwood ^^~- 

UreOak 

panaiDBCltr 

TnllEihassee 

TltU3?Ul6...- 

Bronaon-.- --— 

Ri^lmmee, .*----- — 

Boynton --— - 

BBTtow 

Boyd 

DeLand-- 

Penaacola- 

St. AueusUne...— . 

Twtaiss 

Jasper 

FortPletoo. 



GBAND TOTAL- 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's Office 

CONVICTS OPEBATINQ STATTIMENT FOR PISIOD JAWTJABY 1 TO DXCEHBTS. 31. 1W4 



Sdisdulal <Oant.) 



Oonvlots 

No. 
Aterage 



40 .4 
M.6 
4T.6 
H.3 
40.) 
3^,3 
34 .« 
34.D 
47.3 

33. 5 

m.z 

47.9 
44.7 
61,1 
113.3 
38.3 
33.8 
il.fl 
3t.2 
48.7 
43.7 
47.7 
41.8 
84.4 
33.3 

48.3 
63.7 
81.7 



BUlldUns 

Eaulmneiit 

BlMn- 

tensnoe 



1,86S.6 



rood 



7*7. W 
LML.M 
l.OM.M 

sai.at 

163 .M 

ee(i.4i 

22S,8S 

«7.33 

3».8S 

809,75 

61. 4g 

385. le 

933. IB 

113.47 

S7«,01 

91^,34 

11,18 

1,DM.71 

3,031.30 

e74.ai 

878.73 

8:.9t( 

Ml, 10 

811.07 
1.381.47 
1,0K.7B 

861 .'RS 
744.93 

412.76 



Extra 
UsBl 
Credit 



(20.198.74 



e, 449 .4ft 

6.7e3.» 

6,183.98 

7,206,14 

6.563.17 

4.SS1.M 

5.047, !2 

4,706.08 

0.148.06 

6,»tS.M 

4,103.66 

e. 006.35 

6,17S.ie 

a. 993 .64 

6,433.U 

7. 438. 36 

6.Bftl.85 

6,698,70 

4,461,40 

6,041 .30 

4,438.77 

7,7G2.<6 

4,430.51 

0,188.63 

5, 531 .OS 

4,499.38 

4,806.63 

4,933,57 

6,863.90 

8.03Z.SO 

3.943.39 



Food 
Cost 
Net 



HT6,137.K 



170,86 
«,4a 
S.10 

109.31 
1.1»1,U 

149,66 

IM.JO 

3ra,9» 
u<.6a 

631.23 
100.70 

zai.89 
wa.ao 

387.76 

m.a 

303, BI 
4M,I0 
UT.IB 
701.30 
311. OE 
1E0.26 
366.11 
113.86 
3M.30 
143.10 
479.50 
737 .M 
1,173.40 
370.40 

gez.10 

IK.OI 



|13,M0.» 



Salutes 



5,grrs.ei 

6,710.04 
e,D95.88 
6,600.79 
4,408.83 
4.502.39 
4,080.03 
4,436.13 
5,646.61 
6,317.68 
3,993.96 
5,718,60 
4,668.36 
6,676.39 
5,974,34 
7.339.11 
6,407.36 
4,741,61 
3.750.10 
4. 689. 34 
4,380.62 

4,306.79 
6,944.33 
6,178.36 
4.019.88 
4.Dli8.g7 
3,760.17 
6.603,59 
6,370,70 
3,780.39 



Clotlltllg 

and 
SUDDllea 



8102,196.93 



«7, 197.11 
7,539.63 
6,178.37 
7,909.93 
6.139,87 
5,961.07 
6,3W.OS 
6,703,00 
6.071,74 
7,106.37 

o.oa.jT 

7,466.64 

0,958,90 

7,138,37 

6,992.00 

6,837.60 

7.333,31 

e, 003 .19 

5,380.10 

6,350.87 

1.696.16 

7,863,10 

4,680.69 

6.876.37 

0.313,10 

6.167.05 

6,660.00 

5,040.00 

6,670.16 

7,780.17 

4,048.80 



Hosidtal 



Bawords 

and 
DIBcbaisee 



3198,8)1,37 



11,396.78 
1.494.36 
1.616.90 
1,604.93 
1,671.09 
1,098.19 
1,148,30 
1.036.08 
1.118.33 
1,338.60 
903.90 
1.348.43 
1, 2*8.72 
968.48 
1,444.09 
1,117 58 
949.43 
1.316.53 
l,l(ffi.B8 
1,16! .OS 
830.80 
1.363.60 
401,16 
1.046.34 
1,413.43 
669.05 
1,394, 01 
747.76 
1,467.06 
1,709,11 
1,290.06 



•37,996.74 



308.03 
438.16 
330.82 
218, M 
00,16 
319,13 
146.39 
127.94 
387,60 

or, as 

338.09 
131,91 
136.50 
353.41 
801,53 
232.17 
336.03 
168.S 
110.03 
166.36 
561.64 
160.65 
1BT.50 
257,35 
93.97 
88.13 
385 .69 
560.61 
313.99 
IM.OT 



•6.841.47 



Oierhead 
OostlHs- 
trtbutlon 



•360.00 
190.00 
186.00 
145.00 
90.00 
306,00 
155,00 
146,00 
175,00 
380.00 
130. 00 
140,00 
210,00 
186,00 
130,00 
180.00 
266.00 
70.M 
180.00 
190.00 
336. DO 
338,00 
126.00 
186.00 
330,00 
306.00 
140.00 
135.00 
225.00 
356,00 
16.18 



lOllc. 
Expensfl 



•1,080.26 

1,080.25 

1.080.34 

1. 080 .26 

l.OSO.El 

1,080.25 

1,0N,16 

1.030.34 

1,080,25 

1,080,35 

1,080,23 

1,080.24 

1,080.34 

1.0M.34 

1,080.23 

1,080.24 

1,090.34 

1,080.33 

1,080.33 

1,080.33 

1,030.33 

1,080.23 

679.03 

1,080.34 

1,M),33 

1,080,23 

1,080.33 

1,080.33 

1,080.34 

1,080.47 

814.57 



W. 110. 18 



«32,a30.75 



003t foe 

Period 



•1,B83.40 
1,494,77 
1,418,40 
1,993.69 
1, 1st. 16 
1,132.32 
1,345,32 
878,80 
1,168.05 
1,^6,98 
1,181.30 
1,491.71 
1,138.11 
1,868.36 
1,536.78 
1,369.68 
1,127.13 
1,613.86 
1,361.93 
3,350.88 
1,216.46 
1,562-01 
631.83 
1,473.19 
1,748.10 
2.062.15 
1,673.41 
1,376,72 
2,136.37 
1,331,16 
1,016.57 



Produc- 

td7B 

LaborHcs. 



•18,363.31 
19,908.31 
10,039.87 
30,183,3; 
16,334,83 
14,639,78 
14,663,88 
14.030,84 
16,3»r,70 
17,937,31 
13,719.00 
17,867.77 
16,^,57 
18,296.31 
17.676.71 
19. 131. IS 
17,392.70 
16,156.65 
13,113.33 
17,969,68 
14, 068. SO 
10.117.41 
lO.BM.M 
17.596.96 
17.062.13 
16.657.80 
15, [67. 61 
13,000.36 
16,493.67 
19.514.50 
11,603.30 



•44,939,^ 



«5O0,«95,88 



131, S40 
149,331 
134,206 
149,568 
109,180 
95,468 
89,531 
93. tM 
130,894 
129.933 

130,093 

138.448 

133,163 

116,562 

129,430 

136.111 

101,197 

81,919 

111,039 

92.191 

126,001 

78,330 

133.178 

101,543 

81,010 

84.306 

93,138 

124,344 

136.286 

69, lit 



Oost 
PW 
HoUI 



3,475,314 



*,1388 

.1366 

,1463 

,1340 

.1404 

,1688 

.1627 

.1117 

.1361 

.1380 

.1516 

.1373 

,1170 

.1434 

.1616 

.1513 

.1387 

.1691 

.1648 

,1517 

.1534 

.1609 

,1381 

.1321 

.1033 

,1783 

.1788 

.1393 

.14»I 

.1131 

.1968 



1.1407 



•Oamp 43 oDenad January 1, doaed September IE. 
•Oamp 50 ODened April I. 

(Credits. 



Schedule C. 
STATE ROAD DEPARTMENT OF FLORIDA 
Auditor''s Office 
MULES OPERATING STATEMENT FOR PERIOD JANIARY 1 TO DECEMBER 31. 1934. 



Camp 


LOCATION 


Mules 

No 
hveraga 


Uuies 


Overhead 
Cost Dis- 
tribution 


Cost for 
Period 


Productive 
Mule 
Hoiirs 


Cost 


No. 


Feed 


Rent 


Per 
Hour 


1 

2 
4 


Vernon, Star Route 

ZephyihillE 

Starke , 


41 
39 
5S 
31 
38 
41 
43 
44 
14 
33 
39 
38 
39 
24 
38 
33 
40 


$7,311.06 
8,033.45 

10,529.58 

1,321.67 

7.487.86 

8,253.41 

7.887.42 

9,717.80 

2,078.78 

2,303.94 

8,229.36 

794.53 

U3.30f 

4.831,11 

73.75 

7.627.72 

8,812.32 


$3,460.00 

85.00 

1,045.00 

166.70 

535.00 

60,00 

300.00 

420,00 

45.00 

"z.iib.oo 

145.00 


$333.84 
333.80 
333.80 

77.03 
333.79 
333.80 
333.80 
333.80 
130.48 
134.84 
333.80 

52.54 


$10,004.89 

8,452,25 

11,9CW.3S 

1,566.40 

8,346.65 

8,647.21 

8.501,22 

10,471,60 

2,254,26 

2,437,78 

10,903,16 

9ee,07 

U3.3a#> 

6,187.37 

73,75 

9,371.55 

9,626.49 


112,678 
77,300 

107,746 
30,486 
94,177 
99,692 

118.372 

107,001 
24,eS4 
31,223 
98,639 
13, 8K) 


$.0887 
,1094 
1105 


'26 


Bristol, 

Blouatstown... . . 


,0764 
0886 


30 
32 
33 


Whitehouse 

Vernon, .„.._ ^ 


,0865 
,0718 
0978 


•34 
•35 


Taft 

Wildwood... 


,0908 
0780 


36 
•37 
•38 


Live Oak 

Clii pley 

TitusTille , 

Bartow..- 

Boyd- 

Tavares 

Jttsper. 


.1105 

.orra 


43 
•44 


1,023.37 


333.79 


44,309 

6,460 

89,561 

106,542 


.1399 
.1142 


48 
49 


1,410.00 
480.00 


333.63 
334.17 


.1046 
0903 




GEANIJ TOTAL 






617 


194,729.45 


$10,604.07 


$4,087.11 


$109,300,63 


1,151,639 


$.0949 



•Camp 26 Opened January 1-Closed March 31, 
•Camp 34 Opened Septemoer 1-Closed December 15. 
•Camp 35 Opened January 1-Closed June 30. 
•Camp 37 Opened January 1-Closed February 28. 
•Camp 39 Opened December 15. 
•Camp 44 Opened Decemlier 7. 
(■Credits. 



[8«] 



STATE ROAD DEPARTMENT OF FLORIDA 
Auditor's OfTite 

aOMVJOT OONSTBUOTIOH BZPOST OOVERINO OLEAKIMG. ORmBMG AND OBAPING FOB MONTH ENDING DECEMBEB 31. 1134 



aOBUDULEf 



Pro- 
ject 
No. 



7»-C 
739-A 
1034 

icniAE 

IMS 
1046 
UIO 

[mi 

794-A 
791-0 
UM-A 

SIO 
lUDS 

mi 

lH)-0 

rn 
itsa 
ms 

1130 



Wasblngton. 

Hills. -P^oo 
Ind. R.-Osceola. 

Clay 

LibMtSf 
Callioun-Bay 

DUVEll 

Hemundu . 



Orange. 

Sumter 

Suwiinee 

Brevajd.- 

Osceola — 

Polk... 

Lake . 

Columbia 
St. Lucie . 



1 

1&3£ 

2 

3 

1 
S6 

33 
33 
34 
36 
36 
39 
41 
43 

4a 

4» 

50 



TOTALS 



i» 



ClavliUE and Drubbing -Accease Basis 



Oumit Hrattb 



Quan- 
tity 



Ooet 



.35 
11.21 



1.59 

2.53 

.W 

IS.W 
8.54 
35.10 
.45 
11,63 

13.31 
l,3i 
0.46 
5. or? 



m.aa 



I 3».87 
536.10 

i,Bn.a9 

10.02 
3K.I1 
635.111 
336.03 
786.10 



Unit 
Cost 



I9T1.05 

leo.Dl 

140.71 



021. i5 
114.30 
366.16 
73. W 
2.001.27 



(11, no ,31 



3«.Tn 



ao.irg 

W.Sfl 

\aA'i 

ie3.44 
173.57 



1. 381 .21 \QiX 

233.85 1.^1.00 

3,S20.62 234.73 

104.16 30.54 



M4,73 



Cost to Date 



<juan- 
tity 



Ba.68 

73, W 

131.76 

419.56 

10). 03 

1.65 

136.92 

^10.10 

131.52 

39-57 

no. 53 

35.10 

47,97 

132. SS 

30.07 

34.21 

13!!. 67 

13T.37 

75.06 



Coat 



« 3.061 ,53 

5.9W.15 

15.!rr6.43 

7,340.29 

1,031.37 

535.64 

10,574.30 

22.361.01 

6,095.72 

2.303.40 

13.191.02 

366.16 

8.0T2.03 

12.930.29 

1,067,24 

4,424.34 

13,371,09 

20.206,01 

1.030,71 



2.207,94 1154. 360. 43 



Unit 
Cost 



146.93 

82.15 
120.49 
17.25 
7S,59 
345.70 
B2.D2 
93,13 
38.54 
«8.31 
77.37 
10,43 
64.01 
97.32 
35.49 
129.32 
95,71) 
147,53 
25.72 

>69,37 



GRADINQ^CUBIC YARD BASIS 



Current Montb 



Quan- 
tity 



a, 363 
3,704 
0.4O3 
14.393 

s.eiv 



8.395 
13,358 

ll.!I22 
12.339 
4.486 
5.031 

11,266 

»W 

6,52) 

9.952 

10,270 



Cost 



11,031,05 
2.076.23 

4,638,49 
4,070,43 
4,2M.6l 



142,356 



3.353.32 
3.052,13 

332,06 
2.006,63 
5,412.34 
1,333,76 
4.515,00 

471,95' 
5.689,01 

175.16 
3.434.44 
1,074.23 
3,497, SI 



Unit 

Cost 



t.30 
.34 



•50.210,62 



,41 
,15 

.18 
,44 
,30 
,76 



.60 
,21 
.62 
.SI 
,34 



Cost to Date 



QUEUl- 
tltt 

142,553 
138.727 
165,339 
136,625 
72,189 



136.735 

261,602 

235.963 

13,009 

119,138 

4,488 

172,849 

48,306 

41,337 

840 

110.399 

118.040 

175,164 



C03t 

*37, 556,69 
38,910.36 
46,357,21 
17,693,20 
22.160,74 



35,564,10 

57,334.20 
51.!Si;.34 

2,513.71 
33,133.70 

1,332,78 
52,061.70 
11,605.05 
12,937.60 
522.41 
44,215,68 
27,657.34 
43.874,56 



Unit 
Coat 



6,26 
.28 
,28 

13 



2,Ce2,463 8546,122.35 



31 



Oth^r 

OoDstruc- 

tlon 

Oozts 



83,778.07 

6.230,16 

6,882.54 

4,630.57 

4,370.0(7 

471.91 

4,016,64 

13,310 40 

3.613.83 

711.61 

3.966.06 

472,69 

8,650,77 

3.451.00 

1.503.49 

1.694.75 

5,478,06 

5,480,67 

3,285,09 



Total 

Cost 

lor 
Uontb 



M. 940 .89 
8,842,49 

13,006.42 
8,709.02 

8.647,09 

7,766.25 
16,150,71 

4,DSo,aa 

3.729,90 
9,492.73 
2,171.63 
13,140.32 
5,924,31 
7,192,40 
3,251.15 
0,116.35 
0,684,52 
6. 887 .06 



MS.161.63 1144,102,36 t],0«3.»4>,S6 



Total 

Cost 

to 

Data 



852.752,18 
6l.66S.J3 
65. 454.00 
34,300,42 
45,536.05 

5,215.60 
57.739.94 
146,104.00 
t«,272.39 

7,881.55 
67,688.16 

5,974,73 
104,396,05 
30.572,27 
ai.387.63 
18,875.23 
105.313,10 
66,7^,51 
61.005,93 



